CONTRACT JOURNAL 


INCORPORATING 


THE BRITISH CONSTRUCTIONAL ENGINEER AND THE CONTRACTOR 


No. 4,225 82nd YEAR THURSDAY, JUNE 16, 1960 PRICE 2/- 


Your CATERPILLAR 


DEALER 


FRED MYERS LTD. 


SALES: 
24 Bruton St., London, W.1. Hyde Park 6911 


SERVICE: 

Maidenhead Rd., Windsor, Berks. Windsor 1913 
Chart Rd., Ashford, Kent. Ashford 1771 
Southend Arterial Rd., Brentwood, Essex. Herongate 251 


Caterpillar and Cat are Registered Trademarks of Caterpillar Tractor Co. 









in 
ee 
a il i 








THE CONTRACT JOURNAL June 16 1960 


Following the success of the sensational VT4 


ATLAS COPCO 
introduce the VJ5 


PORTABLE COMPRESSOR 


220 c.f.m. 


26 ewt. 


6-cylinder 
Ford Engine 


ERE is another rugged, go-anywhere piston compressor in the successful VT range of portables. 
The VTS is lighter and smaller than any other portable compressor—piston or rotary—of com- 
parable output. Yet it supplies all the power you need: a guaranteed 220 c.f.m. at 100 p.s.i.—enough 


to operate four of the heaviest concrete breakers simultaneously. 


SPARE PARTS INTERCHANGEABLE 
WITH THE VT4 


All VT compressors are built to the same simple basic design. 
They can be serviced, overhauled and reassembled by motor 
mechanics anywhere. Similarly the Ford engine ensures universal 
service facilities. Components are standard throughout the VT 
range so that both compressor and engine parts are interchange- 


able between the VTS and smaller VT4. 


LOOK AT THE OTHER ADVANTAGES: 

Quick, easy loading—with a built-in lifting eye at point of 
balance. 

Fast, safe towing—with low-slung independent torsion bar 
suspension. 


Easy manoeuvring on site—due to excellent balance and light 
weight. 





ATLAS COPCO (GREAT BRITAIN) LTD 


Maylands Avenue, Hemel Hempstead, Herts. 
Atlas Copco Telephone: Boxmoor 6040 
COMPRESSED AIR ENGINEERS Sales and service depots: LONDON - BRISTOL +» CARDIFF »« GLASGOW 


LEEDS - MANCHESTER + WALSALL + DUBLIN 
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BETTER PLANT 
BETTER SERVICE 
BETTER RING... 


ISLEWORTH 1141 LONDON 
TOTTENHAM 6803 LONDON 
ALDRIDGE 52861 BIRMINGHAM 
ATHERTON 1114 MANCHESTER 
CENTRAL 3428 LIVERPOOL 
AIRDRIE 2070 SCOTLAND 
ASHTON-UNDER-LYNE 4312 






















GREENHAM PLANT HIRE LTD. Lonvon - BIRMINGHAM - MANCHESTER ‘ LIVERPOOL 
ASHTON-UNDER-LYNE * AIRDRIE, SCOTLAND 


| GREENHAM EQUIPMENTS LTD. tonvon - ViKing 3651 

GREENHAM TOOL CO. LTD. Lonvon - JSL 4422 - prrmmncHam Aldridge 52881 
GREENHAM SAND & BALLAST CO. LTD. tonpon - FEL 2285 
GREENHAM TYRE CO. LTD. tonvon - HOU 7231 

GREENHAM (EAST AFRICA) LTD. P.O. Box 3363 Nairobi, Kenya, BEA. 
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BRITISH BUILT 


BUILDMASTER 50R 
TOWER CRANES 


are 


f 
i 
t 


MANUFACTURED IN ENGLAND BY 


USTON — 
R SS aaeee 
FOR ABELSON AND CO., LTD. 


The Buildmaster 50R 
is the first Tower Crane I 
built with rectangular 
hollow: section tube 


DEMAND IS ALREADY HEAVY ji | 


A b 


TO MINIMISE DELAY 


Photograph by permission of Gerrards of Swinton 


ENQUIRIES TO:- 


ABEL SO Telephone: SHEldon 2424 (10 lines) Telegrams 
also at London and Manchester 


& CO(ENGINEERS) LTD 


June 16 1969 


- BIRMINGHAM 26 


Abelson, Birmingham 
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It. beats- all conventional 
mixers with its versatility 
and output 


FREDERICK PARKER LIMITED 


Depots at Londor 


1, Cardiff, Sedgley (near Wolve 


“Power-Scoop” Loading} !and 
Batch Weigh gear are available 
as optional extras. 


The ‘ Plowmixer ’ is available on cash 
or extended terms, or on hire with 
option to purchase. Send for Publi- 
cation No. 594. 


- 


VIADUCT WORKS, LEICESTER 
} viii a ESTER 6253 LINES 


q ; 
srhampkon Leeds and Glasgow 
| 
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mattered * 
little in 
(irandpas day: 


but NOW... 


there’s 


for Fast deliveries of 


CAST IRON 
AND 
OIL FIRED DOMESTIC 
BOILERS and RADIATORS 


literature on request 


We also stock ay Pitch 


Fibre Drain Pipes 


CRAY AVENUE, ST. MARY CRAY, ORPINGTON 
KENT. Tel. Orpington 31311 (10 lines) 


Also at WEIRSIDE WORKS, LOWER BRISTOL ROAD, BATH 
Tel: BATH 78681-2-3 


“Is it a Pipe Dream... 
to think of buying 


new plant?”’ 


Of course not! The Finance Plan of The British 
Wagon Company Limited is a practical solution to 
the problem. Thousands have proved that using it is 
a sensible way to acquire additional or replacement 
machinery. Worries are eliminated and pipe dreams 
come true . . . come true with a Plan that is flexible 
to meet individual requirements. The British Wagon 
Company Limited has been financing British industry 
for over 90 years. Advice based on this experience 

is freely available from any B.W. Branch. And 
there is no obligation, of course. 


% The British Wagon Co. Ltd. 
provides a nation-wide financial 
service through its 50 
branches. There's a branch 
not too far away — a 
telephone call, or a letter 
will receive immediate 
attention 


The British Mes 


ae oe te LIMITE 


Head Office : 
Moorgate Rotherham Yorks. Tel. Rotherham 5466 
Southern Head Office : 
Rotherham House Grosvenor Crescent London S.W.1. 


Tel. Belgravia 8000 


THE FRIENDLY FIRM WITH 
BRANCHES THROUGHOUT THE COUNTRY 
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s0ME EXAMPLES OF 
| FINE TIMBER BUILDINGS 







pavalron’ 
C, 
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EXTENSION TO CENTRAL LIBRARY, SIDCUP, KENT. 
Photograph by courtesy of the Chislehurst & Sidcup U.D.C. 





e 


Photograph by courtesy of The Reverend Mother. 


0 4 DINING HALL FOR THE SACRED HEART CONVENT SCHOOL, HITCHIN, HERTS. 





: { le Off @ SPORTS PAVILION. Photograph by courtesy of W. T. Glover & Co., Ltd., Manchester. 


Full details of these buildings, and all Thorns PRE-FABRICATED BY 


building systems, are shown in our New 


Catalogue which is unique, in that it gives at 
a glance, sizes, prices, plans and specifications. 





It is available, free, to bona fide enquirers. 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 
Telephone : Bexleyheath 0021 (10 lines), Established 1896 
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ROLLERS 


Complete range of 
Stothert & Pitt machines 
for hire or sale 


* 


Enquiries to:— 


METAL UNION (PLANT) LTD. 
75 VICTORIA STREET, 


| Rotherham 78481 Wolverhampton 23881 | LONDON, S.W.1 
Stockton 65101 Newcastle-on-Tyne 213577 | Telephone: Victoria 4868/9, 2177/8 


Chesterfield 4908 London ViCtoria 0407 


fee 7a ee 
Ve $-FOR YOUR MONEY... 
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ENSURES INSTANT STARTING REGD. 


9% POSITIVE CARBURATION “’conctant RUNNING POWER 
| - FIRST RATE AFTER SALES SERVICE 


x4 Ask for demonstration 


| | C. H. JOHNSON (MACHINERY) LIMITED 
ACU AO } QUALITY PAYS STOCKPORT, CHESHIRE 
Telephone: Stockport 2642/5. Telex 66-297. 
Telegrams: “* Machinery”’ Stockport 


London Sales and Service Depot: 38/44 Lower Richmond Road, London, S.W.14. Tel: PROspect 7671 
Scottish Sales and Service Depot; 55 Arrowsmith Avenue Glasgow, W.3. Telephone: Scotstoun 6998 
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_ Sponsored by The Northern Counties 
Federation of Building Trades Employers. 


BUILDING 
AND 
PUBLIC WORKS | 


Re 


PERSE ROE IIL IE LIOOIIE IL ABI ON 





JUNE I5°-25" 1960 


To be opened by 
VISCOUNT LAMBTON, M.P. 


Open to the Trade 11 a.m. daily 
Open to General Public 


2.30 p.m. to 8.0 p.m. daily 
(All days except Sundays) 








DEMONSTRATIONS 
and ENTERTAINMENT 


BARS licensed all day | 
CAFES and RESTAURANTS. 





ADMISSION 2/- 


RS 
CAR PARK FOR 40.000 on 





The largest 


| Hymatic-Hydrovane 
BUILDING EXHIBITION | Mobile Compressor 
ever held in the North | Type 98P100 gives you 


a free air delivery 


DURHAM COUNTY SHOWGROUND, = °?:(0.210):: rn 
LAMBTON PARK 
CHESTER-LE-STREET 


Organised by J. Sandler, Director, 


yet it weighs only 588 pounds 


Write for leaflet HEC. 648/122 to 
The Hymatic Engineering Company Limited, Redditch, Worcs. 





Advertising Publications Co. Ltd. 
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All set for another record! 


sak 4 


The contractors who made the road laying 
record have chosen another batching plant from 
the RoadMac range for the Hyde Park Underpass. 


The RoadMac range gives you the right plant for the job. 


ROAD M ACHINES (oravron) LTD, 


Horton Parade, West Drayton, Middx. Phone West Drayton 3721 


Road Mac 


BATCHING PLANT 
FOR THE HYDE PARK 
UNDERPASS 


ROAD MACHINES 


ROADMAC BATCHING PLANTS — 
THE HEART OF QUALITY CONCRETE 


Pee oe ce ce ee 


I am interested in BATCHING PLANT and would like your 
advice, without obligation, on the plant for my site. 


Address 


i Name 


ctl 
TES ieee AUS: RRR MRE ek od. RETR ROR RT forte ARSE CO RE A 


| 
| 
I 
| 
l 
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James Sutherland 5935 
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..» slash onahead costs wos, 


cal “LINE AUTOMA TON" e materials yy be moved 





MONO-RAIL MONO-RAIL 
needs no driver crosses ditches, 
streams 


The Mono-Rail travels 
unattended at a constant 
speed of 100 yards per minute 
unaffected by load or 
gradient. Stops automatically 
whenever required. 


Because the Mono-Rail rides 
on stands it operates clear 
of mud and water, and is 
able to negotiate streams, 
ditches, marshes, etc., with 
ease and simplicity—other 
forms of transport 
take the long way round. 


MONO-RAIL cuts 


costs on small 
sites, too 


The agility of Mono-Rail ‘line 
automation’ brings economy 
to the small building jobs, 
too. The concreting of house 
footings, oversites, etc., is 
substantially speeded up, 
increasing output 

targets at minimum costs. 


ROAD MACHINES (ror) ETD. 


West Drayton, Middlesex. 


Telephone: West Drayton 3721. 
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MONO-RAIL is so 
easy to install 


It takes only two men haif- 


an-hours to lay a track 100 yds 


long under average ground 
conditions. No fish plates, 
bolts or nuts to fit. Power 


wagon and trailer transport 


24 cu ft of wet concrete. 
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MONO-RAIL reaches 
where wheeled 
vehicles cannot 


Mono-Rail ‘line automation’ 
reaches where wheel 
vehicles cannot—through 
tunnels, along the 

side of railway tracks, 

on building sites, etc. 





To: Road Machines (Drayton) Limited 
Horton Parade, West Drayton, Middlesex. 


Please let me know how Mono-Rail ‘Line Automation’ will 


give me highest ever ec 


NAME .. 
ADDRESS... 


onomy and output targets. 


cit? 
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Here at last is the perfect Garage 

door—and it’s an Alborough con- 

struction! Designed for simple one- 

hand operation in all weathers, it 

The Alborough Slide-over Door is “ape ae and cameras almost . 

made of hot-di a is a touc is manipulation-ease is 

soshen - " et ee eet due to its ball-bearing slide-over 

» Steel-welded and riveted. action which swings the door up 
pleasing appearance is combined with and down without effort. 


maximum strength, lightness and 


ome Alborough 


The range of standard sizes will mect 
most requirements; there are no 
complications in fixing beyond some 
slight adjustments of door frames. 


A.B.C.D. (RAYNES PARK) LTD. 
34/35 ALPHA aoe. 
SURBITON, SUR 
Tel: ELMbridge 6591/3 

See oS SAAR A ARE SER ONES Os NORE CE RRA) ARR ER ETS 


20 feet x 8 feet 
IDEAL FOR SITE 
OFFICES, 
PORTABLE STORES 
OR FREIGHT 
TRAILERS 


FITTED AIR BRAKES 
ON TWIN 900 x 20 
TYRES 


“MACO” 
Pipe-Laying 
WINCH 


| to 2 TON CAP. 


All-steel, light, 
portable and 
efficient 
+ 


Write for 
Catalogue 


THE CONTRACT JOURNAL 
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SCAFFOLDING & CONTRACTORS’ 
PLANT FOR HIRE OR SALE 


Also Huge SALES STOCKS of Tools, Equipment 
and Clothing for IMMEDIATE DELIVE . 


SOLE N.E. AGENTS FOR BENFORD CONCRETE 
MIXERS & DIESEL DUMPERS 


Literature on Request 


H. B. RAYLOR & COMPANY LIMITED 


YORK 
Thomas Street Works, Hull Road 
"Phone: 55661 (5 Lines) 


STOCKTON-ON-TEES 
Haverton Hill Road 
"Phone: 65681 (3 Lines) 


Alrewas 
Nr. Burton-on-Trent |: 


MaxiMixaM 


CONCRETE 
MIXERS 


TRAILER AND 
STANDARD 
MODELS 
7/S—-5/34—3/2 5131, HIGH-SPEED TOWING MODEL 


PETROL £176.0.0 } 
DIESEL £202.15.0 } 


LONDON, N.W.3 


Diesel, Petrol DELIVERED 


and T.V.O. 


M. E. ENGINEERING LUD. ns. 457 FINCHLEY ROAD, sexsrsome Havre 700 nl 


HIRE 


SOUTHALL 5601/2 & 3814 
SOUTHAMPTON 48864 


SALES 


SERVICE & SPARES 
Distributors 
BARFORD | 
“75° & “150° 
DUMPERS 
and 
full range of 
MIXERS 


€ a CANAL YARD, HAYES ROAD, SOUTHALL, MIl 
oF td. 101-103 STATION ROAD, SHOLING, SOUTHAMP! 
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but coming down to earth you can’t 
drive a pile quicker or cheaper than 
with 








For further information write to 


Lote Works, Abbey Road, Park Royal, London, N.W.10. 
Tel: ELGar 6777 (4 lines) 





um 
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ADJUSTABLE 


AUDAX TRESTLES | Telephece GRA 3401-3 
ae aed ARTHUR FOSTER ast ow) LTD. 


STEVENAGE ROAD, EAST HAM, E.6 


Also available in special sizes to sult 
customers’ requirements. FOR HIRE—ERECTION 
All Plant Fully Guaranteed to 


meet our Specification. PLANT AND TACKLE TO 


The finest on the market today - 


and the keenest prices in the field 
LIFT UP 100 TONS 


Full details from the actual Manufactu 
AUDAX, CENTRAL AVENUE, WEST MOLESEY, 
SURREY Telephone : Molesey 6071 (5 lines) 


FENCING 


MILD STEEL 
CHAIN LINK 
WOVEN WIRE 


To ensure prompt 
delivery be sure to specify Croggon 


CROGGON & CO. LTD * ESTABLISHED 1836 


ol 230 UPPER THAMES STREET * LONDON ° E.C.4 * CENTRAL 4361 
ob bdo) Peyle Steelworks * Colnbreok * Nr. Slough * Colnbroek (CN8) 2504 
7 John Street Glasgow ° Bell 2983 


BRBTASAS. 
SY 

RY 

KR 


8 Cernhil] - Liverpool * Royal 3868 


GRADED CLINKER 


Speciality: Washed and Graded Clinker Filter Media 


Largest Screening Plant in London, output 100,000 tons per annum 


G. J. PALMER & SONS 


O Ferndale Works, Manorway, East Ham, E,6 
DEPOTS AND WHARVBS: BARKING, POPLAR AND KINGSTON-ON-THAMES 
A Established 1869 Ring Albert Deck 3464 (4 lines) 


ASHES & BREEZE 


BARKING 
DEVELOPMENTS LIN 


CO. LTD. 
BARKING - ESSEX 


PHONE: Rippleway 2408 (3 lines) & 1245 
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RISTOL’ VERSATILITY 


BRISTOL D44R 
DIGLOADER Mk. Il 


H. A. SAUNDERS LTD 
DISTRIBUTED BY INDUSTRIAL TRACTOR DIVISION 
836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 


Pome Sti Pe See Dutrax, London W.12 
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Aeroguijyoo, 
EXCAVATORS tor Acvionf{f 
TRACTORS 


TRAXCAVATORS | The illustration shows Aeroquip 
DUMPERS hoselines fitted to a Boyles Drilling Rig. 


LOADING SHOVELS 
—— AV-ole| Te 


MIXERS 
COMPRESSORS 

Equipment that must be ready to swing 
into action at any time must be fitted 


and all Contractors’ Plant 





All enquiries to... 













with reliable components. 
OF CAMBERWELL In the field of flexible hose there is none 
more reliable than Aeroquip, with its 
H. COX & SONS (PLANT HIRE) LTD. detachable, re-usable end fittings. 
33 Southampton Way, Camberwell, London, S.E.s Get your equipment ‘Aeroquipped’ for 
Action. 
Write for illustrated literature to 






The hire service 
that never lets = J] «HUBERT H. P. TRIST 
you down | Top Dog Works, ial Bristol 4. 


| ABERDEEN, BIRMINGHAM, BRISTOL, CHESTER, GLASGOW, LEEDS, 
| LEICESTER, LONDON, MANCHESTER, NEWCASTLE, SHEFFIELD, SWANSEA 
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PORTABLE TIMBER BUILDINGS 


HARDUN'S specialise in a range of Portable Buildings from 
Foremens Site Cabins, which can be obtained from stock, 
to large modern Offices constructed from Western Red 
Cedar or Resin Bonded Plywood, as illustrated. 


HARDUN’S Mobile Site Offices are specially design- 
ed for Public Works Contractors and can be fitted 
with desks, Plan Chests and provided with heating 
and lighting or can be fitted out for sleeping 
accommodation. 


ANCILLARY EQUIPMENT 


SEND FOR FULLY DESCRIPTIVE BROCHURE 


eee a ie 2 


HORTON ROAD WEST DRAYTON MIDDLESEX TEL WEST DRAYTON 3088-9 & 3761-2 
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ele tia Geo 
ado | C 
crawler tractors 
for immediate hire 


Phone Northampton 5262 


EUCLID WAGON HIRERS L" 


Euclid Works, Northam 
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Get ahead of Schedule 


a 


Power 


ai aa 


aaa ike ae 


STRATFORD-ON-AVON LONDON CARDIFF BELFAST 


Tel. 4242 (15 lines) Tel. Ashford (Middx.) 4191 (10 lines) Tel. 33572/3 Tel. Dunmurry 25/1 
Telex. Birmingham 31633 Telex. London 24117 Telex. Cardiff 49250 (4 lines) 
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This completely new side discharge- 


dumper provides hydraulically operated 


finger tip controlled side discharge of 
concrete-— 1'-3’ above ground level whilst 


travelling under load 


SPECIFICATION 


Chassis. 6” x 3” and 4” x 2” Channel, elect- 
rically welded giving ample 
strength and rigidity. 

Skip. 3/16” thick sheet steel, electrically 
welded and braced whererequired. 
Capacity: 27 cu. ft. water level. 
Speed of lift: 7 seconds. 

Loading height: 4 ft. 
Maximum payload: 30 cwts. 

Turning Radius. 9 ft. 6ins. 

Engine. Petter AVA2. 11.5 h.p. @ 1650 
r.p.m. working off half speed shaft. 
Chain drive to clutch, slow runn- 
ing ‘‘Renold” 2” pitch. 

Gearbox. Constant mesh, 3 forward, 1 re- 
verse, gears hardened nickel 
chrome steel with a ground finish 

to ensure smoothness in running. 

Driving Axle. 4 star differential with half shafts 

of 100 ton steel. 
12” x 2$" brakes. 
ri Speeds: 1st gear: 4 m.p.h. 
\ 2nd gear: 74 m.p.h. 
top gear: 124 m.p.h. 
reverse: 4 m.p.h. 

Pump. 44 g.p.m. @ 1,500 r.p.m. Chain 
drive. 

Control Valve. Manually operated with relief un- 
loader valve set at 1,500 p.s.i. 

Ram. 23” stroke-2}° bore with nickel 
chrome ram, tested 2,500 p.s.i. 

Hoses. Adequate in strength with a single 
wire braid, tested 2,500 p.s.i. 


£ / 2 0 del, 
| 
, THWAITES ENGINEERING CO. LTD. 
CUBBINGTON * LEAMINGTON SPA 
TEL: LEAMINGTON 3089 
| 
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A full range of concrete 
mixers is available from 3/2 
capacity, diesel or electric 
motor. Illustrated is the 
latest 4/3 side discharge 


type. 


Hemei-Ward Rover Hois- 

tower, easily transported, 

quickly erected. Hoists 10 

cwt., 100 ft. per min. Write 

for illustrated literature. 
Smith Excavators (Manufactured 
by Thomas Smith & Sons (Rodley) 
Ltd.): 8, 10, 12 and 21 cu. ft. 
capacities. Full specifications 
available on request. 


ae 
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COMPRESSORS and CONVEYORS - CRANES - DUMPERS - HOISTS 
LOADING SHOVELS - LOCOMOTIVES - PUMPS - ROAD ROLLERS 
SCRAPERS - TRACTORS and TRACTOR SHOVELS - TRENCHERS, ETC. 


Catalogues available: ‘LIFTING TACKLE STOCK LIST’, ‘T.W.W. PLANT LIST’, 
‘ALBION MACHINERY CATALOGUE’, ‘CONTRACTORS TOOLS and EQUIP- 
MENT CATALOGUE’. Ask to be put on the Mailing List. 


THOS.W. WARD LTD 
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CRANES 


— superb truck-mounts that 
can travel anywhere under 
their own power—are built 
with special heavy-duty chas- 
sis for long life. Finger-tip, 
air-controlled clutches; low 
overall height; short tail 
swing — these are some of 
the reasons operators prefer 
the ALLEN range. 


The Model K. 52 illustrated 
is being used with a 45 ft. 
boom. 





Send for full details from the 
. manufacturers : 

JOHN ALLEN & SONS 
(OXFORD) LTD. 


COWLEY, OXFORD 
Tel : Oxford 77155/6/7 
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The finest on tyres and tracks 


INTERNATIONAL HARVIESTER COMPANY OF GREAT BRITAIN LIMITED . HARVESTER HOUSE - 259 CITY ROAD LONDON C1 
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to keep your 









EQUIPMENT 
WORKING AT 
FULL PITCE 


uine (H service 













JEPENDABILITY — that’s what counts most when the same high quality and perfectly matched to 
you’re working to tight schedules, under tough IH equipment. In fact, they are exactly the same as 
conditions. That’s why it will pay you to always fit the parts used to build new IH machines coming 
genuine IH service parts whenever replacements off the line. Your IH dealer carries a comprehensive 
are needed. range of genuine IH service parts, ready for use at 
GENUINE IH SERVICE PARTS are made tostrict IH a moment’s notice. And his IH training makes him 
specifications. Tested and re-tested at every stage your best adviser on all service matters. Take full 
of production, every genuine IH service part is of advantage of both. 











CONSTRUCTION EQUIPMENT DEALERS 
IN GT. BRITAIN AND N.IRELAND 










JAMES BOWEN & SONS LTD R. CRIPPS & CO. LTD 


EDINBURGH - GLASGOW NOTTINGHAM - MANCHESTER 
ABERDEEN SHILDON 


SAVILLE (TRACTORS) LTD WESTERN CONTRACTORS 
LONDON - STRATFORD-ON-AVON SERVICES LIMITED 


CARDIFF - BELFAST 





BRISTOL 
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CENTRIFUGALLY SPUN 
CONCRETE PIPES — 


ith Stanton-Cornelius Flexible Joints 


made strictly to .. j. j.. IB.S- 5hE 


IEIFIFICIIENT 
ANID 
ECONOMICAL 


The Stanton-Cornelius Flexible Joint is 


particularly recommended for use in © 


bad trench conditions or when there is 
a risk of ground subsidence. 
Specially strengthened thick wall pipes 


are available for use in deep trenches, © 


dispensing with in situ concrete support. — 


THE STANTON IRONWORKS COMPANY LIMITED NEAR NOTTINGHAM 
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TRACK-MARSHALL 
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If your road is to stand up to punishment like this, it needs a foundation kept perman- 


ently in first-class condition by efficient drainage. KEY Perforated Pipes give you lasting 


protection against flood subsidence and frost damage, at the lowest possible cost. Silting 


is impossible, because water cannot flow directly downward into the perforation. The 
pipe’s construction, of fibre impregnated with pitch, gives it resilience and flexibility 
to withstand high static and dynamic loads. To prove it, thousands of vehicles were run 
at varying speeds over KEY Perforated Pipes with a bare 12 inches of soft cover: the 
pipes were unaffected. Laying is simplicity itself: the pipe is light and easily handled, 
cuts are made with an ordinary handsaw, and couplings snapped directly on. 

Already KEY Perforated Pipes are playing their part in new road construction all over 


Britain. Write for full details now. 


Pitch Fibre Pipes 


FOR ROAD DRAINAGE 


THE KEY ENGINEERING COMPANY LIMITED 
Larkfield, Near Maidstone, Kent. Telephone: Maidstone 7-7777 Extension 728 





TGA KD3! 


SUPPLEMENT THE CONTRACT JOURNAL June 16 1969 


WALKING DRAGLINES 
EXCAVATORS 
RANSOMES & RAPIER LTD - IPSWICH - ENGLAND MOBILE CRANES 
CONTRACTORS PLANT 
WATER CONTROL 
RAILWAY PLANT 








June 16 1960 THE CONTRACT JOURNAL SUPPLEMENT 


Ya 
a 
a 
ea 
fa 
ie 
ae 
= 
es: 
= 
z, 
of 
3 


Smooth the 


... With VELFLO — the first mass-produced circular duct 
fittings to be manufactured in the United Kingdom. 

The VELFLO fittings are ideally suited for high velocity air 
conditioning ductwork. They can also be used with advan- 
tage for dust and fume extraction plant, low velocity air 
conditioning systems and rain and waste water piping 
installations. 

Because VELFLO fittings are all-welded they are airtight 
throughout ; because VELFLO fittings are machine-made and 
precision-formed the flow path is smooth and unimpaired by 
any surface defects, flow resistance and noise are reduced to 


4a minimum, and uniformity and economy are assured. 


with AZa eg oae 


WILMOT BREEDEN Ltd., Goodman Street, Birmingham, England Phone Central 8691 
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READY FOR IMMEDIATE DELIVERY 


THE ROUGH 
OMOOTHLY 


LIMITED 


15 or 22 cwt. DIESEL DUMPER 


The dumper that brilliant engineering 
produced for you! 


THESE POINTS MAKE IT THE BEST OF ALL. 


Propeller shaft not needing lubrication. 


P.R.M. constant mesh change-on-move gear-box 
with three forward and reverse speeds. 


Small turning circle makes it the ideal machine 
for narrow roads. 


All-in-line transmission without belts or chains. 
Height of skip gives easy loadir._ from the mixer. 


Low centre of gravity enables the Roughrider 
to operate under extremely adverse conditions. 


Guards protect driver and working parts. 
Fully floating rear axle. 
Patented two-position skip. 


HIRE PURCHASE TERMS ONLY 10% DEPOSIT 


DISPOSAL 


‘ BIRMINGHAM MANCHESTER 
Scapa Works Frederick Road 
Langley Green Pendleton 
Oldbury, Birmingham Salford 6 
Tel: Broadwell 1611 Tel: Pendleton 2481 
Telex 33183 Telex 66448 


yf dy Soy oe oor THE LINER CONCRETE MACHINERY CO. LTD 


Attercliffe Park Royal Road 342 PARK ROAD, GATESHEAD 8. Phone: 7250!. Grams: ‘Liner Gateshead 
Sheffield, 9 London N.W.10 London Office and Showrooms: Liner House, Lexden Road, Acton, W.3 
Tel: Sheffield 41216 Tel: Elgar 5811 Phone: ACOrn 893! 
Telex 54205 Telex 25239 Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Accrington, Torquay, Glasgow, Dundee, Belfast, ete. 


And at Newcastle, Bedford, Cardiff, Bow, Coventry and Belfast. Please send full details of the Liner *Roughrider’ 
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IMPROVED TRACTION & WEIGHT DISTRIBUTION ON ALL MODELS! 


15 owt. capaci — MARK 3 Cash down and [2 equal 
Benford Dumpers are now better than Ween level tient Perec, loved 15} cu.ft. £330 Price £33 aeihde. auamanie 
ever before a yet cost no more ! Heaped 18 cu. ft. Skip loadingjheight 39°. or of £26.4.9 


22} owt. capaci — MARK?7 Cash down and 12 equal 
Improved traction and weight distri- a3} owt. | Say ee ee £ 4 59 Cost £ 46 doime end 12 equa 
bution on all models have given them Heeped 27 en, 0, Sip lending Auigne 45° or of £36.9.8 


30 owt. capacity — MARK12/30 Cash down and 12 equal 
a better than ever performance. Water level ee = ee ft. £61 5 Price £62 monthly payments 
Heaped 36 cu. ft. Skip loading height 44°. or 
For full details please write for our 


of £48.17.0 
new catalogue and price list No. 6017 DELIVERY FROM STOCK — CARRIAGE PAID IN ENGLAND AND WALES 


BENFORD LTD. L * WARWICK - Telephone: WARWICK 1170 BENFORD 


ae 


TILTING DRUM MIXERS TCM CCl 
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William Pres: 
“POWER VANE 


A model 125-RO-2 “Power Vane’’ Rotary air compressor specially mounted by Messts, t 
Press & Co. Ltd. on a Bedford chassis. Note the neat arrangement of hoses and tool box at thet 


1 
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Jand 
Rotary Compressors 


units are particularly suitable for truck mounting 
and add greater mobility to their fleet 


wt. ae 

— For some 15 to 20 years, William Press & Son Ltd., 
the well-known civil engineering contractors, have 
employed Consolidated Pneumatic portable com- 
pressors on their contracts. Some of the older 
machines have since been replaced by “Power Vane” 
Rotary Compressors and Messrs. William Press & 
Son Ltd. have designed a particularly efficient 
method of truck mounting for these units. This gives 
: their fleet even greater mobility for their specialised 
Ss ae operations on pipeline work, and a typical example of 

sural the Williom Press mobile fleet.” aor the mounting is illustrated here. 
Other pictures show these truck-mounted compressors 
on site work, and it is a tribute to the efficiency of 
CP equipment that William Press have chosen the 
“Power Vane” Rotary for this type of extension to 


their mobile fleet. fe 


This picture and the twu on the opposite page illustrate truck-mounted 
Power Vane” Rotary Compressors in service on William Press contracts. 


‘IMITED + DAWES ROAD * LONDON * 8.W.6. 
Afiliated and Subsidiary Companies throughout the World. cP/250 





SUPPLEMENT THE CONTRACT JOURNAL June 16 1969 


Removing compacted ballast in a con- ; 
fined space difficult of access to normal *® “es 
type excavators. ; 


EARTHMOVING VERSATILITY ! 


THE TRACK MARSHALL WITH THE 
AMAZING J.C.B. HYDRA-DIGGA 


ce ee, ee ee ee or ee 


A great new combination that does | Outstanding Features of the J.C.B. Hydra-Digga 
all kinds of trenching and excavating | 


% 8 inches to 8 feet wide buckets available for the 
jobs as well as normal tractor work. iggi 


digging of housing and pylon footings, mains 
trenches, sewers, drains, cable ducts, gutters, 
troughs, silage and other pits, and clearing 
ditches etc. 


i 

I 
As a tractor, the Track-Marshall, with its 55 b.h.p. | 
engine and drawbar pull of 12,000 Ibs., is unmatched [| 4 With the new improved forward-acting face 
in its class. Complete with its full range of dozing and = Sctee, he Guenele Rens Bite ee 5 Cee 
scraping equipment and combined with the Hydra-Digga \ 
and attachments, the variety of jobs it can tackle is { 
almost endless. The MHydra-Digga can be easily i 
detached when scraper operations make this necessary. \ 

If you want more power, extra stability, more 

versatility at less cost write now for further details. 


% Loading height of 10 feet 8 inches and digging 
depth of 13 feet. 


% Main boom rotates through an arc of 180° giving 
a constant velocity and torque — a feature unique 
to the J.C.B, 


bee ee ee ii 


Low aw @ @ © 


SERVICE DEPOTS AT:- 
Sheffield 26311 


THOS. W. WARD LTD | 222,22 


L Tem 1515 
ALBION WORKS SHEFFIELD PHONE: 26311 (Ext. 425) ( ce to Friday) 


Grays Thurrock 4764 & 4806 
London Office: Brettenham House, Strand, W.C.2, Tel: TEM 1515 Coventry Bedworth 3011 


CH 35 
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For Surveying Equipment 


contact * 


CHADBURNS 


Permanent display of levels and 
theodolites and surveying instruments 
by all leading British and Continental 
manufacturers in extensive 

Optical Showrooms. 


Chadburns are appointed Area Stockists for 
ZEISS - Western Germany 


KERN - Switzerland 

STANLEY - London 

and North of England agents for: 

SURVEY & GENERAL INSTRUMENT © 


CO. LTD » LONDON W.C.1 


LEVEL AND THEODOLITE REPAIRS A SPECIALITY 
See the colour advertisement 
ok CHADBURNS (.'verroo.) LTD on page xiia, xiiia 


31 Brunswick Street, Liverpool, 2. 
Tel: CENtral 4844 






TELEGRAMS: BYCO, EDINBURGH TELEPHONE : CRAIGLOCHART 5225/6 


BY ARD (ENGS.) 


SIGHTHILL INDUSTRIAL 
ESTATE 


MANUFACTURERS OF :— 


LARGE BORE STEEL PIPES — OTHER PRODUCTS — 


STAINLESS STEEL 
FOR FABRICATIONS 


SEWAG E, WATER, G AS, OIL PIPEWORK INSTALLATIONS 



















FOR CHEMICAL, OIL, 


AND FOUNDATION PILING NUCLEAR & GAS INDUSTRIES 


PRESSURE VESSELS, 


STORAGE TANKS AND 
20 GROSVENOR GARDENS, LONDON, S,.W, | ALL PLATE ASSEMBLIES 


Tele: Sloane 8111/2 


LONDON OFFICE: 
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A DINKUM DIGGE 


ESSEX 
RACTS UNDERTAKEN DISTRIBUTORS 


UNDERWATER AND MARINE CONSULTANTS 


Design, Survey, Pile Driving, Cementing and 
Grouting underwater. 


Underwater Cutting, Welding, Explosi k, 
nderwater Gu Crete uae xplosive wor baa YW cre 3 e bo ES 
DIVERS, FROGMEN AND PLANT HIRED IF (PLANT SALES) LTD £ 


PREFERRED 
Rates from £7 7s. per day. BRENTWOOD: ESSEX 
OPT Ue a a ed) 





Immediate and efficient teams available anywhere 
in the world. 


Qualified marine surveyor on staff 


For Diving Contracts, consult : 


WELDING AND CUTTING CO. 
DARTFORD, KENT 
Tel (day) Dartford 24139 (night) Farningham 2452 


SUBLET YOUR 
STEEL 
SHEET 
PILING 


TO 


W. A. DAWSON LTD. 


SPECIALIST EQUIPMENT FOR 
ALL SIZES ON CONTRACT 


SUNDON PARK, LUTON LUTON 52203 
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Clear the way with Tournapulis 


=-from Jack Oiding 
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LETOURNEAU-WESTINGHOUSE brings a new approach 
to earthmoving with more power, more speed, easy 
manoeuvrability, easy low cost maintenance. Here 
are some of the advanced features that add up to 
faster earthmoving at lower cost. 


* Speeds up to 32 m.p.h. 
* Finger tip electric power control 


* Tournamatic Differential to give continuous 
traction even on slippery surfaces 


* Interchangeable parts and assemblies 


There are three sizes of Tournapulls with FULLPAK 
SCRAPER to match. And Tournapulls are backed by the 
incomparable service of the Jack Olding Organisation. 


Model D 9 cu. yd. scraper powered by 143 h.p. engine. 
@®eoeeeeeeeeeeeeee#eee#e#eeeeeee#eeeeee%#eee#eee#e#ee#ee#ée#«e 


Sole U.K. Distributors. 

Jack Olding & Co. Ltd., Hatfield, Herts. 
SCOTLAND : Jack Olding & Co. (Scotland) Ltd., 
Coupar Angus, Perthshire. 
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E1MG0-known the world over for 
their Loaders, now introduce the 
EIMCO 850 Dump Truck 


‘Versatile, Manoeuvrable, Effortless ! 

‘U’ turns in 22’ 9’ dia. 

25,000 Ib. pay load 

Finger tip power steering 

Wheel compensation irons out bumps—keeps all four wheels 
on the ground 

Speeds up to 24 m.p.h. 

Climbs 1 in 4 fully laden 

Reinforced rock body tips to 70° in 12 seconds 

All four wheels interchangeable 


Low centre of gravity and even weight distribution when 
laden, with high ground clearance gives safety and stability 


+++ + 9 tH EH 


SEND TO-DAY FOR FULL DETAILS 
EIMCO (Great Britain) LTD. Team Valley Gateshead 11 
England. «+ Tel. LOW FELL 7-7241 
London Office: Princes House * Piccadilly : London W1 
Tel. REGent 2184 
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TO ALL YOUR 
EARTHMOVING 
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‘SINT 
BUGKET 


BACK ACTER, 
FACE SHOVEL, 
SQUARE HOLER. 


GROUND 
CLEARANCE 


'21' GROUND CLEARANCE 
ensures ease of movement 
over boggy ground. 


- NGCESSIBILIT 


the whole power unit exposed by 
removing only two nuts. 


ROCESTER - STAFFS-¢ 482 
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BOWMAKER HAVE SUPPLIED 


MARTIN COWLEY | | CUBITTS FITZPATRICK SHAND 
aa 


WITH CATERPILLAR D8 TRACTORS Built in Great Britain 


ee Cm Ga Ue me ell BCs ATCT Lae tsa] Caterpillar & Cat are Registered Trade Marks of Caterpillar Tractor Co 





WITH THE 


STEEL FABRICATORS (CARDIFF) LTD., PENGAM ROAD, CARDIFF Tel: CARDIFF 4 





The Shawnee “Warrior” Digger 
gives you real powerful, deep digging 
action to a depth of 117 ft. 3 ins .. . 180 
angle digging ... high loading to 

8 ft. 10} ins... and a long 17 ft. reach. 
Contractors will welcome this 
versatile, speedy, easy to operate, 
more economical machine—a machine 
with the highest power-to-weight 
ratio built today. Contact us NOW 
for fuller details of the Shawnee 
‘Warrior’ Digger—the Digger that 

is available for all leading makes 

of standard Tractors. 





° " enquiries to: STEEL FABRICATORS (OVERSEAS) LTD., | BAKER ST., LONDON W.|. Tel: WELbeck 0751/2 Telegrams: Steeloader, Wesdo, London. 
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SALES The Toughest Most Rugged of them u 
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NMOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD TOTTENHAM LONDON N15 
MECHA RICO LIMRR Tae ENT SINC Mn TIT 
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Pe 
ders for 
NOTICE standing that 
siterations «in ah 
with the 


advertising are accepted on 
the Editor may make any 
advertisement to ensure its 
cont style and standards of “The 
Contract Journal.” The Proprietors reserve the 
¢ to suspend, cancel or refuse an advertisement 
eet stating any reason. No undertaking is given 
that an advertisement will be published on any 
specified date. Communications which are not actual 
replies to the advertisement will not be forwarded. The 
‘ors reserve the right to open com ications and 

to withhold those not in accordance with this rule. 


7m EVANS AND SONS, LTD., have available 

C. from stock over 250,000 SCAFFOLD COUPLERS, 

including Burton Little Giants, Norstel, Big Ben, SGB 
ton, M.A.C., Mills and No Bolts. Send for our 

detailed lists. 

Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 

Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


ANTED, STEEL ROUNDS, SECTIONS, 

CORRUGATED SHEETS, Steel and Alloy 
SCAFFOLDING, FITTINGS, SCAFFOLD BOARDS. 
Large and small quantities permanently required. 
Attractive prices, good payments, rapid decisions. 
£. H. CHURCH AND CO. (EDMONTON), LTD. 
68/70 Penge Road, S.E.25. Tel.: SYDenham 3131 


SALE: Large Quantity of Pressed Steel 
SECTIONAL TANKS, 4ft. x 4ft. x 4ft., complete 
with bolted cover and hinged manlid. Supplied dis- 
mantied in plates 4ft. x 4ft. x approx. tgin. thick 
Deliv stock. — THE MIDLAND IRON AND 
HARDWARE CO. (CRADLEY HEATH), LTD., Cradley 
Heath, Staffs. Tel.: Cradley Heath 66364-5S-6. 
SALE, 2,000 SHUTTERING PANELS, 3 x 2 
and smaller sizes; No. 4 and No. 2 Size 
FLOOR CENTRES; 100 Acrow PROPS. 
PLANT AND BUILDING EQUIPMENT, LTD., 
Chatfeld Works, 1 Chatfield Road, Battersea, London, 
§.W.11. Telephone: BATtersea 9213. 
OR SALE, 13 Solid Wood and tron Constructed 
BENCHES, 4ft. Gin. x 2ft., with Parkinson quick- 
release vices, £7 10s. each.—THOS. LORD, LTD., 
Mitella Street, Burniey. Tel. 3365. 


GRANITE SETTS 


DELIVERED ANYWHERE 


HARRIS & BAILEY LTD. 
CROYDON 
ADDiscombe 3181 Ref: Mr. T. A. Jones 


NEW TARPAULINS 


EXACT SIZES ONLY 


JUTE, 160z, before green wax proofing: 12’ x 9’ each 
66/-, 15’ x 12’ each 100/-, 18’ x 12’ each 115/6, 
21’ x 1S’ each 156/6. 

FLAX, 160z. before green chemical proofing: 12’ x 9 
each 87/6, 15’ x 12’ each 139/-, 18 x 12’ each 
186/6, 21’ x 15’ each 215/-. 

COTTON DUCK, l4oz. before green wax proofing: 
12 x 9 each » 15’ x 12’ each 148/6, 
18’ x 12’ each 174/-, 21’ x 15’ each 252/6. 

BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes. Brass eyelets and 
Strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


Bush Road, Deptford, London, S.E.8 BER 3275-1435 


FENCING 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 





POLYTHENE SHEETING (British VisQueen).—Protect 


your work, plant and machinery the modern 
way:— 


500 gauge, clear, 12ft. x 150ft. rolls, at £13 14s. 6d. 
each. 500 gauge, black, 12ft. x 150ft. rolls, at 
£1S 19s. each. 1,000 gauge, clear, 10ft. x 75ft. 
rolls, at £11 6s. each. Complete lists and samples 
from H. C. HILL, LTO., 68-70 Penge Road, South 
Norwood, S.E.25. SYDenham 3131-4. 


SECOns-ArS SECTIONAL TIMBER BUILDINGS, 
24ft. x 12ft., £102; 30ft. x 15ft., £138; 40ft. x 
18ft., £192; GOft. x 20ft., £302. Floors extra. 
Delivery included 100 miles. Also similar New Build- 
ings. Lists. —- UNIVERSAL SUPPLIES, Crabtree 
Manorway, Belvedere, Kent. Tel.: Erith 32948. 


ANTED, Alloy and Steel TUBULAR 


SCAFFOLD, in large quantities oniy. sites cleared 
anywhere. Also NON-MECHANICAL BUILDER PLANT. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


OR SALE: 6,000 RAILWAY SLEEPERS. 

Guaranteed Grade 5S. Suitable for silage, road- 
ways, buildings, bridges, machinery, etc. — Write, 
‘phone or call: JOHN HILROY AND CO., 290 Shirley 
Road, Southampton. Telephone 76230. 


& 8 6 R e 
100 tons Crossing Sleepers, from 9ft. to 13ft. 
lengths. 
J. A. K. SHEPLEY AND CO., LTD., 
6 Meadow Street, Manchester, E.1. ARDwick 2256. 


Ww" GRAVEL PITS can now be filled. No pollution 
guaranteed even with house refuse or factory 
waste. All water purified. 

Write Box S.S.394, ‘‘The Contract Journal.’ 


ISTERSON for SLEEPERS, all grades, 


CHAIRED SLEEPERS and CROSSING TIMBERS: 
also STEEL RAILS, with Fittings. Stocks Midlands and 
North.—S4 Grey St., Newcastle on Tyne. Tel. 22587. 


TEEL SECTIONS and PLATE, etc. Cut to your 

specification. New and _ second-hand material 

available—-TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford, E.15. Maryland 2660/7734. 


PILE DRIVING - DIVING 


Piling Work carried out afloat and on 
shore in London and Home Counties. 


Crane Barges and Heavy Lifting 
Equipment for hire. 


Diving carried out with expert divers 
using modern equipment. 


Underwater Cutting and Welding 
Work a speciality. 


PILING AND PLANT HIRE 
CO. (KENT) LTD. 


Abbeydale [Road, Wembley, Middlesex 
Perivale 4471/73 


RELAYABLE & ROADWAY 
SLEEPERS 


GROSSING TIMBERS 
ALL LENGTHS 


Delivery ex stock 


JOSEPH STANDISH Ltd 
Hunslet, Leeds 9 
Tel : 21491 


W. A. SKINNER 


& CO. LTD. 


LONG DITTON, SURREY 
Phone: EMBERBROOK 1960-1961 


SUPPLIED AND ERECTED IN ANY DISTRICT 


ae SE 


AY) error) GO TO GREAT ry 


WAITE POA FARE AVS TAATEO A/TEMATORE 
OF OVA COMPLETE RANGE 


‘.QNG WHATTON WR, LOUGHBOROUGH 
Lac, Telephone: HATHERN 35! 


z Harlow Huts are constructed 
rom selected timbers and are 


unusually robust for Constant use. 
Standard sizes f, 


rom 8’ x 6’ 

f00" x 24’ and larger, om = 
units that can be added or 
deducted to make any size of 
Building required —can be 


delivered within 
se 
of order, —— 








ITE GOODS.—RAILWAY SLEEPERS, sound, second- 
hand 1-50, 11/9 each; 51-100, 11/3 each; 100 
and over. 10/9 each. Collected ex yard. 10/9. 
Sommerfeld TRACK rolls, 2S5yd. long x 10ft. wide. 
M.S. rods, 9in. centres, £12 10s. per roll. 
TARPAULINS, second-hand, overhauled, ropes and 
eyelets: 18ft. x 12ft., £6; 18ft. x 15ft., £6 15s.; 
24ft. x 15ft., £10. 
A. F. SIMPSON, LTD., 
68/70 Penge Road, South Norwood, S.E.25. 
Telephone: Sydenham 3131 (3 - lines). 


PPROX. 200 No. 1 Size Adjustable SPLITHEADS, 
fixed legs, fully overhauled and ready for work, 
at 1S/- each. 

50 Gin. x 10ft. Standard ROADFORMS, serviced and 
complete with Stakes, at 42/6 each; a few 8in. 
also available; together with a quantity of 6in. 
and 8in. FLEXIBLE FORMS. 

PLANT AND BUILDING EQUIPMENT, LTD., 
Chatfheld Works, 1 Chatfield Road, Battersea, London, 
S.W.11. Telephone: BATtersea 9213. 

‘OR SALE: EVANS OF BOW offer from stock 2,000 
" FRAMES, 4ft. Gin.; also ADJUSTABLE 

. All_in_ first-class condition. 
: C. EVANS AND SONS LTD., Burnside Wharf, 

Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


LEET CARS (SALES), LTD.—BUSES and COACHES 

for the conveyance of workmen, personnel, etc. 

Free hire, repurchase scheme.—See main advertisement 
under ‘Electrical Equipment." 


“TARPAULING for SALE and HIRE. 
EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, S.E.8. 
Telephone: Tideway 2661/2. 


RGENTLY WANTED, all types of second-hand 

SCAFFOLDING COUPLERS. Top prices paid. 

Contact: SCAFFOLDING SERVICES, 69 Upton Lane, 
Forest Gate, London, E£.7. Tel.: Gra. 2002. 


OR SAL E: SCAFFOLD MATERIALS. 
For keen prices, service and quality. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


EDWARD ASH, LTD. 
FOR 
RAILWAY SLEEPERS 


AND 


CROSSING TIMBERS 


KENT WHARF, CREEKSIDE, DEPTFORD, $.E.8 
Telephone: TiDeway 2661-2 





Genuine Bargains in Ex-Gov. Recond. 
PLAN CHESTS 


Double Elephant size. Soft- 

wood, reconditioned. Rich 

brown finish. 

6 Drawer £20 158 0 
£23 00 


8 Drawer 
10 Drawer £28 s0 
Carriage £1 10 0 


Enquiries invited for plan chests—steel, 
mahogany, new or reconditioned. 


4-DRAWER FILING CABINETS 


Foolscap, plywood panels. Finished 
rich brown shade. Reconditioned. 


£6 15 0 Carriage 1S/- extra 


FOLDING 
FORMS 


oak or 


Sound, 


—=——_ made, 6ft. Ps ou 17/6. 


FOLDING TABLES from 27/6. ro.pinc 


CHAIRS, 12/6, and many more bargains in Office 
Furniture, Racks, Benches, Cupboards, Lockers, etc. 


Write for Illustrated Lists. 


Bloom & Spivack (Furniture) Ltd., 
138 Old Street, London, E.C.I. CLE 0138 


NEW, GREEN, ROT-PROOFED, SEAMS DOUBLE- 
SEWN WITH BEST LINEN THREAD; 
REINFORCED BRASS EYELETS, SPLICED ROPES 


Weight before proofing: 


(15S0z.) 
c. DUCK 
£4 96 
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Size approx. 
12ft.x ft. 
1Sft.x ft. 
15ft. x 12ft. 
18ft. ° 
18ft. 

20ft. 
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.x Tit - £ 
x 10ft. - 
.x 10ft. - 


RECONDITIONED 
18ft. x 1Sft. - 
20ft. x 15ft. - 
20ft. x 18ft. - 
24ft. x 18ft. - 

30ft. x 20ft. - 
. x 12ft. 3Oft. x 30ft. - 
GENUINE EX-RAILWAYS, RECONDITI 


10ft.x 7ft. - £1 20ft.x 10ft. - £ 
10ft.x 10ft. - £2 00 20ft. x 14ft. - 
14ft.x 10ft. - £2150 21ft. x 20ft. - £9 


All sheets are eyeletted and roped. 
immediate delivery — Carriage paid. 
Money refunded if not satisfied. 


MORELAND TRADING Co. Ltd. (Cj) 


25 St. Pancras Way, London, N.W.! 
Telephone: EUSton 5210 and 2383 
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R_ temporary roadways and compound fences, 

C. EVANS AND SONS, LTD., offer Sommerfeld 
TRACK, 500 rolls, each 2S5yd. x 10ft., Interlaced 
at Qin. centres with 3sin. M.S. rod; and Pierced Steel 
TRACK (airfield strip), standard 10ft. x 16in. x 'gin. 
First-class, re-layable. 
Contact: EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, £.3. Tel.: ADVance 5691/2/3. 


OUND SECO! NT. 





SECOND-HAND PLANT. 
1,000 No. 1 Acrow PROPS, 39/6 each; 500 No. 2 


Acrow PROPS, 45/6 each; 20,000ft. 13/21ft. Steel 
SCAFFOLDING, 1/3'oft.; 100,000 shorter lengths, 
1/2ft.; S/H SCAFFOLD BOARDS, 1/3'aft., all lengths. 


A. F. SIMPSON, LTD., 
68/70 Penge Road, South Norwood, S.E.25. 
Telephone; Sydenham 3131 (3 tines). 


X R.A.F. SECTIONAL WOODEN HUTS, sizes from 

3Oft. x 20ft. to 100ft. x 21ft. Other sizes up 

to 100ft. x 28ft. Suitable for any __ purpose. 

Also 2,000 ASBESTOS CORRUGATED SHEETS. At 

Warrington, Lancs., and at this address: 7 Queen 

Street, Hightown, Hednesford, near Cannock, Staffs. 
Telephone: Hednesford 220. 


ISSEN - TYPE HUTS, 16ft., 24ft. and 30ft. 
span, clad new or second-hand sheeting. Also new 











Galvanised NISSEN SHEETS for SALE, all standard 
sizes. —- NAYLOR'S eat: LTD., 204 Wolver- 
hampton Street, Bilston 41689 
OR SALE: NISSEN HUTS, Galvanised 
Sheeted, 36ft. long x 16ft. wide, at £75 each. 
DITTO, Black Iron Sheeted, at £65 eac 
F. JAMES & SONS, Newport Pagnell. Tel. 18 and 19. 


OR SALE, 800 Acrow FLOOR CENTRES, Nos. 2, 
3 and 4; Synchronised BEAM CLAMPS, No. 2. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


CONTRACTORS’ AND BUILDERS’ 


TOOLS 


JOHN MACNAMARA [(0"7> 
BUSH ROAD, LONDON, S.E.8. 
BERMONDSEY 3275 & 1435 


Tarpaulins 














Most sizes and types are stocked and 
special tarpaulins can be made to Indi- 
vidual. specifications. 


Excellent materials 
and fine workmanship. § Wholesale only 


AS GOOD AS A ROOF 


Please write to Tarpaulin Department 


SINGLETON, FLINT & CO., LTD. 


NEWLAND WORKS, LINCOLN 
Phone: 24542 (2 lines) Grams: Singleton Lincoln 








E t RitictiAN §S.—Send for  detalis 
SHAFTESBURY LIGHTWEIGHT ‘* BANTAM" 
LADDERS. Top section fitted with patent MOULDED 
RUBBER BLOCKS, eliminate possibility of scratching 
or marking walls, fascias and other painted or highly 
polished surfaces. Also available for immed. delivery: 
STEPS, PLATFORM STEPS, TRESTLES, TELESCOPIC 
TRESTLES, POLE and BUILDERS’ Type LADDERS, 
and all sizes of Two and Three Section EXTENSION 
LADDERS. 
SHAFTESBURY LADDERS, LTD. (C.j.), 

453 Katherine Rd., London, E.7. 'Grangewood 3363-4. 


UNNEL SHUTTER for SALE, ex Blaw Knox, oft. 

dia. circular section, to latest telescopic design 

for concreting 100 lin. ft. of full-section tunnel per 

day. Used one contract for six months only.—For 

further particulars, write Box 794, Keith and Co., 
137 Princes Street, Edinburgh. 


OR SALE, 10,000 Mills Pattern ex Government 
Type 90° DOUBLE COUPLERS, only once used, 
2/6 each in our yard. First come—first served. 


Telephone or write: HANTS. AND DORSET PLANT 
HIRE CO., LTD., 865 Ringwood Road, West Howe, 


Bournemouth. Telephone: Northbourne 837. 
ERBYSHIRE LIMESTONE, all grades, dry 
or tarred up to 200 tons per day, or graded 


smaller sizes available, delivered to site. 
GEORGE DAVIS (HAULAGE), LTD., 
2 Bosworth Road, Nottingham. Telephone 84819. 


EW BOARDS, selected Qin. x 1'gin., cornered and 

bound, ex works.—Contact: C. EVANS AND 
SONS, LTD., Burnside Wharf, Burnside Street, Bow, 
E.3. Telephone: ADVance 5691/2/3. 


OR SALE, 20 WOOD FORMS, Sft. 6in. 
Sound, well made, 15/- each.—THOS. 
LTD., Mitella Street, Burnley. Tel. 3365. 


x 10in. 
LORD, 


FLY TO THE SITE 


Anywhere to anywhere in 3 or 4 
wt seaters. Experienced pilots. Very 
low rates. Particulars & quotations 


VORRSMRE AIR TAN 


LUMBROOK MILL, NORTHOWRAM, HALIFAX. Tel. 68168 





5,000. All 
grades 
10in. x Sin., from 7/6 each. 
10ft. to 15ft. x Zin. x 2'2in., 
£75 delivered free 


RAILWAY SLEEPERS 


8ft. Gin. x 
S.H. BATTENS, 
1/- per ft. Orders of 
100 miles. 
BUNTINGS, 
Mansfield Road, Aston, near Sheffield. 
‘Phone: Aston Common 259. 





BEFORE DECIDING, view this plant 


Immediate delivery and terms arranged. 


FOR’ SALE: 
100,000ft. STEEL SCAFFOLDING TUBE; 5,000 
FITTINGS, all serviced; 2,000 BLADE-END 
PUTLOGS, 5Sft. and 6ft.; 500 Acrow Type PROPS; 
500 TRENCH PROPS 10,000ft. SCAFFOLD 
BOARDS, fully bound Immediate delivery. 
M. SANDERS, LTD., 


18/20 Medilar Street, London, S.E.5. ROD. 5143. 








YOUNGS 


ALL TYPES SUPPLIED 


FIRST-CLASS ERECTION SERVICE 
Phone: ORPING TON 26641 (3 Lines) 


sively in the U.K. 


advantage. 


compaly Ww ithout permission. 


1O HALI 


A Sales Engineer 


with a wide knowledge of the civil contracting and building industry 
is required by a British engineering group to introduce and sell a U.S. 
patented component for use in concrete constructional work. It is to 
be manufactured in the U.K. under licence. 


© HE will be based on London but will be required to travel exten- 


e HE should have civil or structural engineering qualifications. Technic al 
sales experience in the civil contracting and building field would be an 


@ sALARY about £1,750 plus commission. 
the man who can produce successful marketing results. 


e pritF details should be sent in confidence to us as the company's 
advisers on the understanding that nothing will be disclosed to the 


Letters should be addressed to Sir Hilary Biggs. 


JOHN TYZACK & PARTNERS LTD 


AM STREI 


FENCING 


YOUNGS or ORPINGTON t1p. 


211-215 HIGH ST., ORPINGTON KENT 


en ae —___-—— 4 










Good further prospects for 
30-35. 


Age 


T+ LONDON WI 





AST oun 
ST-IRON SPIGOT and SOCKET p; 

mostly new, standard lengths. | PING, 
16in. bore, 100ft. Qin. bore, 200ft. mmediate delivery; 


1Sin. bore, 100ft. Bin. bore, Soot: 
12in. bore, 500ft. Gin. bore, Soft. 
10in. > aero » a 
LANGED, m 
1Sin. bore, 11 x 12ft. lengths. eotty com 
10in. bore, 300 x 12ft. lengths, Stanton. 
8in. bore, 200ft. in 4/9ft. lengths. 
Sin. bore, SOOft. in 6/9ft. lengths. 
—_ pore, recat ont ot. 
so large selection NDS, SLUI 
Full details on bt g/ALves. 
FRED WATKINS (ENGINEERING), 
Coleford, Glos. 
IRCULAR TIPPING SKIPS, 212 cu. ft. to 2 wu. vd 
CONCRETE POURING SKIPS al u. yd. 
SAULANT TONE @uiLoING cauemenn, iro,” 
UILDING EQUIPM 
Chatfield Works, 1 Chatfield Road, Batters, uD, 
S.W.11." Telephone: BATtersea 921%, "0 


MUSK SHOOTS in Mill Hill and Southgate. 
For details, ‘phone Bowes Park 240 


(Screwed Giang), 


LTD., 


London. 
2. in 


OR SALE: PUTLOGS, Steel and Alloy 
Sft. and 6ft. Large stocks al toy, 
Contact: C. o Bursicg yieble. 


EVANS AND SONS, LTD., Bu 
Burnside Street, Bow, E.3. Tel.: ABVance Seot aig 


TEEL-FRAMED _ BUILDINGS § for SALE, 
8ft. to 400ft. clear width, as workshop, storage, 
hangar buildings, etc.—Please write details o. require- 
ments: BELLMAN ANCA. LTD.. Hobart House, 
Grosvenor Place, London, S.W.1 


On HUNDRED Heavy Oak “TIMBERS, 6ft. | long, 
12in. x 12in., first-class condition, 30/- each’ 


W. VASS, LTD., Ampthill, Bedford. 
Ampthill $285 /6. ——— 
STEEL TUBING 
14in. bore, 20/25ft. lengths ...... 300ft. 
27in. bore, 20/25ft. lengths ....., 350ft, 
30in. bore, 20/25ft. lengths 600ft. 
36in. bore, 20/25ft. lengths «se» 600ft. 
48in. bore, 20/25ft. lengths 


a above tubes are new and unused. Fu details 
and attractive prices will be quoted upon appli 
Available for immediate delivery. — 
DOWNINGS (BARNSLEY), LTD., 
Doncaster Road, Barnsley, Yorkshire. 
Telephone: Barnsley 3603/4/S. 





LADDER Six 


Bit 
STEPS * TRESTLES * BOARDS - ST SHEETS 
Price List from THE PODMORE Wore 
769/773 Garratt Lane, S.W.!7 Tel: Wimbledon 7422 


CLINKER ASHES 
agra oo 
HARDCORE, SAND & BALLAST. RUBBISH CLEARED 













ce Ld 


198 ORARSVELA ROAD, sao st, S.E4 
hone: NEW CR 4829 

















RAILWAY SLEEPERS 


For temporary road, 8ft. Gin. x 10in. x Sin. 
Other grades available. Ex stock delivery by 
our motor transport to any area at competitive 
prices.—Write or telephone: 


F. PEART & CO. LTD., 


Park Road Corner, West Hartlepool. 
Telephone: Hartlepool! 2141/2/3. 












Kariscol 


steel-framed, prefabricated 
BUILDINGS . 


FACTORY BUILDINGS, 
WORKSHOPS, PLANT STORES, 
ETC. ETC. 


No on-site riveting or welding 
Speedy erection 
Permanent or temporary 
High recovery value 
30ft. to 100ft. clear span; lengths 
in any multiple of {2ft. éin. 
Write for leaflet K.104 


THE LILLESHALL COMPANY LTD. 
ST. GEORGES - a * SALOP. 
tes 
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or SALE. CAFFOLD FITTINGS in makes S.G.B., Mills, Burton 
F 500 tons re-layable 7S5ib. per yard F.B. RAILS, and Big Ben, etc., including Double Couplers, 
in 36ft. lengths, with fishplates and fishholits, etc., Swivel Couplers, Joint Pins and Putilog Clips, from 


to suit. 2/11 each. All fully overhauled and in ready for 
0 CROSSINGS In re-layable 7Sib. per yd. F.B. rail, work condition. Steel and Alloy SCAFFOLD TUBE 
: with all necessary fittings. 


and BLADE-END PUTLOGS for SALE, available in 
100 tons of re-layable 95ib. per yd. B.H. RAILS. In quantities. 


. lengths, with fishplates to suit. PLANT AND: BUILDING EQUIPMENT, LTD., 
2,000 re-layable CHAIRED SLEEPERS, suitable for | Chatfield Works, 1 Chatfield Road, Battersea, London, 
" Sib. per 16 Otho asH Tp ; _S.W.11. Telephone: BATtersea 9213. _ c 
‘ + ISSEN TYPE HUTS for SALE. Prompt despatch 
Gest ‘Wner?, Crestatte, Deatierd, Londen, 5.0.6. of 16ft., 24ft. and 30ft. wide Huts; also Romney 
TOR SALE: Little Giant Burton DOUBLE HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in. 
F COUPLERS, 50,000 In perfect condition. SWIVELS, and 91ft. wide. These buildings are in various lengths, 


OINT PINS and PUTLOG CLIPS also available. and comprise steel framework with galvanised corru- 
f ntact: C. EVANS AND SONS, LTD., Burnside Wharf, gated steel sheeting.—Full details from Dept. (128), 
Burnside Street, Bow, E.3. Tel.; ADVance 5691/2/3. J. THORN AND SONS, LTD., Brampton Road, 
AUHAS AVANABLE—_Laroe stocks of Re-layable Bexleyheath, Kent. Telephone: Bexleyheath 0021. 


SLEEPERS, chaired and plain, and Re-layable ANTED, surplus stocks of COAL SLACK, 
CROSSING TIMBERS, lengths from 9ft. to  18ft. FILTER or other type COKE, ANTHRACITE, 
Also. Roadway Quality. — P. GATHERCOLE, WELSH and BITUMINOUS COAL. Not Coke Breeze 
25 Harrowby Lane, Grantham, Lincs. 


or Coal Slurry. Quantities of not less than 8 tons. 
pace STEEL ERECTION MASTS (Light and Payment as required.—-C.A.G. (LONDON), LTD., 





Industrial Fuel Distributors, 136/140 Westbourne 
ft. to 150ft. high, for immediate : > 

HIRE Hea MAN'S, 21 Hobart House, Grosvenor | Park Road, London, * W.2. Tel.: BAYswater 2288. 
Place, S.W.1. AN ‘o> ’ a Carruastes Crees —_ 
W TED Braithwaite SECTIONAL from 4ft. and up, 22-gauge or heavier. so 
TANKS Ri Loose Kins <i ati ELAING) LTO. evar and elephant. SHEETS: Burnside Whart 
ee n : . . ** , 
sn, i ee nT P Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 
<X/ANTED, TREN EETS, Acrow PROPS, any LEEPERS for access roads and ail purposes. 
ae. ane. EVANS AND SONS, c een ane “gg shoring, paling boards and waling. 

, B Id treet, Bow, €.3. onsult us first. 
LTO earns 5691/2 /3. ae © TILLEYS (WOLVERTON), LTD., Wolverton, Bucks. 
Ce a caterer agemepenteonaeaianenae nema : on 
CONTAINERS REPAIRED and MODIFIED. W AN TE OD: BRICK and CONCRETE 
RiGrnerat METALWORK, all types.—-E. STEPHENS HARDCORE, any quantity.—R. BARKER 


AND SON, LTD., Bath Street, E.C.1. (PECKHAM), LTD. New Cross 3337. 


SECTIONAL TIMBER BUILDINGS TARPAULIWN 


For quality with economy, buy “MIDDLESEX” 


Standard size range from 8 x 6’ to 100° x 30° re 4 & - 


Pe te) te ee 


& Co. 
GREEN LANE HOUNSLOW, MIDDLESEX JOHN MACNAMARA 


LTD. 
CUO meal ketal ook Mee BUSH ROAD, LONDON, S.E.8 


BERMONDSEY 3275 & 1435 














FOR HIRE 
PROPS, CENTRES ‘and 
SHUTTERING TRAYS 

AT 50°, OFF CURRENT RATES 


First-class condition. Available 
immediately subject to usual hire 
conditions. 


PEERLESS PLANT HIRE LID., 


225 STREATHAM HIGH ROAD, S.W.16 


STR 4471. Ext. 22 








The most economical units 
for modern building 
construction. 





Any span from 8ft. Zin. to 23ft. without propping. 
Instantaneous wedge locking of beams. 


Built-in camber adjustable to meet special 
conditions. 


Compact, strong but light-weight units 
easily handled by unskilled labour. 






NNER SECTION 


87 - 


a. 


BK 567. 


BLAW KNOX LTD Box 146 90/94 Brompton Road London SW3 ——texepHone KENSINGTON siy 















OR SALE, CANTEEN EQUIPMENT. 
one a Gas-heated WARMING CUPBOARD, 
x 


ft. - 6in., enamel finish, No. 8CG3154, 
fitted three sliding doors, £75. 


Three 4-tier Oak CANTEEN TROLLIES, each with 


seven trays. All in excellent condition. For the 
three, £15. 


Nine Wood-framed CANTEEN TABLES, 2ft. Gin. x 
2ft. Gin. For the nine, £10. 
THOS. LORD, LTD., Mitella Street, Burniey. Tel. 3365. 
REASE GUNS, heavy duty, 70 per cent. off list 
price, Tecalemit, 29'20z. flexible tube, hexagon 
head, hand lever operated. Brand new condition, 60/- 


each, six at 5S/-, 20 at 48/-. Hydraulic head, 10/- 
extra. 


CROMWELL CO., Newport, Mon. 59045. 
OR SALE: NEW ROADFORM PINS, 
7gin. or lin. dia. x 2ft. long.—TEMPLE MILLS 
(STEEL), LTO., Temple Millis Lane, Stratford, £.15. 
Tel.: Maryland 2660/7734. res rTee a 
ANTED: CORRUGATED STEEL SHEETS, 
Second-hand. Any area. Sites cleared. Prompt 


payment.—j. DUFFY, Bank Street, Clayton, Man- 
chester, 11. Telephone: East 3361. 


RUSCOTT FENCING, LTD., DORKING 
SURREY. Telephone 3416. 
4ll classes of FENCING supplied and erected. 
Specialists In Chain Link. Estimates free. 


‘OR SALE: Corrugated Steel SHEETS, new and 
second-hand. Most sizes and gauges in stock. 
Contact: C. EVANS AND SONS, LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


OBILE LIVING UNITS AND OFFICES built tc 

specification for Home and Overseas contracts. 

Write TRAILER HOMES, LTD., Shannon Corner 
Kingston By-pass, New Malden, Surrey. 


RAILWAY SLEEPERS 


10,000 in stock 
BEFORE ORDERING RAILWAY 
MATERIALS OF ANY KIND 


WRITE OR TELEPHONE: 


E. L. PITT & CO. (Coventry) Ltd. 
BRACKLEY TOWN STATION, 
BRACKLEY, NORTHANTS 

Telephone : BRACKLEY 2271/2 
Telex: 83159 











Order your 


HARDCORE 
MACNOR 


Anywhere in the South of England 
RELIABILITY - CONTINUITY - PUNCTUALITY 


MACNOR BUILDING SUPPLIES LTD 
87 BRIXTON HILL - LONDON - S'W:2 
Tul. 5444 Tul. 2964 


SPECIAL OFFER OF LARGE SIZE TUBE 


10in. Tube in lengths up to 40ft. 
12in. Tube in lengths up to 40ft. 
I4in. Tube in lengths up to 20ft. 
1Sin. Tube in lengths up to 20ft, 
\6in. Tube in lengths up to 40ft. 
18in. Tube in lengths up to 25ft. 
20in. Tube in lengths up to 20ft. 


All of these sizes can be supplied plain ends or flanged. 
Also in stock a quantity of 24in. Tube, flanged in 
length of epprontauealy 34. 


Large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 
CO. (Cradley Heath), LTD., 
CRADLEY HEATH, STAFFS 


NEW TARPAULIN 


Green Rotproofed Double Flax Sewn Seams, 
Reinforced Brass iy ag ae Spliced-in Ropes. 
x s' b 





jute Cotton Cotton Flax 
Approx. sizes 160z. 1202. 150z. 1802. 
12ft. x ft. ... S?P/- 84/- 90/- 84/- 
1Sft. x 12ft. ... Q9S/- 140/- 150/- 140/- 
18ft. x 12ft. ... 114/- 168/- 180/- 168 /- 
18ft. x 1S5ft. ... 142/6 210/- 225/- 210/- 
21ft. x 1Sft. ... 166/38 245/- 262/6 245/- 
Weights before proofing. 


EX-RAILWAY TARPAULINS (RECONDITIONED) 


Specially selected, complete with Eyelets and 
new Ropes. 


14 x10’ £2.15.0 20’x14 £5.10.0 


EX STOCK. Carriage paid to English and Welsh 
" tmainiand) Stations. 


POTTER BROS, (TARPAULINS) LTD. 
(CJ) Frankwell Works, Shrewsbury. Phone: 2256 
Tarpaulin Makers for Over a Century 
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SCAFFOLDING, 


ANTED, PROPS, TRENCH 

SHEETING, etc., and all types of NON- 

MECHANICAL BUILDERS’ PLANT. Sites cleared by 
arrangement. 


LTD., 
London, 


PLANT AND BUILDING EQUIPMENT, 
Chatfield Works, 1 Chatfield Road, Battersea, 
S.W.11. Telephone: BATtersea 9213. 


OOK! Best BLACK BITUMEN PAINT, £4 per 
45-gallon drum. This is ex U.S. Forces, made 
from natural asphalt and white spirit—the best bitu- 
men you can buy, at less than half price—good thick 
stuff—will make 50/60 gallons according to require- 
ments. — MANNIN TRADERS, LTD., 36 Lulworth 
Road, Southport. 
OR SALE. 
ADJUSTABLE STRUTS, 400 Type No. 1, 1,500 
Type No. 2, 1,000 Type No. 3. All in perfect 
condition. 
Contact: C. EVANS AND SONS LTD., Burnside Wharf, 
Burnside Street, Bow, E.3. Tel.: ADVance 5691/2/3. 


ARDCORE and PITCHING. — Unlimited quantitie: 
of Cold Blast Slag available in the Midlands, 
for road works and filter media. 
NEWEY WEARING, LTD., 
Parkdale, Wolverhampton. Telephone 20914. 


ANTED, OFFCUTS of Alloy or Steel SCAFFOLD 

TUBE, Sft. up, also mixed FITTINGS, cash on 
collection. —- M. SANDERS, LTD., 18/20 Medlar 
Street, S.E.5. Tel.: ROD. 5143. 


NXJEW ROADFORM PINS tor SALE. Made to 
your specifications, tin. or 7sin. dia.—TEMPLE 
partis Saree. LTD., Temple Millis Lane, Stratford, 


el.: Maryland 2660/7734. 


LINKER ASH for SALE, delivered, 
f.o.r. _Samples sent on request. 
Write Box V.T.388, ‘* The Contract Journal.” 


collected or 





SLEEPERS 


For temporary roads, 10in. x Sin. section, 8ft. 6in. 
lengths, also other grades. CROSSING SLEEPERS 


from 9ft.-13ft. lengths. 
TARPAULINS, Jute, Cotton Duck and ex Rallway, 


in all sizes. 
S/H TIMBER: Spars, Boards. Joists 
JAMES SHEPLEY, 
73 Boodle Street, Ashton-under-Lyne, nr. Manchester. 
Telephone: Ashton-under-Lyne 1213. 


and Baulks. 


MOBILE 


as 


WHITLOCK iS 


Lee att) GREAT YELDHAM ESSEX ~* Tel: 305 


ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 


ELDING SETS.—In future, CHEAP RATES will 

apply for all Diesel Welding Sets.—RYE-ARC, 
LTD., Plant Hire Division, Silvertown Works, North 
Woolwich Road, London, €E.16. Telephone: Albert 
Dock 4381 (10 lines). 


— BUY REPLACEMENT PARTS for Caterpiller 
Tractors.—Send offers to Box Q.Q.396, ‘The 
Contract Journal.” 


For prempt delivery ef 


ESaae 
ENGINES SPARES SERVICE 


get in towch with 


Ca ata SU 


Ute te Ae ee 


ELGAR 6757 (4 LINES) 


MATHEW BROTHERS 


ARE SO HELPFUL 
nO] 


DIESEL GENERATING SETS 
SALE OR HIRE 
YOUR ENQUIRIES WELCOMED 


Lalas 
Cicer a 


““Matbro”’ House, Beddington Lane, 
Croydon, Surrey. 


ee Olen CMe sme Oyen 
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ELECTRICAL EQUIPMENT, SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 





Inter- 


our special 


YLINDER HEAD S.—Caterpiliar, 

national, Ruston, Diamond ‘“'T,"’ B.M.C., 
Gardner, etc., perfectly repaired by 
“FUSION WELDING PROCESS" no matter how 
badly cracked. Finished, machined, tested, standard. 
Also Repairs to Crankcases, Sumps, Differentials, etc. 
Axles, rear and front, reconditioned. Exchange P6, 
R6, P4 Heads. Established 40 years. Satisfactior 
guaranteed.—ANGELL AND WILLIAMS (PECKHAM), 
LTD., Sumner Road, S.E.15. Telephone: RODney 3559 

Or SAL E. 

New LAND-ROVER, L.W.B., Petrol, green, £730. 


1956 LAND-ROVER, S.W.B., Petrol, green, £260. 
1954 LAND-ROVER, S.W.B., Petrol, green, £195. 
1956 Austin Gypsy, Petrol, £250. 

For full details, ‘phone: 


EPPS BROS., Farnborough, Kent. Telephone 55551. 


J J. JOHNSTON AND CO., LTD., for REPAIRS, 
* OVERHAULS and FIELD SERVICE to all types 
of Contractors’ Plant, Mobile Cranes, etc.—'Phone 
Elgar 6905S. RAPIER SPARES AND_ SERVICE, 
Coronation Road, Park Royal, London, N.W.10. 


HE Civil Depot for Generators can 

SUPPLY LIGHTING GENERATORS, 
TELESCOPIC STANDS, CABLES and GLOBES. 
RYE-ARC, LTD., Plant Hire Division, Silvertown 
Works, North Woolwich Road, London, E€.16. Tel.: 
Albert Dock 4381. 


YE-ARC, LTD., Albert Dock 4381. Safety first. 
New building regulations say it's imperative that 
all_ small tools be at 110-Volts output. Use our new 


Engineers’ 
you with 


STEP-DOWN TRANSFORMERS, input 230-Volts, 
output 110-Volts. 
OR SALE, 300/400-Amp Murex Diesel driven | 


WELDING SET, Perkins P4 Engine, on pneumatic- 
tyred trailer.—WILLIAM G. SEARCH, LTD., Whitehall 
Road, Leeds, 12. Tel. 639081 (10 lines). 








FOR TRACKS 
Tel: LEAMINGTON SPA 8622/3 | 





FRANK GOWLEY 


200 


DEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 


ALL VEHICLES CAN BE TAXED AT 
£12 10 0 PER YEAR 


1948°BRISTOL 25-sester Buses, all in 


- class condition 
throughout, powered by Gardner SLW Diesel 
Engines and S-speed gearboxes. Carry certifi- 
cate of fitness 1962-63, fitted with new 
batteries. These machines are highly recom- 
mended, £325 each. 


1948 & 49 LEYLAND genuine Psi 32/34- 


seater Buses, with Ley- 
land PS1 Diesel Engines. All road tested and 
ready to go 


to work. £275 each. 
32 and 34-seater Buses, 
1948 A.E.C. powered by A.E.C. 7.7 Diesel 





Engines, leather-covered Dunlopilio seats. Ali 
in first-class condition, £29S each. 
1949 BRISTOL 33 - seater Coaches, 


powered by Gardner S5LW 


Diesels and S5-speed gearboxes. Excellent 

condition throughout, £350 each. 

1947 & 1948 A.E.C. 56 - seater Double- 
deckers, powered by 


A.E.C. 7.7 Diesels and fitted with bodies that 
are in new condition. All these vehicles are 
in super condition throughout, certified, and 
carry our full guarantee, £320 each. 


Just coming into stock—a very lovely fleet of 
Bristol Low-bridge 5S3-seater Double-deckers, 
with bodies in new condition, all powered by 
Gardner SLW Diesels, fully guaranteed. A few 
now in stock to choose from, £295 each. 


Limited number of Leyland and Guy Double- 
deckers, carrying full guarantee, £250 each. 





Write for latest stock list, also special spare 
part price list showing saving of 75% on spares. 
ALL VEHICLES CARRY OUR THREE 
MONTHS’ GUARANTEE 
WILL TAKE YOUR OLD VEHICLE IN 
PART EXCHANGE 





FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone : MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1048 








R USTON 
From stock: 


POWER To 
SERVICE EXCHANGE “ENGiNGl 


Type VRON, VROHN, VRHN, 
Full ones ENGINES 1 10RB an oe 
ull range o rom t 
SERVICE EXCHANGE ENGINES tise a excavaton, 


al 
Cranes, Locos., Pumps, Power Packs red for 
LANT 


CHAN ERTAKER onc aNe Lo STATE Site ftA 

on site A 

TILSLEY AND LOVATT, LTD i eae 
: Engine 

Newstead Trading Estate, Trentham, Stoke-on to 


Telephone: Trentham 57331 and 
Telegrams: “Diesel,” 4 Stoke-on-frone’ 


X7 ANTED, LANDSLIDES for RustonBuanr 
Hydraulic Bulldozer, TD18.—Apply: Favenis 
SAWMILLS, Faygate, near Horsham, Sussex, Tee 


Faygate 316. 


RISTOL ANGLEDOZERS AND  EQUiPmEny 
Immediate SPARES and REPAIR SERVICE Went 
models.—H. A. SAUNDERS, LTD., Main Distributors 
651. , 


The Butts, Worcester. Telephone 6651 
ANTED, DIESEL ENGINES and GENERATING 
SETS, any h.p. bought. — Particuisa NG 
W. NORTHS, Pontefract Road, Stourton, Leeds, 10. 


Telephone 76809. 


I 
Ew 1800 x 24 EARTHMOVER TYRES, 16-ply, 
two shock pads, by Goodyear, Firestone and U.S’ 
Royal, £95 each.—j. T. LEAVESLEY, LTD., Alrewas, 
Staffordshire. Telephone: Alrewas 354/5/6, P 


: Slephindaebomenieeas reese nega ee 
OLMAN 16A DRILL SPARES, £700 value. Offers 
. WINDER, S8 Exeter Gardens, Stamford (2680), 
incs. . 
OR SALE, 25 late type ELECTRIC MOTORS from 
5-h.p./40-h.p., 240/400/440-Volts. Various 
Edgware 2572. 





prices.—Please enquire: 





CATERPILLAR TRACTOR OWNERS 


Can ring AXWORTHY AND COMPANY, LTD., at 
WINDSOR 60668 for unused Caterpillar SPARES 
from the large and comprehensive stocks available, 
Prices are well below list and mean substantial savings. 
Despatch ex stock. Panic service in emergencies, 
AXWORTHY AND COMPANY, LTD., 


4 Ouseley Road, Old Windsor, Berks. 








WATER TANK TRAILERS 


900 gals. FOR HIRE 450 gals, 


Moss (Cambridge) Ltd., 146 Hills Road 
Telephone: Cambridge 87519 







RUSTON 
EXCHANGE 
ENGINE SERVICE 


Consult the Specialists 


Wheatley ¢, Whiteley 


99 Kirkstall Road, Leeds 3 
Tel: 31122 


FLEET CARS (SALES) LIMITED 


A.E.C. — LEYLAND — BRISTOL 
BEDFORD 


OVER 200 


Single and Double-decker passenger 
vehicles in stock, at prices ranging from 
£75 to £250 


Repurchase at cessation of contract 
scheme (Write for full particulars) 
Three months’ guarantee 
Free Spares 
Part exchanges 


IF NECESSARY WE WILL DEMONSTRATE 
AT YOUR PREMISES 


FLEET CARS (SALES) LIMITED 
F.C.S. WORKS - LONDON ROAD 


DUNCHURCH ° RUGBY 
Telephone: DUNCHURCH 262 and 265 
On the A45 





June 16 1960 THE CONTRACT JOURNAL SUPPLEMENT 1329 






































ELECTRICAL, SPARES AND OVERHAULS, PLANT AND MACHINERY _WANTED—FOR SALE—FOR HIRE 
“e VEHICLES AND ANCILLARIES ———— — 
y 8 kG LONG AND CO., LTD., OFFER FOR SALE: J. JOHNSTON AND COMPANY, LTD 
s, ARES ee 8. fe ok. 'S) * Butters 10-ton Steam DERRICK CRANE, oil- | J. OFFER FOR HIRE: 
N, § 15 10BD Muir-Hill Dumpers. fired, 120ft. Jib, with bogies. Neals QM 4/6-ton capacity Mobile CRANES, 24/40ft 
C.P.T. Compressors. Woodfield 8S5ft. PILE FRAME, with Winch and Boiler. Jibs, heavy-duty tyres. 
rs. Blaw Knox 12S. B.S.P. 7Oft. PILE FRAME, with Winch and Boiler. Jones woes Mobile CRANE, 30/40ft. Jib, pneumatics. 
or List prices less 49 per cent. discount for complete lots. Buildmaster BDK1SO TOWER CRANE, 59ft. Jib. Rapier S-, 6- and 7'2-ton capacity MOBILE CRANES. 
Lists on application. Liebherr F40A TOWER CRANE, 9Q6ft. Jib. Neals G 1 Scwe. capacity PORTABLE CRANE 
iT WILSON PLANT_ HIRE, LTD., Rex 28S CONCRETE MIXER, with 30-h.p. Diesel jules Weitz GISHVA TOWER CRANE. 
nt weadon Rd., Northampton. Tel.: Northampton 4653/4. Engine. Drott 1 cu. yd. Tractor SHOVELS. 
ee ANTE —D used TRACTOR and Aveling CD3 CALFDOZER. Rapier 33 cu. yd. Crawler-mounted EXCAVATORS, 
., G UAR SPARES for SALE. Always dismantlin Caterpillar D2, D4 and D7 TRACTORS, various equips. all equipments. 
nt. CRAWLER chi r ilabl Tra ks. Roll 9 Fowler Challenger 3 TRACTORS, various equipments. DUMPERS, 1Scwt. and 22'2cwt. capacity. 
good tractors. Everyt "Forms CWO. Money buck | Fiat SSL TRACTOR, with Hydraulic Angledozer. COMPRESSORS, 2- and 4-tooil, portable and lorry 
Sprocket, Tyres, tr eo won 0. y Allis-Chalmers HD10 TRACTOR, with Hydraulic mounted. 
us Bua eel Oh Tractor (crawler Spare Specialist, Vick Ure TRACTORS. h P.C.U. d Hyd li SWING WEICHERT CHEaS? ia a * ny ni — 
} ickers wit an ydraulic cu. ft. Double Bucket 
e Westwood | Farm, Bulby, Bourne, Lincs. Edenham 223/4. Angledozer. oo Rapier Centritugal PUMPS, -2in. a ain, 
fe. NGINES SERVICE EXCHANGE. | Vickers VR180 TRACTORS, with 12/13yd. Onions ickham aphragm in. an n. 
c D's o. speree Ingersoll, C.P.T. and other | Scrapers. : Stothert and Pitt 6'2cwt. Vibrating ROLLERS. 
iT, pressors. Foden and E.R.F. Dumpers and Tippers. | Vickers Vigor TRACTORS, with 12/13yd. Onions 271 Uxbridge Road, London, W.12. 
all Com-Hill and Chaseside Loaders and Dumpers. ater see iain _¥el.: ee mush 6961. _ ee 
TIL C wide tracks, erial °. 356, “new: geome —f 
iG Engine and Plant Division, Stoke-on-Trent. nesten Masel, ¢ EXCAVATORS, Drasiine and ‘Shovet. | 1958. perfect condition, £20,000.—A ‘YATES 
0: SALE, International ROLLERS, TRACK PIN | Lorain Models 40, 75, 77 and 80 EXCAVATORS, Ce Fike 12 Cathedral Road, Caraitt. Phone: 
0 F% and BUSH GROUPS, TRACK BOLTS and other with Dragline. , ae 
SPARES of al! descriptions. Good discounts. Domobile syd. EXCAVATOR, Ford Diesel, all equips. HORNYCROFT, 6 x 4 Drive Coles Diesel, Mk. Vil 
" Write Box £.1989, “The Contract Journal.” 7 aie ee Peon. _—— py a gy 4 ‘ieee CRANE, 30ft. Rope Derrick. Offers—To view: 
S. =OR SALE, LOW-LOADING TRAILER, 10/12-ton or WINEH. ye ae 89 Masefield Road, Sheffield 29139; (nights) 396241. 
s, carrying capacity, knock-out rear axle, Servo 2,500ft. x 24in. dia. Flanged Steel VENTILATING OR SALE, 15-ton Coles CRANE.—B.G. PLANT 
brakes, 17ft. well x 7ft. wide. As new.—All inquiries PIPE. (SALES AGENCY), LTD., Watlington, Oxon. 
rs. to: J. F. DYMOND, 30 High Street, Newport, Mon. 24in. x 25ib. TRACK, mounted on Stee! Sleepers. Watlington 44. 
), 2,000yd. brand new 3-core 6.6-kV P.I.L.C. CABLE. 
R EXCAVATORS. sil "aaa it i 
a uston » all sizes, all equipments. 
m BALL AND ROLLER BEARINGS Allen TRENCHERS. ERNEST DOE & SONS LTD. 
us 1 Vickers and Caterpillar TRACTORS. ; 
FOR ALL CONTRACTORS PLANT © | Butters DERRICK CRANES. — Uliting, Maldon, Essex 
mi eam 
om TISH © AMERICAN © CONTINENTAL . Muir-Hill DUMPERS. ROTARY HOE TRENCHER, with Ford. 40 
BR Agents and Distributors for: Air Pumps Reciprocating Diesel Engine, good o £85 
an and Rotary Compressors; Armstrong-Whitworth Kue Chaseside LOADING | “SHOVEL: “powered by 
Any quantity despatched same day. | Ken Crushers; Albaret Compaction Rollers; Crose Ford 4D Diesel Engine, just overhauled ...£450 
at Pipeline Equipment. DINKUM DIGGER, with Skyhi Front Loader, 
= A.c. BEARINGS KNI 4277 45 Poctament sees. Warminster, 5-1. Trusty "I-ton Diesel DUMPER, we ng 
e. | elephone teha ’ ° 
IGHTSBRIDGE $.W.7 KEN 9602 | Parl, : QUGOP * ob. 5 Iu. Gan, . Seb ured. te sea seVeodscadsene 
s. us KN eee, Ayer BORON 20 Le Tourneau 6yd. SCRAPER 
, OR SALE. Chaseside ee SHOVEL, w 
Broomwade PORTABLE AIR COMPRESSORS: very good trim . £235 
Two Type 110, powered by Lister 3JP Diesel, on Bray HL20 34 cu. vd. Hydraulic acer 
Pneumatics, with over-run brakes, £175 each. SHOVEL, crowd actio .. £650 
One Type 167, powered by Lister 4jP, £195. May, 1987, DINKUM DIGGER, with cca 
~ One Type 167, powered by Ruston 4VRO, £195. is a a ae 1,250 
GILLOTT AND ODRING, LTD., DINKUM Biccer ‘ATTACHMENT for Sime 
Thames Street, Bulwell, Nottingham. Tel. 79811. Major. As see di aii tees we £225 
, OR SALE, Allis-Chaimers HD1OW, fitted Baker =" CRAWLER, “with Bray Se, ay 
, Hydraulic Angledozer, completely checked over Di . “ 
SERVICE EXCHANGE ENGINES in our workshop, fitted complete set reconditioned penta ta DIGGER, with: ‘Dozaloda, £1,050 


lower rollers, genuine machine, £975.—S. C. STACEY Arps TRENCH DEVIL, self-propelled 


AND SONS, Springfield, Chelmsford, Essex. Tel.: 


: WORE” iaddtdie nea cocesdadatscus cee £475 
GENUINE SPARES a Ferguson a RACTOR. with Shawnee Scout 
OR SALE, New Broomwade Rotary COMPRESSORS, igger and Front Shovel .................. 
including one Lorry-mounted WR120. Immediate ee one TRENCHER, 4D Diesel enolase. 
delivery. — ANGLIA PLANT CO., LTD., Quadling overhauled throughout ............ 


£ 
1.C.B. Hydraulic EXCAVATOR, Giant pneu- 


Street, Ipswich. — Tel.: Ipswich 55444. a> matics, Front Shovel esse 
} ‘OR HIRE, Barber-Greene junior, new 1957 Bray Hydraulic LOADING SHOVEL, 5, cu. yd. 
© and Barber-Greene Major, new 1959. — FRED. Bucket. Seen working ..................... £350 








WATKINS (ENGINEERING), LTD., Coleford, Glos. MOTOR RAIL DUMPER SPARES,” inciuding 
= a 7 <a iorman ese ngine. oing cheap. 

STOKE-ON-TRENT, STAFFS ANTED, Modern 1212-ton Diesel Self-propelled 1959 Bray BL430T 4-wheel-drive LOADING 

CRANE.—wWrite Box P.2089, ‘The Contract SHOVEL, with Torque Converter £2,450 

PHONE: 57331/2 GRAMS: DIESEL Journal.” DINKUM DIGGER, two Buckets, Cab, Lights, 


Front Hydraulic Loader, overhauled ......£850 


) MECHANICAL ENTERPRISES, LTD., 
) DORKING ROAD, Gomshall, Surrey. 


For hire, all types of cars, commercial 
vehicles, i.e., Tippers, Traders, Land- 
Rovers and Tractors, short-term, 
holiday and long-term contracts with 
new vehicle every 1/2 years. Please 
send your enquiries to us, quotations 
by return of post. Special rates for 
fleet operators. 


MECHANICAL ENTERPRISES, LTD., 


DORKING ROAD, GOMSHALL, 
SURREY. 


Phone: Shere 204 


J.C.B. EXCAVATOR, two Buckets, Cab, 
wd Counterweight, rebuilt .......... 0.0.2.2... £895 
Ua Choice of four DINKUM DIGGERS, each £450 
~ Thwaites 1'2 cu. yd. TUSKER DUMPER, over- 
u need a ree a ee 
-wheel-drive 

1 vu Immediate delivery ..................... £1,750 
19S7 Bray BL25 1 cu. yd. Crawler LOADING 
SHOVEL, rebuilt at cost of over £800. For 
quick sale ee .. £2,350 
Several Fordson Major DIESEL TRACTORS. 
Prices BOs. Si. 26 2%.... S.A aoe £250 
Ford Major DIESEL, with Skyhi Nydysette 
a a rrr ea .. £450 
International T6 Crawier TRACTOR, useful 
OD BU I oi ois 0 hn sie «eh <n gn <heina kd £150 


Oliver eet. ce ARCH, on Tracks ..... £235 
Winget S/3'2 CONCRETE MIXER . £45 
Drayton 1-ton DUMPER, with new Petter 
Diesel Engine £275 
Leeford-Howlett DITCHER, powered by Ford- 
son Major Diesel £850 
Fiat 55L DOZER, complete, good Tracks, etc., 
engine overhauled .£1, 
Fiat 55L and TDS SPARE PARTS avaiiable. 
Platypus BOGMASTER, with Dozer. A_real 
swamp tractor ‘ ... £550 
Send for complete list giving full details 
and H.P. terms. 


ae a ERNEST DOE & SONS LTD. 
LEEDS. 12. Ulting, Maldon, Essex 


COACH SPECIALISTS Telephone: Hatfield Peverel 311 (Night 319). 
of the SOUTH PORTABLE RAILWAY MATERIAL 


always have available a 10 MILES NEW 2f. GAUGE 20 ibs. TRACK ON. HEAVY STEEL SLEEPERS 
Large stock of Good Used POINTS AND CROSSINGS, TURNTABLES, ETC., TO_M 


PASSENGER VEHICLES 
many with C.O.F.s 

















Ideal for conveyance of staff 
Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 


150 Hudson 2 ton and 4 ton 200 Hudson “ Rugga”’ 27 cu. ft. 
— paseet ar ae 2ft. gauge Platform Wagons 2ft. gauge Side Tipping Wagons 


Let us demonstrate at your premises 2ft. GAUGE DIESEL LOCOMOTIVES BY MOTOR RAIL AND RUSTON 


EJ. BAKER & CO. (ORKING) ITD, || JOSEPH PUGSLEY & SONS L"™ 


The Coach Works, Farnham Trading Estate, BRISTOL 5. 
ob Telephone: 4626/7 Tel: BRISTOL 56037 GRAMS: PISTON BRISTOL 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
VAILABLE for immediate HIRE: D6 and D4 SCADING SHOVELS FOR SA 
TRACTORS, DOZERS, SCRAPERS; TD18 and Bray BL430, four-wheel grive, 


TD14 TRACTORS, DOZERS, SCRAPERS; 12/21 Alien- 
Parsons TRENCHER; 19RB and 10RB EXCAVATORS, 
with all equipments.—Apply: TILBURY CONSTRUC- 
TION CO., LTD., Ruscombe Works, Twyford, Berks. 
Telephone: Twyford 177—4 lines. 


ARROW TRENCH BUCKETS to fit all 

machines. SALE or HIRE. The Norton Backacter 
Bucket designed by user digs harder material and 
empties more efficiently. Sizes ift. 6in./2ft. 4in. 
IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6. 


AANDEM ROLLER, 7/9-ton Aveling-Barford, year 
1955, excellent condition, £1,775.—GENERAL 
ROADWORK, LTD., 616 Mitcham Road, Croydon, 


Surrey. Telephone: Thornton Heath 8252. 


“OR HIRE IN THE MIDLANDS: 10-ton Lorry- 
mounted CRANES, Jibs to 75ft.—L. NELSON 
AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005S. 
TOR SALE, Two Super C Le Tourneau Diesel MOTOR 
SCRAPERS, fitted Cummins Diese! Engines, fit for 
service, with good tyres, £750 each. —— HARFORD 


ENGINEERING. co., LTD., Whiting Road. Norwich. 


WANTED. All-steel Broad Gauge WAGONS for 
internal works use.—Details to GOLDENDALE 
IRON CO., LTD., Tunstall, Stoke-on-Trent. 

ANTED, 2/4,000ib. FORK LIFT TRUCK, Diesel, 


Petrol or Electric.—Write Box P.2040, “The 
Contract tract Journal.’ 


FFOR the new the new | 6/7-ton Holdsworth PLANT TRAILER 
refer to Index for our full- pase advertisement. 
HOLDSWORTH (YORKSHIRE), LTD 


/ SKIPS FOR SALE OR HIRE 


Ring Battersea 9213/4/5 
PLANT & BUILDING 
EQUIPMENT LIMITED 


Chatfield Works, | Chatfield Rd., 
Battersea, London, S.W.II. 
























Rollers 24-10 ton 


Barber-Greene Asphalt 
Finishers 


Bristol ‘25’ Angledozer 
10 R.B. Excavators 
General Contractors’ Plant 


Haulage by our own Low Loader can 
be arranged at competitive prices. 


Enquiries invited 


WILLIAM F. REES LTD., 


Plant Department, 
MARLPIT LANE, COULSDON, SURREY. 
Tel: Uplands 5302. 



















DIESEL LOCOMOTIVES 


BY 


FOWLER 


2 80h.p. 20T. 8,000lb. T.E. 
10 years old 


1 65 hp. 17T. 6,600 Ib. T.E. 
13 years old 































These locomotives are in good 
condition and may be inspected 
by appointment 


THE 


North Bitchburn Fireclay Co. Ltd., 


CROOK, COUNTY DURHAM 


MOORES £Xca 


and 


ee 
Ruston Bucyrus 3, 3 


ASS s<tisssnustnessnssessssessssssssstsiene “ 

















LE. 
1958, £1,750. 
Chaseside 700, All Hydraulic, 1957, £1,400. 
Chaseside ‘2yd. Wire Rope Shovel, 2125 
Hire Purchase available on all machines. 
WILLIAM R. SELWOOD, D., 
Chandler's Ford, Hants. ‘Phone 2981. 


OR SALE, 
Linatex No. 2 SAND PLANT, complete, four 
months’ work, £1,000 where lying. 


20-ton Ashworth WEIGHBRIDGE, regularly serviced. 
What offers? As and where lying. 
FELLOWS AND LOWE, LTD., 
Shut Mill, Romsley, near Birmingham. 


STEEL SHEET PILES and TRENCH SHEETS urgently 

WANTED. Ali sections bought, large and small 

quantities. Immediate payment. 
DUDLEY VALE, LTD 


3 Buckingham Place, London, S.W.1. ‘Victoria 0252. 
‘OR SALE, Two Parker LOADASCREENS, new 
November/December, 1959, screen 42in. x 84in., 
belt 24in., boom 40ft. Can be seen working Greater 
London. £1 .900 each.—DRINKWATER, Gia 6400. 
OR SALE, DINKUM DIGGER and Loader, c/w two 
Buckets and Dozing Blade.—-HENRY BOOT AND 
SONS (PLANT), LTD., Callywhite Lane, Dronfield, 
Sheffeld. ‘Phone: Dronfield 3206. 


ECOND-HAND No. 2 Larssen PILES, approx. 27ft. 


long, urgently REQUIRED.—Write Box P.2038, 
* The Contract Journal.’ 

R SALE, 10-ton Steam DERRICK, by Butters, 

with Self-travel Bogies, 120ft. Jib.—Write Box 
P.2092, ‘‘ The Contract Journal.’’ 


ANTED, 22RB DRAGLINE, not earlier than 1957. 
Write Box P.2073, “The Contract Journal." 


FOR LIMAS 


PLANT SALES LTD., 
25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 








KINGSTON PLANT 
HANWORTH - MIDDX. 


FoR 10 R.B. EXCAVATORS ano 


ALL PLANT HIRE 
FELTHAM 4084 





NEAL’S (PLANT Hire) L° 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast:— 


Excavators, Tracto-Shovelis, 
Mobile a essors, 
Fergusons, ile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 


All enquiries promptly dealt with 
Phone - = Chichester 3777-8-9 


25-ton 
GOLIATH GRANE 


by Cowan & Sheldon 
FOR SALE 


Span centre to centre of Rails 55’ 
Total width of Gantry 96’ 
Clearance under hook 23’ 





Extremely low price will be taken 
to clear 


ROADS AND RUNWAYS 


26 VICTORIA STREET - LONDON - S.W.I 
Telephone: ABBEY 4905 


yd.,all equipments. 






















FOR SALE: Four Gin. dia. 


3ft. Cc 
type PRESSURE FILTERS complete” a 


Stirrer hav 
combined output of 4,200 g.p.h. at a filtration rata 
of 110 gallons per sq. ft. per hour. Chemical Piate 
(caustic soda and hypochioride). All in good cone 


tion.—Further particulars and appointment to view 
at Waterworks, Treherbert, Rhondda, from BOROUGH 
WATER ENGINEER AND MANAGER, Rhondda Boro; h 
Council, Pentre, Rhondda, Glamorgan, to whom en 
in writing should be made. 


SURPLUS CONVEYOR BELTS. New, unused ang 
second-hand. Most widths up to 36in. in gt, 
for immediate delivery. Second-hand Ben 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Shefheid: 27 Broomgrove Road (Tel, 64436), 
sinnow Area: Luggie Bank Road, Kirkintilloch 4 (Tel, 

2468). London: 33 St. George's Drive (Tate 8772). 


South Wales: 1.F.5 Kingsway yreding Estate, 
(Tel. 1567 ®. Bridgend 
ANTE D. 
One —— EXCAVATOR, with sineis 


Equipm 
One 22RB EXCAVATOR, with Shovel_Equipment, 
bs Vea , 2U or 13A, with Dozer Blade and 

inc 


Write Box P.2090, “ The Contract Journal,” 


RANsomss AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer 


Backacter Equipment, in good working order, 
L. VASS, LTD., Ampthill, Bedford. Tel.: haan 
3255. 
F OR HIRE, 
COMPRESSORS of all types, 


DUMPERS, Etc. 
MILES, Cowburn Street, Heywood (6856), Lancs, 





FOR HIRE OF MODERN DIESEL 


COMPRESSORS 


IN THE MIDLANDS 


J. W. COX PLANT HIRE LTD. 


QUARRY BANK, BRIERLEY HILL, STAFFS 
Phone: CRADLEY 66695 ’ 











Ernest Doe&SonsLtd 
JCB 


DISTRIBUTORS 


offer for immediate delivery ex stock 
Croydon 
New JCB Hydra-Digga/Loadall.....€2,368 


Full range of buckets and extra 
equipment at listed prices. 


All JCB Spares ex stock Croydon. 























Also the following SECOND-HAND MACHINES 


JCB Hydraulic EXCAVATOR, powered by 
Ford 4D Diesel Engine, with cab, good tyres, 
and 18in. and 24in. Backacter Buckets and 
Front-mounted Hydraulic Shovel with ‘2 cu. 
yd. Bucket and Dozer Blade. Overhauled and 
resprayed £765 


Dinkum DIGGER, on Perdoon Major Diesel 
Tractor, with cab, good tyres, and 18in. and 
24in. Buckets and Skyhi Front-mounted 3s cu. 
yd. Loading Shovel. Overhauled and recor 
































Muir-Hill 14B 4'2 cu. yd. ODUMPER, powered 
by Perkins P6 Diesel Engine, very good 
pneumatics. Overhauled and resprayed £575 


Bray HL20 Hydraulic LOADING SHOVEL, with 
3% cu. yd. Crowd Action Bucket, powered by 
Ford 4D Diesel Engine, fitted new remould 
1200 x 24 rear pneumatics, good 750 x 20 
fronts. Overhauled throughout £750 


Bray Hydraulic LOADING SHOVEL, powered 
by Perkins P6 Diesel Engine, with 5, cu. yd. 
Bucket, aces tyres. All in good working 
order paces ncethsbhaapitpakeharecsaccntel £350 


New type Fordson Major Diesel TRACTOR, 
with electric starting, hydraulic lift and link- 
age, new remould 11 x 36 rear pneumatics, 
good 600 x 9 fronts. Overhauled and 
SORTING "Ei de daee pidtee ce inncceduthans dokeal £350 


County BULLDOZER, powered by Ford 4D 
Diesel Engine, and fitted Bray Hydraulic Angle- 
dozer. This is a very good clean machine and 
is a bargain at £850 


Fiat SSL BULLDOZER, wide gauge, wide 
tracks, fitted Mackay Hydraulic Angledozer. 
Overhauled throughout. immediat 


Howard Rotary Hoe TRENCHER, powered by 
Ford 4D Diesel Engine, and fitted Rotoped 





















































tracks. Cuts drainage trenches 8in. wide, 
42in. deep, complete with pipelayer. These 
machines are in short supply ........... 1,050 







Get your Spares and Service from: 


Ernest Doe & Sons Ltd 


THERAPIA LANE, MITCHAM ROAD, 
CROYDON, LONDON. 


‘Phone: Thornton Heath 4844—day and night. 
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PLAN? AND MACHINERY WANTED—FOR SALE—FOR HIRE 


(CONSTRUCTION), 
on on rity MOBILE CRANES, Jib 
4/6-ton capacity A b s 
NEALS ws 60ft., heavy-duty pneumatics. 
NEALS 2-ton MOBILE CRANES, mounted on 
pneumatic tyres or crawler tracks. 
JONES 


EAGRON LTD. 


KL44 3/4-ton capacity CRAWLER-MOUNTED 
CRANES, 24ft. Channel to 40ft. Lattice Jibs, with 
ry Jibs. 
ONES super 40 3-ton capacity CRAWLER-MOUNTED 
JONES VANES, with 3Oft. and 4Oft. Jibs. 


COLES and LOR ye alte ton capacity LORRY- 
MOUNTED CRAN 
LIMA 802 30-ton paaiy CRAWLER-MOUNTED 


Jib with Hitch Gantry. 


TE MIXERS, 5/3'2, 7/5, 10/7, 14/10 and 
conta cu. ft. capacity, Diesel-powered, high or 
standard discharge, with Integral Weighgear and 
Hand Scrapers. 
DUMPERS, Diesel, ‘2 [412 cu. yd. capacity. 
COMPRESSORS. Lorry-mounted and Portable, with full 
equipments. 


CRANE, fitted 80/100ft. 
First-class condition. 


ANT QUEEN “Diesel MOBILE HOISTS, 7/10cwt. 
capacity, rail as required. 

EXCAVATORS, 10, 19, 24, 33RBs and NCK304 
with all equipments. 

40ft. HANGING LEADERS for 19RB or 22RB 
Excavators, complete with all necessary fittings. 

DRO! and ALLIS-CHALMERS HDSG TRACTO- 

VELS. 


PILLAR and ORIST OR. gt PACTORS, all sizes. 
car and DINKUM DIGGE 


ROLLERS, 6%acwt., ‘eration, to 10-ton capacity. 


SHUTTERING, SCAFFOLDING, PROPS, ROAD.- 
R etc. 

MONO-RAIL, 8 and C.P.0.A.Cc. CONCRETE PLACER 
EQUIPMENT 


FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152 (4 lines). 


ONTRACTORS' PLANT FOR HIRE, 
C EXCAVATORS, BULLDOZERS, 7-ton Diesel 
ROLLER, 2-ton and 5-ton a CRANES, MONO- 

RAIL TRANSPORTER EQU tae 's Naee eee 
ROLLERS, CO Esra MIXERS, MPS, etc.— 
Plant Dept., M. WNSON AND. SONS, LTD., 


Higher Swan Lane, eciton. Telephone: Bolton 10140. 


IESEL Pile-driving Delmag HAMMERS for HIRE. 
D Leaders provided to suit your crane/excavator, 
or complete rigs supplied.—Send your inquiries to 
MOBILE LIFTING SERVICES, Tarsiaw, Upper Wortley 
Road, Rotherham. ‘Phone 78481/6. 

STEEL a PILES and TRENCH 
Sa D. All sections bought; 
ag oe payment. 

DUDLEY VALE, LTD 
3 Buckingham Place, London, S.W.1. 


CONVEYORS for HIRE 


Does your problem involve the movement 
of bulk materials? We specialise in the 
HIRE OF HANDLING EQUIPMENT and 
offer a comprehensive range of plant at 


SHEETS urgently 
large and small 
——— 


‘Victoria 0252. 


attractive daily or weekly rates to suit 
your convenience. 


Please write or telephone :— 


SUTCLIFFE PLANT HIRE LTD 


l4a Bond Street, Wakefield 
Tel: Wakefield 6433 








or SALE. 
TOWER CRANE, J. Weitz Model G12, complete 

with Rails and Skips, £700. 
2-ton Electric WINCH, with motor, £50. 
TRENCH SHEETS, 8ft., 3s. per ft. 
Self-dumping GRAB, Westwood 29/22, £125. 
P.S.P. 10ft. x 15in., 12s. 6d. per length. 
SAWBENCH, 16in., Electric, Universal 
Stothert and Pitt 10/7 CD MIXER, Petrol, £85 
AIR COMPRESSORS, SH50 to 660 c.f.m., Petrol, 

Diesel and sPlectric. Price on application. 
Priestman 33/2 VY_ GRAB, 2-rope, £100. 
New MOBILE SITE. “OFFICES, fitted, from £350. 
CRANE SKIPS, 2 cu. ft. to 2 cu. yd. capacity. 
CONCRETE PLACING SKIPS, 12 to 2 cu. yd. capacity. 
Maco — WINCHES, 12-ton to 2-ton 

capaci 
ROAD FORMS, Gin. to 10in. section. 

: M.E. ENGINEERING, LTD., 

457 Finchley Road, London, N.W.3. Telegrams: 
Mengilim, London. ‘Phone: HAMpstead 7481-2-3. 


‘OR SALE, Barber-Greene 879A FINISHER, now 
completing £1,000 overhaul. Reconditioned 4D 
Engine, new Tampers, Screeds, Tracks, Rollers, 
Bearings, etc. Six years old and ready for another 
trouble-free six. £2,800 for quick sale.-—ANGLIA 
PLANT CO., LTD., Quadling Street, Ipswich. Tel.: 
Ipswich 55444, 


IR PUMP Model D150 2-tool COMPRESSOR, 
Serial No. 18539, powered by Dorman 4 BK 
Diesel Engine, hand-starting, mounted on four wheels, 


type, £115. 
85. 


fast-towing chassis with overrun brakes. New _ in 
April, 1954. Ref. No. 60562. 295.—-Write Box 
P.2099, ‘‘ The Contract Journal.” 


VELING-BARFORD GD ROLLER with Scarifier 
WANTED immediately by surfacing contractors. 
Also 2'2, 3 or 4-tonner. Up to eight years old and 
in good condition.—Full details to: D. S. O'BRIEN 
AND CO., Olive Mount, Birkenhead, Cheshire. 


OR SALE or PART EXCHANGE, Carlisie GRADER, 
in excellent condition. Also D2 ENGINE, can 
be seen running. Would consider D7 MACHINE. 
COALMOOR _ REFRACTORIES (HORSEHAY), LTD., 
Lightmoor, Dawley, Salop. Tel.: lronbridge 2184. 


VAILABLE for HIRE in june: Four B1 

Euclid REAR DUMP TRUCKS. Good drivers. 
Travel anywhere.—JAMES J. SHEEHY, LTD., Denby, 
Derby. ‘Phone: Horsley (Derby) 612/3. 


OR SALE or HIRE, TD18 Fully slewing 5-ton 

CRANE. This machine is in first-class condition. 

Price £2,800.—Apply FAYGATE SAWMILLS, Faygate, 
near Horsham, Sussex. Tel.: Faygate 316. 


"22-ton 


OR SALE, 3-ton Hand DERRICK, 60ft. Jib, by 
Butters. — Write Box P.2098, “ The Contract 
Journal." 


7-TON MONO TOWER CRANE 


by BUTTERS 
for SALE 


This crane is new. 
Tower 140ft. Jib 127ft. 


Capacity: 7 tons at 100ft. radius. 
5 tons at 127ft. radius. 
Max. Height of Lift 259ft. 


ROADS AND RUNWAYS 
26 Victoria Street, 


London, S.W.|1 
Tel: ABBEY 4905 





COft OCS! lr vaya td Tp AAA 


hire it from.. 






— ELSON , 





“Tel : SHEldon 2424 








GOODENOUGH-—3"« 4automaric 3 
SELF-PRIMING CENTRIFUGAL PUMPS 






MOORE S POoaTAsILo 


10 to 20 ton. 





WILSON PLANT HIRE LTD sorrusmeron-ruone  ses3 45 






WICKHAM-3" « 4°LIFT AND FORCE 
DOUBLE DIAPHRAGM PUMPS 





@ 








ODERN PLANT FOR HIRE, 
operators and backed by an 
organisation:— 
EXCAVATORS, 's, 3s and '2 cu. yd. 
}.C.B. HYDRA-DIGGAS. 
DUMPERS, '2 to - cu. Vow oneal. 
ROAD ROLLERS, 1 to 12 ¢ 
COMPRESSORS Sheba ono" * Portable, 
ype of equipment. 
Chaseside SHOVELS, '2 to 1 cu. yd. 
ANGL Ore nixeee Sen and Fowler. 
CONCRETE MIXERS, Sia2. to 14/10 cu. ft. 
PUMPS, 1'3in. to 6in. +, Diesel. 
Earth Rammers, Hoists, Cranes, Mortar Pans, Kango 
Hammers, Roadforms, Traffic Lights, Scaffolding, 
and most types of Contractors’ Plant. 


HUBERT C. LEACH, LTD., 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 Mines). 


SOUTHERN Bur ILDERS ~ CONTRACTORS 


with experienced 
efficient service 


with every 





AND 
INDON), LTD. 
FOR HIRE: 
19RBs, D7s, D4s, and Dozers/Scrapers, Drotts 4-in-1 
and all Contractors’ Plant at very competitive 


rates. 
FOR SALE: 
jules Weitz G26 Electric Travelling 3-ton TOWER 
CRANE. Complete, as new. Well under list price. 
3-ton Electric TOWER CRANE. As new. 
David Brown 1yd. OVERLOADER, on crawlers. Little 


used. 
David. Brown Model TDSO Hydraulic DOZER. Condition 
excellent. 
Write or "phone: 


Cranleigh, The Drive, Rickmansworth 2878 or 5235. 


OAD ROLLERS: Marshall TSP, 8-ton, with Perkins 
P4 Engine, Allen _scarifier, etc.; Aveling-Barford 
SOcwt., with Ruston Diesel Engine; Vibrosoil Com- 
pactor, weight 12cwt.; Force 412 tons, 5'2-h.p. Petrol 
Engine. — A. M., COLE, Eastgate, Sleaford, Lincs. 
Telephone 463. 
‘OR SALE, One No. 6 Cumflow MIXER, 1 cu. yd. 
capacity, complete with discharge chute and air- 
operated ee — door. Used on one contract 


only; now — Contact READY Sie 
CONCRETE ‘Gsm. "LTD., 1 Tel.: Eastwood 52 547 


OR SALE, Three Model C TOURNAPULLS | a 
electric), In very good condition. Approx. 4,000 
news each. May be seen South Yorkshire. £16,500 
0.n.0. —— ALBANY PLANT, LTD., 13 Ropergate, 
Pontefract. Tel.: Pontefract 2685. 


Fo, SALE, 4'2 cu. yd. Aveling-Barford Diese! driven 

yeaa In sound order. — WILLIAM G. 
SEARC LTD., Whitehall Road, Leeds, 12. Tel. 
gso081 ‘10 lines). 











AXWORTHY OFFER FOR SALE 


Neals QM 4/6-ton MOBILE CRANE, SOft. Jib, Diesel, 
pneumatics (Scotland), £3,050. 
Coles 1212-ton MOBILE CRANE, 80ft. Jib, Diesel/ 

Electric, new 1949 (Yorks.), £5,000. 
EXCAVATOR, with all four equipments 
(N. East), £2,500. 
Lorain 40E 34yd. EXCAVATORS, Soeane, Caterpillar 
Diesel (London), £1,500 


and 


each 

Smith 3-ton and 5-ton LOCO CRANES, 30/40ft. Jibs 

(London). 

Butters 3-ton 2-motor Electric DERRICK CRANE, 
100ft. Jib (S. Wales), £1,250. 

SCRAPERS, various, 9yd., 12yd., 1t3yd., 14yd. 
18yd. (Midlands and N. East). 

Aveling-Barford 6/8-ton ROAD ROLLERS, new 1955, 
with water tanks, sprinklers, scarifiers and cabs, 


eo Diesel (London and S. Wales), £2,150 

each. 

Weatherill 2HCRA = and Chaseside LOADING 
SHOVELS, various (London area). 

Muir-Hill 10B 3yd. DUMPERS (London, S. Wales 
ane Midlands), £600 each. 

21/14 MIXERS, all makes (London, Midlands and 


S. Wales), from £200 to £875 each. 

Road Machines 14 cu. ft. Twin Bucket SWING 
WEIGHBATCHERS, new 1952/3 (E. Anglia), 
£110 each. 

Pegson 16 x 5S and 16 x 9 PORTABLE CRUSHING 


AND SCREENING PLANTS, Ruston Diesels, 
unused (London), £675/£72S each. 
SKID SHOVEL, new 1957 (Berks.), 


Drott 4-in-1 
£2,300. 

Caterpillar SPARES: (London). 

speci“ OFFER.— Parcel of three TRACTORS: 
TD18A, TD14A and HD10, each with Angle- 
dozers and Winch. In very good condition 
(Herts.), £4,750 the lot. 

For HIRE.—Drott 4-in-1 SKID SHOVELS. 


Ring Windsor 60668, 
AXWORTHY AND COMPANY, LTD., 
4 Ouseley Road, Old Windsor, Berks. 













PLANT HIRE 
& SALE 
Excavators 
Bulldozers 
Scrapers 
Mixers 







WEYDOWN ROAD, - 
HASLEMERE, SURREY 
Telephone: HASELME RE 2294/5 


Tel: 
TOTtenham 
~ 0401 

(10 lines) 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


RAYSTONS OFFER FOR SA 
E.1148.—22RB EXCAVATOR, 18700 Series, 
F/S Equipment, £4,050. 
£.1123.—22RB EXCAVATOR, 18200 Series, Dragline 


Equipment, £4,400. 
11000 Series, Dragline 


E. ory. naan B EXCAVATOR, 
quipment, £2,250. 
E. 1139. eseRB EXCAVATOR, 17900 Series, Dragline 
and F/S Saupment 8,650. 
E.1136.—43RB EXC VATOR: 6000 Series, F/S 
raiomers: £5,900 
RB EXCAVATOR, 21800 Series, F/S 


€.1140.—54 
Equipment, 

€.1115.—802 Lima EXCAVATOR, G.M. Engine, 70ft. 
Dragline Equipment, £4,000. 

T.1064.—BTD6 TRACTOR, with 1956 
machine, £1,050. 

TE.460.—3-tine Ruston RIPPER, £360. , 

C.908.—Jones KL66 CRANE, 6-ton, on pneumatics, 
with 60ft. Jib, £4,750. 

C.903.—-Neals Model ‘QMC 4-ton Crawler CRANE, 
fitted with 30ft. Jib, £1,400. 

C.895.—Lorain MC3 71'2-ton Lorry-mounted CRANE, 


C.892.—Smith 7-ton Steam Loco. CRANE, SOft. Jib, 
standard gauge or 7ft. gauge, £650. 
89.—10-ton Butters Steam Derrick 
120ft. Jib, new 1956, excellent order, oO. 
C.891.—Bulldmaster Tower CRANE, Model BDK150, 
a .” 2'2-ton capacity, excellent order, 


PP. at. 1 Woodheld SOft. RAKING PILE FRAME, with 
No. 1 Spencer-Hopwood Boiler and 3-ton 
Double Drum Winch, £1,850. 

PP.49.—Spencer- Hopwood. BOILER, No. 22, £685. 

PP.SO.—Spencer-Hopwood BOILER, No. 20, £640. 

D.iz5.—Four Euclid Model 27FD Rear Dump 
TRUCKS, with Cummins Engines, £1,825 each. 

0.137.—Four Aveling-Barford 4'2yd. DUMPERS, 
powered by Dorman Diesel Engines, £840 each. 

A number of Tower and Derrick Cranes available, 

from 30cwt. to 15-ton capacity. Various models and 

makes to cover a comprehensive range. 

GRAYSTON PLANT & ENGINEERING i tTD., 

32 Stewarts Road, London, S.W.8 


Tel.: Macaulay 6688 (10 lines). 


pens SHEET PILING REQUIRED, Larssen 1GB or 
approx. similar section: 125 10ft. lengths, 56 14ft. 
lengths. —- DUDLEY BOSWELL AND CO., LTD., 
Manby Street, Wolverhampton. 


NE good Second-hand 10-ton capacity Electric 
DERRICK CRANE, Double Drum type.—Write 
Box P.2081, ‘‘ The Contract Journal." 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock | 138/9 


Bulldozer, 


Plant for Hire 


Costeneer 33 British Diesel CRAWLER 
ACTORS, complete with Dozing 
Geceaaeet 
Challenger 22 British Diesel CRAWLER 
TRACTORS, complete with Dozing 
Equipment. 


Track - Marshall British Diesel 
CRAWLER TRACTORS, complete 
with Dozing Equipment. 


The above machines available for 
immediate HIRE, with competent 
operators. 


THOS W. WARD LTD 


Contractors’ Plant Department 


BRETTENHAM HOUSE, STRAND, LONDON, W.C.2 
Telephone: TEMple Bar 1515 





5: J. JOHNSTON AND co., LTD. 
OFFER FOR SALE: 

Ruston-Bucyrus 22RB Dragline EXCAVATOR, 15000 
Series, 40ft. Jib, 34yd. Bucket, good condition. 

Rapier Model 414 3g cu. yd. ooo new 1956, 
Four-purpose Equipment, £2,150. 

Drott SKID-SHOVEL, BTD6, September, 1957, Cab, 
new type tracks, £1,900. 

Drott SKID-SHOVEL, 'BTD6, March, 1958, Cab, good 


condition, £2,050. 
Arpic 4-tool Portable Diesel COMPRESSOR, pneu- 


matics, new _ 1955, completely overhauled, £665. 

C.P.T. 2-tool Portable Diesel COMPRESSOR, In 

Working order, £150. 

Rapier 2/3-ton Standard Mobile ee Petrol, solids, 
good working order, £40 

Blaw Knox 2/2'2yd. TRUCK MIXER, on Bedford 7-ton 
chassis, new 1957, £2,200. 

Several R.M. 14 cu. ft. Twin Bucket SWING WEIGH- 
BATCHERS. £60 each. 

Liner 15cwt. Diesel DUMPERS, new December, 1958, 
very good condition, £265. 

Sentere 22'acwt. Mk. 7 pueePens, new October, 
1958, very good condition, 


new 


£31 

Several Winget 7/S CONCRETE MIXERS, with Diesel 
Engines, good condition. £150 each. 

Benford 18/12 Reversing Drum MIXER, with Weigh- 
gear, Scraper and maker's recond. Petter AVA2 
Diesel arene. new December, 1957, £875. 

Several S. and P. Diesel eee Drum 14/10 and 10/7 
MIXERS. £60 each 

Winget 14/10NT MIXER, new 1956, Petter AVA2 
Diesel, good order, £325. 

Blaw_ Knox 14/10NT MIXER, 1956, AVA2 
Diesel, £285. 

PORTASILO, 30-ton, Model P30, new 1958, £585. 

Dumbo CEMENT SILO, 15S-ton, new 1955, £275. 

Rapier Centrifugal PUMPS, good working order, 3in. 
Diesel £45, 2in. Petrol £25. 

Mono-Rail Petrol or Diesel WAGONS, £125; Rails, 

; Stands, 30s. 

Mon ae Portable HOPPERS, 12/40 cu. yd., from 

Several A.C.E. 1Scwt. Diesel PLATFORM HOISTS, 
good condition. £150 each. 

Further details: 
271 Uxbridge Road, London, W.12. 
Tel.: Shepherds Bush 6941. 
OR SALE, New Single and Twin Diaphragm Lift 
and Force PUMPS, with Diesel drive.—WILLIAM 


G. SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 tines). 


OR SALE, Butters 4-ton 


Jib.—Write Box P.2097, 


Drott Skid Shovels with 4 in | Bucket. 
Compressors 2 to 12 Tools. 

Vibrating Rollers, Crane Skips. 
Platform Hoists, Scaffold Jib Cranes. 
Concrete Mixers, 4/3 to 14/10 cu. ft. 
Diesel Driven Pumps. 

Diesel Welding Plants. 


JOSEPH THOMPSON & Co. 
(Liverpool) Ltd. 


Dutton Street, Liverpool, 3. 
Central 0820 & 3023 


DRAGON 
PLANT HIRE LTD. 


Excavators, Bulldozers, Overloaders, 

Crawler-Cranes, Trenchers, Dumpers, 

Mixers, Pumps, Drott Shovels, Road 

Rollers, Scrapers, 10 ton Articulated 
Loader, etc. 


FOR HIRE EVERYWHERE 
RING GUILDFORD 67277 


Hand DERRICK, 55ft. 
“The Contract Journal." 


Our Fleet is 
entirely Lorry Mounted 
we offer a country-wide service. 


Jib lengths to 120 ft. all capacities up to 25 tons. 


| Six Holman AIR WINCHES, 





OR SALE. 
§-ton Electric 

100ft. Jib. 
1 cu. yd. 
4in. 


2-motor DERRICK C 
Johnson Diesel DUMPER, o 
Johnson Portable Diesel PUMPING “Set 


& emg aaa Frodi 
arssen an ppleby-Fro nen st 
PILES, Nos. » 3. Secti ae 
No. 7 McKiernan- Terry PILING. "HAMMER, with | 
guides. 
No. gabe Spencer-Hopwood BOILER, 
2-tool Portable 
ies 
Two P20 PORTASILOS, new 1959 and 1958, 
hy eng Pe Chae 20h 12ft. 
ton Neal t. Jib, reconditi 
Ruston Diesel LOCO., 2ft. gauge, 25h lenaings 
D7 3T 9000 §S Birt! "Fivdrante 
eries Birtley Hydraulic 
conditioned engine. Dozen, re 
: DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. -_ViCtoria 0252, _— 


ANTED URGENTLY, suitable for 1$ 1955 | Pr 
Wolf EXCAVATOR, Lifting Crane Equi ; 
comprising 40ft. centres, three-piece Tubular Leics 
Boom__—iwit 1 Swan-neck xtension, 
Stabilisers, Three-fall Block and Hook, “W 
Load Indicator, Radius tndicator, Ropes and all 
for Lifting Operation.—REEKIE PLANT, Cupar, 
Telephone: Cupar 2445/6/7/8. : 


ELMAG Diesel PILE CER eae 
Our fleet of these fine machines is the ¥ 
Britain. Models DS, D12 and D22 available 
rope suspended leaders and leg guides, suitable 
driving any section of pile. 
UDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. 


IR PUMP Model 0250 4-tool Mobile COM | 

PRESSOR, Serial No. 18434, mounted on 
four-wheeled fast-towing chassis with overrun 
powered by a Dorman 4 DLII! Diesel Engine 
Bryce-Berger starter. Machine new in August, 1 
Ref. No. 60602. £475.—Write Box P.2100, * 
Contract Journal.’ 


ANTED, ROAD ROLLERS, by Aveling-Barford oF 


Marshall, 1948 or later, all sizes SOcwt, 
COLE, Eastgate, Sleaford, 


fully j 


Broomwade COMPRESSOR, 


in 


Victoria 0252, 


8 tons.—A. 
Telephone 463. a 


FFOR the new “6/7-ton Holdsworth PLANT TR a 
refer to Index for our full-page adve % 


HOLDSWORTH (YORKSHIRE), LTD. 


FOR IMMEDIATE HIRE 
6in. Sykes Univac DE-WATERING PLANT, 
complete with Jetwells and Header Pipes, 


R. H. EVANS (PLANT HIRE) LTD.| 
Llanrhydd Manor, Ruthin, Denbighshire 
Tel. Ruthin 207 


BIG CRANE EXCAVATORS 


Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 


SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 
We operate the largest hire fleet of these 


machines in England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 
D.4’s with Scrapers, Drott Shovels, Ex- 
cavators all sizes, and 25 ton Low Loaders, 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 


MORLEY ° Nr. LEEDS 
Phone: MORLEY 1800-1-2 


JOHN GRIFFITHSeSON - LIMITED 


_ KGRANE HIRE & TRANSPORT DIVISION. | 


MARYBONE 


LIVERPOOL 











ro 
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ANY MOMENT NOW... 
Plant operators cannot always afford the time to keep a watchful eye on their 
plant. Here’s where the VIGZOL INDUSTRIAL LUBRICATION 
SERVICE can be of immense value to the busy plant operator. Vigzol 
specialists will prepare a complete lubricating schedule for your plant so 
reducing grades to a minimum, saving time, money, worry and the watchful eye! 
Top quality lubricants are essential to the successful operator 


eee 
ring Greenwich 4361 for expert advice. 


LUBRICATION 


THE VIGZOL OIL COMPANY LTD., VIGZOL HOUSE, GREENWICH, LONDON S.E.10 
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SUPPLEMENT 


Dr. Felix Singer, Dr.Ing., Dr.Phil., M.I.Chem.E., 

an acknowledged authority, after exhaustive study wrote 
*‘Both time and laboratory tests have proved stoneware 
pipes to be the most reliable method of conveying 

all waste fluids underground.” 


For information write to The Secretary, 


THE NATIONAL SALT GLAZED 
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the pipe material that never wears out 


Drainage Pipes must be strong and smooth, 





They must resist the effects of abnormal 
pressures and of abrasives. They must be proof 
against acid-forming gases inside the pipes and 
acidic substances in the soil. They must have 
a low and non-progressive rate of absorption. 
They must retain their shape indefinitely. They 
must stay down—maybe for centuries. 

Nobody knows what virulent effluent future 
industrial development may introduce into 
today’s drains. 

There is only one safe choice. Put down glazed 
vitrified clay pipes—there is no adequate 
substitute. 


) PIPE MANUFACTURERS’ ASSOCIATION 
Hanover Court, Hanover Square, LONDON W.1. 
Telephone : MAYfair 0364 


GLAZED VITRIFIED 
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# The Moot Profitable Way & - 


ORT BSS g a eis bellies Miseef ae a Ee eae We aie aa 





ME CAST STEEL GEAR RING 


# WELDED DRUM 10G STEEL 


HINGED PLATFORM 
FOR OPERATOR 


DELIVERY CHUTE 
SWIVELS THROUGH 180° 


DRUM LID LIGHT IN WEIGHT 
AND EASY TO REMOVE 


HE HIGH QUALITY HYDRAULIC RAMS 


* FINGER LIGHT HYDRAULIC TILTING 





9 HEAVY DUTY FINAL CHAIN DRIVE 


TOTALLY ENCLOSED 
GEAR REDUCTION UNIT 


MEEHANITE DRUM ROLLERS 
ON TAPER ROLLER BEARINGS 


WELDED STEEL CRADLE INCLUDES 
CAST STEEL BEARING BRACKETS 


AMPLE SIZE HYDRAULIC OIL TANK 
WITH OIL AND AIR FILTERS ’ 


STRONG WELDED STEEL FRAME 
& SUB-CHASSIS SPREADS THE LOAD 


ROBUST CONTROL VALVE AUTOMATICALLY 
RETURNS TO LOCKED POSITION 


aD 3, 


PRICE LIST ON APPLICATION ~— GENEROUS -H.P. TERMS AVAILABLE 
“SIMDINE”, GHELSEA STREET, NOTTINGHAM. TEL: 77731 













| SEERA TEIN 
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* Further Classified Plant 
Advertisements on pages 1413-1420 


SERED SIS ie REE RRR ENTRY bs OS a a a a TE eR ES S| 
PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


























R HIRE and SALE: ARMSTRONG-WHITWORTH | ONCRETE MIXERS FOR HIRE OR SALE. ALES PLANT REGISTER, LTo. 
PNEUMATIC POKER-TYPE CONCRETE Little Benford Model J. OFFER FOR IMMEDIATE SALE: 
VIBRATORS. | 5/3'2 Benford CRLD and CRW Models on four steel EXCAVATORS: 
We are distributors for all types of Armstrong- wheels and fitted with Lister and Petter Diesel RANSOMES 410, new 1954, 4-in-1 Equipment, P4 
Whitworth Pneumatic CONTRACTORS’ TOOLS, inciud- Engines. Some checked and serviced ready for Perkins, good working order, £875 each. 
ing Concrete Breakers, Light Picks, Clay Diggers, Rock use, some fully rebuilt. 20 available. SMITH 8'ayd., Dragline, Perkins P3, 1953, very good 
Drills, Pumps, Backfill Rammers and Tampers, Hoses 5/3'2 Maximixams on four steel wheels, fitted with condition, £995. 
and Accessories; We hold a large stock of Spares and Lister and Petter Petro! and Petter Diesel Engines. 10RBs, 13400 Series, Skimmer and Backacter, £1,050. 
can give a 48-hour repair service. New and Second- | Choice of several. BKSO, Skimmer/Backacter and 40ft. Boom, new 1954, 
hand Air ‘bumps COMPRESSORS for SALE. Send for 5/3'2 Wingets on two and four steel wheels, fitted completely overhauled 1958, good working order, 
with Lister and Wolseley Petrol and Lister Diesel £1,45 
HUBERT Cc. LEACH, LTD., 131 High Street, Cheshunt, | Engines. Also Electric driven. 10RB, 19000 Series, any one equipment, very good 
Herts. Tel.: Waltham Cross 25161 (3 lines). s 3's, ciner reais oes wot model, Lister a =e. - £1,650. 
e 7 etro! or lese ngine. verhauled and in » 78 ries, Dragline, 
ween G PLANT FOR HIRE. | very good order. 19RB, 53, 11000 Series, Dragline, £1,650. 
COMPRESSORS. | 5/3'2, various makes and types in useful working RANSOWS 423, new 1952, any one equipment, 
MOBILE. CRANES. order. Checked over, serviced and ready for s3a8 1,500. 
LIGHTING PLANTS. use, from £35 each. wad 3 9800 Series, Dragline, good working order, 
RYE-ARC, LTOD., Plant Hire Division, 10/7 Ransomes and Rapier tilting drum models on 38RB, 12000 Seri E/S - 
Silvertown Works, North Woolwich Road, London, £.16 four steel wheels and fitted with Lister or Petter sane 17000 : seats Ha and Dragline, £8,750. 
"Phone: ALBert Dock 4381 (10 lines). Diesel Engines. All checked, serviced, cleaned . eries, Dragline and F/S, £8,850. 
and painted. In very good condition. Several 43RB, 18300 Series, Dragiine and F/S, new August. 
<7 ORKING in the Lancs. and Cheshire area? available. 1954, very good condition, £9,2 
WwW Woolfenden’s are your MOBILE CRANE people. | 10/7 Ransomes and Rapier, as above, but with Electric LIMA 1201, Sreaene or F/S, 4000 and 32000 Series, 
Light or heavy. ase, Michigan, Quick-Way, Neals. | Motor drive, 440-Volt, 3-phase. £5,000 and £8,000, respectively. 
jib lengths to 100 | 10/7 Millars tilting drum models on four steel wheels, MARION 111M, Dragline, 1954, good working order, 
WOOLFENDEN’S, Electric or Diesel driven. Overhauled and in £8,500. 
Anfield, Liverpool, 4. Stoneycroft 3755. | good order. AND HIRE SEND. FOR rst VALES  eREC bonnie 
“Sal a 14/10 Millars closed drum on four steel wheels Pree 
EMBER that PLANT SALES, LTD.. ° 
Ro”: the finest fleet of Heavy-duty Lima CRANES Saniaae oe saa Electric Motor. Further details: 14 REGISTER. Place, London. 
tor HIRE. Consuit nen FOE oer sraneeor oroblems. 14 10 Rex, closed grum on four steel wheels, fitted S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 
: : wit uston iesel Engine. verhauled and in CLOGGETTS P _— 
2s 25 Castlereagh St. “London, W.1. PABdington 2663/5. good condition. High discharge and Built-in S TRACTORS: NDINKUM. DIGGERS, Sozens: cacr: 
SALE or HIRE, Latest type AIR LOCKS, LP. Weighers available. poeee cs = es ROAD ROL ae RS; 
| ae and MEDICAL LOCK for caisson 21/14 Stothert and Pitt closed drum on four steel CENTRE ROPS; PAIN Spravenn 
sinking. —A. E. FARR (PLANT HIRE), LTO., West- wheels, fitted Petter AVA2 Diesel Engine. Over- MOBILE? site OFFICES. bt os HOIST S, 8/15Scwt.: 
bury, Wilts. Tel. 356. — os in pees Sennen. Built-in Weigher ROADFORMS, Sin. to a Light and Heavy 
emmiiem | an ragline available. Section. All CONTRA RS’ a 
p*sr = SHOVEL BTDG, fitted with Boughton | Road Machines Double Bucket SWING WEIGHERS. | HIRE. — 2 Burton ACTORS Hampton ‘win, "Middx. 
COOPER, LTD., 28 Kensington Church Street. London, | “!! machines in stock and — offered for sale or hire Tel.: Teddington Lock 1138/9. 
| on eha ° other owners _ 
W.8. Tel.: Western 3412. New 4/3 and 5/3'2 Barford CONCRETE MIXERS F YOU WANT ,to. PURCHASE or HIRE any 
SALE, DINKUM DIGGERS, in good working | available for immediate delivery from stock. Your old CONTRACTORS’ PLANT, please get in touch 
| eo from £550. — Further details from | machines, any make, size or type taken in part — Toa UNION (PLANT), LTD., 75 Victoria 
GROCOCK’ AND DAY (PLANT HIRE), LTD., Mayfeld exchange. 7428, 21 London, S.W.1. Telephone: ViCtoria 4868/9, 
Road, Leicester. Tel.: Leicester 58148. W. V. DAVIES, Concrete Mixer Service, 77/8. ee: { = 
ANTED To BUY. Shipston-on-Stour. Telephone 125. SALE, S-ton Anderson-Grice Electric 2-motor 
Four 15-ton Euclid REAR DUMPS. EQUIRED to PURCHASE, Two 2/3-ton MOBILE DERRICK CRANE, 100ft. Jib. 
Four 22-ton Euclid REAR DUMPS. | CRANES, in good condition.—Full details and DUDLEY VALE, LTD., 
Write Box P.2111, “The Contract Journal." | prices to MACTRAC. LTD., Vineyard Street, Oldham. 3 Buckingham Place, London, $.W.1. ViCtoria 0252. 














NEW IRB and 1ORB EXCAVATORS, ABELSON ROAD ROLLERS 

any equipments, for immediate HIRE or FOR HIRE OR SALE 

CONTRACT. Also DUMPERS, TRACTORS | | WET HOPPERS 10 CWTS. to 10 TONS 
and CONCRETE MIXERS. wth or wiles ddiane 


Keenest Trade Rates. Any district. 


GREENWOOD’S Brooklands Avenue, Burnie 
Head Office: Burnley 7325 (3 lines). Depots at Radcliffe, 
Manchester and Bury. 


HALTRAC LIMITED 


Bourne Works, Weimar St., $.W.15. 
PUTney 4185 


GAZEWAY 


PLANT FOR SALE 








CONTRACTORS’ 19000 Series 22RB, fitted Dragline, 4YEN Diesel 
Engine, £3,750. 
PLANT 18000 Series 10RB, fitted Skimmer/Backacter. Over- 
hauled, first-class condition, £1,700. 
38 Priestman Wolf, Skimmer/Backacter, D 
AND LOW Diesel. Exceflent order, 22.000. ae ree 
108 — mm PUMPER. PC Rese. Overhauled, new 
yres, first-class order, 
LOADING 15-ton LOW-LOADER, A.E.C. Diesel, k.o. rears, 
16ft. Gin. well, £850. 
VEHICLES 19RB BACK BALANCE, new, £75 each. 
: 304 N.C.K., 6LW Gardner, SOft. Dragline. Good 
OF ALL TYPES order, £3,000. 
I d fll ted t G45 TOWER CRANE, 96ft. under hook at present 
cu. yd. | oor moun we working. Where lying, £3,700, 
AND SIZES receiving hopper. 6/8-ton TANDEM ROLLER, Ford 4D Diesel, hydraulic 
Other sizes and types available. seer <a ew 


lyd. Westwood Self-dumping GRAB, £150. 


TD18 International TRACTOR, fitted Hydraulic Dozer 
and P24 Winch, £900. 
Benford '2 cu. yd. Diesel DUMPER, £70. 


1-ton Hand-operated DERRICK, *by Butters, £60. 
ox & CO. (ENGINEERS) LTO a Jones, Super 40 Diesel driven CRANE, 30ft. Channel 


| SHELDON - BIRMINGHAM 26 | ClPvT. "Ruston Lorry-mounted 2-Tool COMPRESSOR, 





A.E.FARR (Plant Hire) LTD 








Phone : SHEldon 2424 (10 lines) 1 | 6ya. _Ruston $67 SCRAPER, excellent order, good 
e res, 
Grams : ABELSON, BIRMINGHAM , Road machines yin Swing Double Bucket WEIGH- 
WESTBURY © WILTS - Tel: 356 (Stings) __ Atso AT LONDON & MANCHESTER 1ORB NARROW TRENCH BUCKET, £35. 
‘ ee ee ee ee ee ee ee ee ee ee ee ee ee ee oe ee 10RB SKIMMER BUCKET, 


10RB new top _ section "SKIMMER BUCKET, £20. 
Igyd. DRAGLINE BUCKET, fully dressed, in new 
condition, £ 


100. 
LOW-LOADER JACKS, with steel handles, £9 each. 
Pair HOS Allis-Chalmers TRACK CHAINS. oe 
SOLE DISTRIBUTORS IN 114 COUNTIES -iiDS, Allis-Chaimers TRACK CHAINS. _O 
ROLLERS. the lot, £150. 
( Several A.C.E. Diesel STATIC HOISTS, with 100ft. 
AND SONS LTD te guide raii, £100 each. 


Parker ag Discharge ole td Electric MIXER and 


wad ' ; Gantry, new condition, £ 
ae . : : \ Allum 4ft. VIBRATING TABLE, Oo. 
ULTING ALDON ESSEX - : 110-Voilt D.C. Petrol driven GENERATOR, £25. 
T Bak } 300-gallon TAR BOILER, coal-fired, unused, 
telephone: , Parcel Millars 10/7 MIXER SPARES, approx. Gewt., 
’ including mixer blades, £ 








HATFIELD PEVEREL 311 





(Night 319) - Mi . | 

: 7 . GAZEWAY PLANT HIRE LTD. 
TRADE SUPPLIED a Portsmouth Road, Thames Ditton, Surrey. 
SALES SPARES ae i Tete ene 
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SURVEYS - CLEARANCE -: WELDING 
CUTTING - CONSTRUCTION 
MAINTENANCE 


Teams of expert diver semoune with ne 
equipment are on hand to operate anywhere i 
the United Kingdom . . . or the world. Write 
for full details, or put your problems direct. 
Diving Equipment, Welding Generators, 
Compressors and other plant for HIRE. 


UNDER WATER WELDERS 
& REPAIRERS LTD. 
ROATH BASIN + CARDIFF 


Telephone: 29631-2-3 (After Hours: Gobion (Mon) 200 or Penarth 58131) 
London Office: 91 Princedale Road, London, W.I1!. Telephone : Park 4468 
Scotland—Tel : Gourock 31635 


THE CONTRACT JOURNAL 


June 16 1960 


@ VIBRATING 
TAMPERS 

@ PAN 
VIBRATORS 

@ BAR 
CROPPERS 

@ ROTARY 
FLOATS 

@ LIFT & FORCE PUMPS) ® INTERNAL 
VIBRATORS 

@ &XTERNAL 
VIBRATORS 


HIRE WITH OPTION TO PURCHASE 


ALLAM MACHINERY HIRE LTD. 
132-135 SLOANE STREET, S.W.1 telephone: sL0ane 9976 (5 lines) 
SCOTLAND : 39 Cavendish Street, Glasgow, C.5 ‘Telephone: South 0186 


Prompt and Efficient Service 
for your TRACK-MARSHALL 


sales, maintenance and hire— 


A. J. WARD 


and Sons Ltd. 


Thorpe Lea Engineering Works 


Egham, Surrey 


OT) eee NL eS 





a 
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“BROOMWADE” RBS55 Pneumatic Breakers are 
being used for demolition work on a Johannesburg 
reservoir contract. 

They are easy to handle and are built to stand up to 
the toughest work and the roughest usage. 

Powerful, reliable and economical, the range of 
“BROOMWADE” Pneumatic Tools covers the re- 
quirements of Civil Engineers and Contractors. Used 
in conjunction with ““ BROOMWADE” Rotary Air 
Compressors they form a perfect combination. 
Works-trained engineers are available to ensure 
adequate servicing facilities. 


Write for full details. 





“ BROOMWADE” Type WR250 Portable Rotary Air 
Compressor Plant delivering 250 c.f.m. of free air at 
100 p.s.i. mounted on two pneumatic tyred wheels and 
powered by a diesel engine running at 1650 r.p.m. 


BROOMWADE’: 
Air Compressors & Pneumatic Tools 
YOUR BEST INVESTMENT 


Broom & Wade Ltd., P.O. Box No. 7, High Wycombe, England. 
Telephone: High Wycombe 1630 (10 lines) Telex: 15—527 


754 SAS 


SUPPLEMENT 


1335 
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Why more and more contractor; 


* The first and foremost 


Air Entraining Agent 


* Used in the U.S.A. for 
more than 27 years on 


major projects 


* In use throughout the 


world 


Darex AEA is the original air 


‘ ee —_ a entraining agent that has proved 


IN BRITAIN Darex AEA was used throughout in the concrete construction itself throughout the world for 
of the Glendevon Dam 


eo italia Dam Construction, Structural 
| Concrete, Roads and Aero. 
dromes, Bridges, Maritime 
Works and Concrete products. 
America, Belgium, Canada, 
Norway, Portugal, Sweden, 
Switzerland, and many other 
countries acclaim Darex AEA 
as the first and foremost air 


entraining agent. 


fe me es pales : . 
IN BRITAIN Darex AEA was incorporated in the bulk concrete of the North 
of Scotland Hydro Electric Board's Alit-na-Lairige Dam 


PYWO 
TECHNICAL SERVICE may be obtained from the sole U.K. distributors Py W OF STAFFORD 


Are YOU using the EVODE PERSONAL SERVICE TO DESIGNERS? Write or phone for details. 


EVODE LTD., (BUILDING CHEMICALS DIVISION), STAFFORD Tel: 2241 (5 lines) 
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ts} ask for Darex AEA 


as the fifth ingredient for concrete 


DAREX AEA, a ready-to-use, dark brown liquid, is an aqueous solution 
of triethanolamine salts of a sulphonated hydrocarbon. For smoother flow 
and finer finishing, it lubricates the concrete mix with millions of tiny air 
bubbles. It also contains a catalyst which promotes more rapid and com- 
plete hydration of portland cement. Not a resin or by-product, DAREX 
AEA is a chemical formulation manufactured to insure predictable per- 
formance. It is harmless and neutral and requires no pre-mixing with 
corrosive chemicals or water. 

DAREX AEA is ideally suitable for ready mixed concrete, structural 
concrete, mass concrete construction, concrete road construction, repairs 
and patching and concrete products, 


SUPPLEMENT 1337 


ur waters. entraining agents. 
@ Less mixing water can be used with no —@ Will not entrain excessive air. ry 
sd loss in slump. aS 
@ Improves placeability. ° ey ee slag, light- ag 
3 ; i weight or manufactured aggregates that ae 
or — bubbles lubricate and plasticize the tend to produce harsh concrete. te 
al @ Minimizes bleeding, green shrinkage @ Permits use of natural sand deficient in . 
and segregation. fines. f 
O- 
1e s 
Reduce water with 
S. 
. WRDA, an aqueous solution of highly purified metallic salts of lignin 
sulphonic acid, is a ready-to-use, non-setting, dark brown, mobile liquid. It 
n, acts as a dispersing and plasticizing agent—makes possible easily placeable 
mixes with up to 20% less water content and a corresponding increase in 
er strength and durability. It contains a catalyst which counteracts the normal 
hydration-retarding effect of dispersing admixtures; and a preservative. It 
A is compatible with all known air entraining agents. WRDA does not 
require agitation, it comes ready-to-use. . 
ir WRDA is particularly effective in improving concrete when the mix is 
chuted, rodded, vibrated or otherwise treated during placement. It is ideally 
suitable for lightweight and prestressed work, roads, runways, ready mix 
plants, job site plants and batchers, block and concrete plants. 
@ WRDA reduces natural interparticle @ Reduces bleeding, honeycombing, water 
attraction of cement grains and makes the gain voids under aggregate and other 
mix more workable and placeable with less _ segregation. 
_— @ Allows concrete floors to be finished 
@ Gives low slumps without loss of sooner. 
placeability. ® Increases compressive strength up to 
@ Makes concrete flow cleanly around re- = fo = increases flexural and tensile 
inforcing steel and respond quickly to ens. 
vibration, spading and compacting. @ The action on cement is physical. It 
5 7 does not change the chemical properties. 
@ Improves water retention and internal 
cohesiveness of the plastic mix. @ Improves appearance of concrete by 
sharply reducing spalling, leaching and 
1D @ Cuts green and drying shrinkage. sand streaking. 





@ Air bubbles guard against frost damage 
and cracking even with repeated freezing 
and thawing. 

@ Makes concrete resistant to saline 
solutions, de-icing salts, sulphate, and sea 


@ Catalyst promotes faster and more 
thorough hydration, thus bringing out 
more of inherent strength of portland 
cement; assures greater strength in both 
lean and rich mixes than non-catalyzed air 





AIR METERS AND DISPENSERS ARE READILY AVAILABLE 


London Office: 82 VICTORIA STREET, S.W.1 Tel: 








ABBey 4622 (3 linss) 


M-W-1638 
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aE SM A SS A TTC RTE ETS EC TL TE TC ARISE ARES 


PLUS SPEED IN PERFORMANCE 
PART SME AEA SLI TTT TE EE TL a TE TT 


ANT QUEEN MOBILE HOIST 


PETROL — ELECTRIC — DIESEL 
CAPACITY 7-10 CWT. 
write for Brochure Bl 


MOONRAKER MK I! & MK Il TOWER HOIST 


ELECTRIC — DIESEL 
CAPACITIES 15-50 CWT. 100/230 FT. MIN. 


write for Brochure DI 


SAGA JUNIOR SCAFFOLD JIB CRANE 


PETROL — ELECTRIC — DIESEL 
CAPACITIES UP TO 5 CWT. 
write for Brochure Al 


FOR OUR FULL RANGE OF BUILDING HOISTS AND CONCRETE ELEVATORS. write to: 


BRITISH HOIST & CRANE COMPANY LTD. 


COMPTON (NEWBURY) BERKSHIRE 
Telephone: COMPTON 234 (5. LINES) Ce eee) isle) Meee cael MTS oe: 


LONDON SPARES & SERVICE DEPOT: STEVENAGE WHARF, STEVENAGE ROAD, FULHAM. S.W.6 flee el Ge merle 
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AD ‘FLOODMASTER’ 
Light-duty Centrifugal 
self-priming pumps 

sizes from }” to 4” 

outputs from 1,000 to 28,000 g.p.h. 
H.P. from 0.74 to 13 
petrol or diesel engines 
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AD ‘MUDLITE’ 
Light-duty 
Diaphragm pumps 
2” suction, 3” discharge 
output 3,500 g.p.h. 
petrol engine 





TU STC 





AD ‘FLOODMASTER’ 


Heavy-duty Centrifugal 
self-priming pumps 

sizes from 2” to 8” 

outputs from 7,000 to 125,000 g.p.h. 
H.P. from 3 to 58 

diesel engines to choice 


ELECTRIC PUMPS AVAILABLE 
IN ALL SIZES 


LET US ADVISE YOU 


You will find your needs met 
by these pumps, which 
are backed by a world-wide 


service Write for illustrated 
Technical literature of our 


standard range of pumps 








Auto Diesels Ltd 


Cowley Mill Road, Uxbridge, Middlesex 








Telephone : Uxbridge 8262. Telegrams : Autodiesel, Uxbridge 


Head Office: Braby House, Smithfield Street, London, E.C,r. 


A MEMBER OF THE raby, OF BRITAIN GROUP OF COMPANIES 


Telephone : Central 2388 


A.P.@ 





Rod 


FULLY COMPLY 
WITH B.S.S.2799/56 


tae Tae eL [c 
ce RL 1h IC 
STATIC 


a Nia tha) 
DAeLt aie 
ERECTING DEVICE 


bey 28 ma ies) 


eh aes 
GUARANTEE 


FREE ERECTION 


4 FREE INSPECTIONS 


LUBRICATION AND 
DELI ies 
sya Ae SENT 8 3 


rem seis Lid 
PARTS SERVICE 


SE RAT 


STEPHENS & CARTER LTD., CORONATION ROAD, HIGH WYCOMBE .- 


ANANSI EAL 


SANA AREAS ee es ms 


ARRAN AV RRP 


DE Mal we 
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Sere Tee TINUE 


rs Pee 


els hd 


5 tons Peelaty 


faa | = PRESSINGS 
eae | = — FABRICATIONS 
meen | 29> BOLTS 6NUTS 


x. Height ** Climbing 


Made by the Biggest and Oldest Tower Crane 
Manufacturers ij fi / 
Ets. F. POTAIN & CO ie 
LA CLAYETTE (S& L), FRANCE 
RECORD TOWER CRANES 


Main Distributors for United Kingdom: 


BRIERE (London) LTD. 


56 Victoria Street, London, S.W.| 
Tel.: ViCtoria 4583 


Sole Concessionaire for United Kingdom 
GRY. BRIERE 
—SALES—SERVICE—SPARES— 


The Most. Efficient and Specialised Tower 


Crane Organisation in this Country 


All Details, Prices and References on Request 
elma eae MO ee ttl CD) 


—Special Requirements are Undertaken 


Manufactured by 


B. PRIEST & SONS, LTD. 


P.O. BOX 18 OLD HILL, STAFFS. 


THE RECORD CRANES 
RECOGNIZED AS THE EASIEST AND 
FASTEST TOWER CRANES TO BE ERECTED 


HIGHEST EXISTING PERFORMANCE 


os 


4 Stephens & Carter— 
The most experienced Ladder Makers (Est. 1840) announce 


‘STE CALLOY’ 
— ALUMINIUM LADDERS 


i 
) 
incorporating new and revolutionary improvements 
@ Uniquely designed to ensure greater 7 
RIGIDITY, SAFETY, and easier working. => 
@ POSITIVE rung-locking device. yp 
@ Deep ribbed rungs ensure secure foothold. S 


@ Full-width top sections provide more 
standing space. 
@ Solid rubber feet at NO EXTRA CHARGE 
fitted to ends of all stiles. 
@ Aluminium construction ensures no rusting or 
rotting, easy handling and quick positioning. 


Obtainable in standard single, double and triple sections. 
VERY COMPETITIVE PRICES. Brit. & For. Pats. Pending. 


a 


To: Stephens & Carter Ltd. 


Please send fully descriptive and illustrated 
leaflet on your new STECALLOY LADDERS to: 
(enclose trade letter-heading or card). 


NAME 
é ADDRESS 
—r sb 
LONDON SALES OFFICE, 731/761 HARROW ROAD, N.W.I0 
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- 
DROTT SKID SHOVELS 
_.. & HIRE 


service! Hire from 
THE LARGEST PLANT 
HIRE FLEET from 


IN BRITAIN! GEORGE COHEN 


SONS AND COMPANY LIMITED 


PLANT WIRE SERVICE 





WOOD LANE, LONDON, W.12 Telephone: Shepherds Bush 2070 @ STANNINGLEY, Nr. LEEDS. Telephone: Pudsey 2241 @ KINGSBURY, 
Nr. TAMWORTH. Telephones: Ashfield 1191/2/3 and Hurley 281/2 . MANCHESTER. Telephone: Pendleton 4411/6 rs NEWCASTLE, 
Telephone ; Newcastle 23313 s SHEFFIELD. Telephone: Sheffield 42033 e GLASGOW. Telephone: Langside 6131 SWANSEA. 
Telephone: Swansea 71741 @SOUTHAMPTON. Telephone: Southampton 26116/9 @ BELFAST. Telephone: Belfast $8211/2@BATH. Telephone: Bath 5353 
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SN 
“<“CARTRUK” 
“THEY'RE ON SITE EVERYWHERE” 
— Mobile Trailer Vans to suit all applications. 10’, 12’, 18’ and 22’ x 7’ 6”. 
on a a 


Pies Ss FINANCE 
ENGLISH ELECTRIC FOR 


ERECTION DEPARTMENT eh BUILDERS OF HOMES 


™ 


















either for SALE or TO LET 
Wlustrated 16’ x 7’ 6” Standard Model 


CARTRUK LIMITED, BEEHIVE MILL, STOCKPORT 
Telephone: 5227/8 


ALSO 
LIBERAL MORTGAGES 


GOOD NEWS for CONTRACTORS A MOSSE On MAISOMETTE 
LLM PROBLEMS SOLVED / FOR OWNER OCCUPATION 


8 write to 
The General Manager 





Lion Building Society 
CHISLEHURST KENT 


wrs-as 
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8% opin FLEET 
AVAILABLE FOR HIRE 


JACK BRANCH (LONDON 


293 BALLARDS LANE - FINCHLEY - N.12 
Phone: HILIiside 5068-9 
Plant Manoger: Mr. E. G. H. Parnell 





. as : we) sane ya A \ 
CAMBRIDGE OFFICE : 


: WARRINGTON 
Phone: WATERBEACH 57 ROYSTON OFFICE: Phone: ROYSTON 3007 Phone : PENKETH 2095 















STEEL TRENCH SHEETING _ Lap-Jointed Section 


The B.S.P. lap-jointed sections of steel trench sheeting, T2 and T3, are accurately formed from cold-rolled steel plate. 
Both sections are particularly economical when used for temporary work in 
trenches or shallow cofferdams and are generally available from stock. 
For full details of these sections and of the hinge- 

jointed section L8, please write for List No. 199. 











TECHNICAL REPRESENTATIVES THROUGHOUT THE WORLD 


THE BRITISH STEEL PILING CO. LTD. 


10 HAYMARKET, LONDON, S.W.1. Telephone: TRAfalgar 1024 
BSP 176 
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willmeet your specification 
-to say the least ! 


Wf JHIITT7THTT70000HHHT7”7T~EEU7A7AATAHAHH These wonderful Liner machines just can’t help excelling 

‘ YY themselves! Typically, on a Ministry of Supply contract 
Y oath “ where 5,000 Ibs. per sq. in. was specified, an irrepressible 
Cumflow produced a mix that registered 11,700 /bs. at 
28 days, using a water content of °42. 


CORE 










y % : MADE IN 6SIZES 
aS) From No. 0 size 2 ft. 5} 


br ronan 0th a QU ins. diameter pan with 2 
TONG RACRART cu. ft. input capacity to 

the No. 6 size 9 ft. 3 ins. 

diameter pan with 36/40 
cu. ft. input capacity. 






This isn’t merely a machine that stirs up components 
until they appear to be mixed ; the Cumflow is a scientific 
pre-planned method that disciplines every particle to an 
intensive mix in only 30 seconds! This intensiveness 
permits a great saving in cement and makes the Cumflow 
ideal for drier, high strength mixes .. . the perfect machine, 
in fact, for pre-stressed concretes. As maximum strength is 
achieved in 30 seconds, the Cumflow can put out 40 batches 
per hour with well-organised recharging. 














25 years of superiority and sill the best in the world ; 
that is the Cumflow’s record, amply vouched for by the 
glowing praise we receive from users everywhere. 

N 


Tye 
CUM FLOW 


The world’s most perfect concrete mixer 











If you are interested in what other people 
think of the Cumflow, write for our 
booklet ‘‘What users say’’. 


[~~~ — Please send full details of Cumflow Mixers — — —— ~] 
| Name | 


Only Liner mixers have the patented | 


INVARAC WATER TANK | 


for positive water metering. | 


| THE LINER CONCRETE MACHINERY co. LTD. | 


| Phone: Gateshead 72501 72, PARK ROAD, GATESHEAD, 8. Groms: “Liner, Gotesheaa” 
London Office and Showrooms: Liner House, 2 Lexden Road, Acton, W.3. Phone: ACOrn 8931 | 


I ss in sass ngue enue ene Siping aaa 
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Building and Civil Engineering Contractors 
CLAY CROSS ee Sd 
DERBYSHIRE LONDON S.w.l. 
Telephone 2501 (lO lines) Tel.Whitehall 3282 (3 lines) 
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BRAY BL 430 


Four-wheel drive loading shovel with torque converter 
1f cu. yd. struck capacity, hydraulic crowd-action 
bucket. Powered by 52 h.p. Ford Diesel Engine. Full 

vision cab, and even greater operator comfort. 
Best part exchange terms 
in the trade. 


COUNTY CD 50 


This is the better tractor with the new look, increased 
track area on ground giving super traction. New 7 ft. 10 in. 
dozer blade with float action. New roller bush tracks give 
50% longer track life. Multi-plate slewing clutches give 

finger light steering. 
Still the cheapest. 
May we demonstrate? 














Write 
Ea 


i TCA | pee 


POP eee eee eee eee) ml MALDON ESSEX 


CMEC m ae ene 
and at THERAPIA LANE - MITCHAM ROAD - CROYDON - LONDON Tel: Thornton Heath 4844 (day and night) 


SHAW NEE-POOLE 
REAR DUMP 


Gravel pit and quarry model with heavy duty 14 x 30 
rear tractor tyres and 1200 x 24 on Rear Dump-Muck 
Shifting model with 15 x 30 heavy duty rear tractor 
tyres and 21 x 60 giant tyres on Rear Dump. 

Let us show you how you can cut your off-load haulage 
costs 50% 





Cut your repair bills with the strongest hydraulic excavator 
made, and the only excavator that will dig square holes in 
hard material. May we prove these facts by free demon- 
stration. We are SOLE DISTRIBUTORS in the following counties: 
Norfolk, Suffolk, Huntingdonshire, Cambridgeshire, Bed- 
fordshire, Hertfordshire, Essex, Middlesex, London, Surrey, 

E. Sussex and Kent. And, remember, no other 
firm offers greater after- 
sales service than we do! 












Distributors for... The JCB Hiydre- Dispaltcndel 
65 * Bray Hydraulic Crawler and Wheeled 

Shovels * Shawnee-Poole Rear Dumps * ae 
Marshall Angledozers °* Walker-Doe Ditcher ~- 
Thwaites Dumpers * County Angledozers * Fordson 
Power Major and Dexta Tractors * Doe-Murex 
Welders * Parker Concrete Mixers * Holman Com- 
pressors-* Rotary Hoe Trenchers * Petter Engines * 
Arps Trenchers * Robot Earth Borers * Fiat Crawler 
Loader * Tunny Cranes 
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FOR HIRE 
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= Diesel and Electric 
EM a 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 4081 
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Causeway—Gazeway 








THIS IS A PLATFORM ON CAUSEWAY MULTI-PURPOSE TRESTLES 
The trestles with the unique cantilever action. 

The heavier the load placed upon them, the firmer the grip. 
The whole of this dummy floor—1,500 square feet of 
it—literally took only minutes to assemble. Causeway 
trestles are quick to erect and dismantle, light 


Causeway trestles are available in many sizes 


to carry, stack for minimum storage and have no loose FIXED TYPE 
Appror. Height Approx. Height 
fittings to be lost or damaged. They are also MODEL No. 1-1 MODEL No. ¢—311 
extremely durable. Leading Contractors throughout ¥o er io ar 
‘0. 41—2" ‘0. *11" 
Britain are turning to Causeway for trestles— No. 5—3’3” 


: : TELESCOPIC TYPE 
now also obtainable on economical hire terms from: 


Appror. Height 
No. 10—2’3” extending to 3’7” 
No, 11—3’3” 0 » #11" 
No. 12—4’7" * » 66" 


Gazeway Plant Hire Ltd 


PORTSMOUTH ROAD - THAMES DITTON - SURREY - TELEPHONES: (DAY) EMBERBROOK 5511 - (NIGHT) EMBERBROOK 6147 


In the above photograph the telescopic types are used with scaffolding boards on edge. 
The following illustrations show the alternative cross beam heads available. 





Type A For use with 4° z 3” cross Type B for use with tube cross- TypecC For use with scaffolding Type D For use with horizontal 
beams for heavy and concentrated beam single leg, ideal for Putlock board cross-beam for greater spans scaffold boards, for single barrow runs 
loading. application. having girder strength. and cat walks. 


Manufactured by 


Causeway Reinforcement Ltd 


TRESTLE DIVISION : FIVE ASH WORKS - DOVER ROAD EAST - NORTHFLEET - KENT 
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James N. Connell Ltd., 
Union Works, 
Coatbridge. 


G. V. Baird & Co. Ltd., 
324 Stranmillis Road, 
Belfast. 


Search (Liverpool) Ltd., 
Hammond Road, 
Kirkby Industrial Estate, 
Liverpool. 


Municipal & General 
Supply Co. Ltd., Cian 
Park, Tolka Bridge, 
Drumcondra, Dublia, 


qn 


Joseph Pugsley & Sons 
Ltd., Bridge House, 
Lawrence Hill, Bristol S. 


KUE-KEN 


SUPPLEMENT 
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William G. Search Lid., 
> Whitehall Road, 
Leeds 12. 


Hadleigh Seaborne Ltd., 


10 Wilsons Road, 


A. Long & Co. Ltd., 
45 Parliament Street, 


London, §.W.1. 


: 





anywhere...everywhere... 
CRUSHERS FOR THE BRITISH ISLES 


Throughout the British Isles there are agents for the 
remarkable range of KUE-KEN Crushers, which are 
unequalled in their efficiency and economy. Write 
to your local agent for full details. 

KUE-KEN jaw plates last 5-10 times longer, 
because direct pressure-crushing without rubbing- 
reduces wear. 


ARMSTRONG WHITWORTH (Meta! Industries) LIMITED 
Close Works, Gateshead-upon-Tyne 8 
Telephone: Gateshead 71261 
Subsidiary Company: 
JARROW METAL INDUSTRIES LIMITED 


Western Road, Jarrow, Co. Ourham 
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CONTRACTS 


BOROUGH OF GLOSSOP. 
GLOSSOP SEWERAGE AND SEWAGE DISPOSAL. 


TENDERS are invited for the CONSTRUCTION of 
about 900 lin. yd. of REINFORCED CONCRETE PIPE 
SEWERS, varying in dia. from 30in. to 15in.; about 
900 lin. yd. of ASBESTOS-CEMENT PIPE SEWERS, 
15in. in dia. in GLOSSOP BROOK; about 1,050 lin. yd. 
of SPUN-IRON RISING MAIN, 14in. in dia., with 
Manholes and Hatchbox Chambers, and Two Sewage 
Pumping Stations; ALTERATIONS and ADDITIONS to 
the EXISTING SEWAGE DISPOSAL WORKS, compris- 
ing Demolition of Existing Units, Conversion of Existing 
Sedimentation Tanks to Storm Water Tanks, Construc- 
tion of a Siudge Pumping Station, Pipework, 
Chambers, Roads, Paths, etc.; the Construction of a 
Reinforced Concrete Bridge over the River Etherow; 
and the Construction of a New Sewage Disposal Works, 
comprising Detritus Channels, Sedimentation Tanks, 
Main Pumping Station, Proportioning Chambers and 
Bacteria Beds, Humus Tanks, Sludge Pumping Station, 
Sludge Digestors, Sludge Drying Beds, Laboratory and 
Office, Pipework, Chambers, Roads, Paths, and 
pea roe af, ns oe ne. 
pecification an s oO uantities prep. 

Engineers, A. H. S. WATERS AND PARTNERS, of 
25 Temple Row, Birmingham, 2. 

The Drawings may be seen at, and the General 
Conditions of Contract, Specification, Bills of Quantities 
and Form of Tender may be obtained from, the offices 
of the undersigned, or of the Engineers, on or after 
22nd june, 1960, on payment of a deposit of Five 
Guineas, which will be refunded upon receipt of a 
bona-fide Tender and the return of all documents. 

Sealed Tenders, on the Form supplied and in the 
endorsed envelope provided, are to be delivered to 
me at my office not later than Noon on 29th JULY, 


1960. 
does not undertake to accept the 


The Cowuncil 
lowest or any Tender. 
1. ARTHUR PUGH, 
Town Clerk. 
Municipal Buildings, 
Glossop, 
Derbyshire. 


BOROUGH OF BASINGSTOKE. 


EARTHWORKS FOR CONSTRUCTION OF PLAYING 
FIELD, CULVERTING RIVER AND_ ANCILLARY 
WORKS, KING GEORGE V PLAYING FIELD. 


TENDERS are invited for the LEVELLING, GRAD- 
ING and PREPARATION of approx. 3'2 ACRES of 
LAND for PLAYING FIELD PURPOSES, together with 
the LAYING of approx. 97 lin. yd. of 24in. dia. 
CONCRETE PIPE to accommodate a smail river. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Borough Surveyor, Municipal 
Buildings, Basingstoke, on payment of a £2 2s. deposit, 
which will be refunded on receipt of a bona-fide Tender 
not subsequently withdrawn. , : 

Tenders must be delivered to the undersigned in a 
plain sealed envelope endorsed ‘‘Tender for Playing 
Field Construction—West Ham," not later than Noon 
on_4th JULY, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

L. WOMERSLEY, 


Town Clerk. 
Municipal Buildings, 
London Road, 
Basingstoke, 
Hants. 


May, 1960. 
CITY OF WORCESTER. 


KINGSTON AVENUE PRIVATE STREET WORKS 
(PART 111). 


invited for the PROVISION and 
LAYING of approx. 260 lin. yd. of KERB and 
CHANNEL, 160 sq. yd. of TURF, and 660 sq. yd. 
of PRECAST CONCRETE PAVING; the EXCAVA- 
TION, CONSTRUCTION and SURFACING of 730 
sq. yd. of ROADWAY; the PROVISION and FIXING 
of Eight GULLY POTS and their CONNECTION to 
the SEWER, together with appurtenant works in 
connection with the above. 

Documents are obtainable from the City Engineer, 
22 Bridge Street, Worcester, upon deposit of Two 
Guineas, returnable on receipt of a bona-fide Tender. 

Closing date, WEDNESDAY, 6th July, 1960. 


BERTRAM WEBSTER, 
Town Clerk. 


TENDERS are 


Guildhall, 
Worcester. 


DENTON URBAN DISTRICT COUNCIL. 
GRANADA ROAD PLAYING FIELDS. 


FIXED-PRICE TENDERS are 
wins WORKS on the ABOVE PLAYING 
(a) Erection of a Bowl House/Tennis Pavilion 
and a Football/Cricket Pavilion. . 
(b) Provision and Fixing of Wrought-iron Railings 
and Gates. 

Tendering documents for each of the above works 
may be obtained at the Office of the Engineer and 
Surveyor, Town Hall, Denton, on payment of a deposit 
of Two Guineas for each, payable to the Denton 
Urban District Council and repayable on receipt of 
a bona-fide Tender. 

Separate Tenders for each work, in plain sealed 
envelopes, endorsed in the case of (a) ‘* Tender for 
Pavilions,” and in the case of (b) ‘ Tender for 
Railings," and addressed to the undersigned, should 
be delivered not later than 10 a.m. on WEDNESDAY, 
6th July, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

JAS. SMITH, 


Clerk of the Council 


invited for the 


Town Hall, 
Denton. 


HIAYDOCK URBAN DISTRICT COUNCIL. 
GRANGE VALLEY SEWERAGE SCHEME. 


TENDERS are invited for the LAYING of approx. 
260yd. of Gin. and Qin. dia. SEWERS, together with 
Manholes and other appurtenant Works, and_ the 
CONSTRUCTION of a small SEWAGE PUMPING 
STATION. 

Drawings may be inspected, and the Contract docu- 
ments obtained, at the offices of MESSRS. CHARLES 
j. LOMAX AND _ SON, Chartered Civil Engineers, 68 
Barton Arcade, Manchester, 3, on payment of a 
deposit of £5 Ss. (i.e., cheques only, made payable to 
Haydock Urban District Council), which will be 
refunded on receipt of a bona-fide Tender not subse- 
quently withdrawn. 

Sealed Tenders, endorsed ‘‘Grange Valley Sewerage." 
must be returned to the undersigned not later than 
Noon on the 6th JULY, 1960. 

The lowest or any Tender will not necessarily be 


accepted. 
c. Longe. cee : 
erk of the Council. 
Council Offices, 
Church Road, 
Haydock, 
Lancashire. 
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CONTRACTS 
BOROUGH OF BARKING. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


DRAINAGE OF FACTORY AREA, HARTS LANE, 


TENDERS, returnable by 9 a.m., MONDAY, 11th 
July, 1960, are invited for the CONSTRUCTION of 
approx. 385 lin. yd. of 33in. CONCRETE SOIL 
SEWER and 190 lin. yd. of 12in. GLAZED STONE- 
WARE SEWER, inclusive of Manholes, etc. 

Specification, Bill of Quantities and Form of Tender 
can be obtained on application to the Borough Engineer 
and Surveyor, Town Hall, Barking, Essex. 

E. R. FARR, 
Town Clerk. 
Town Hall, 
Barking. 


BOROUGH OF BARKING. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


RECONSTRUCTION OF HERTFORD ROAD, BARKING. 


TENDERS, returnable by 9 a.m. on MONDAY, 11th 
july, are invited for the BREAKING UP of EXISTING 
TARMACADAM and HARDCORE CARRIAGEWAY 
and GRANITE KERBING and RECONSTRUCTING with 
a Qin. thick REINFORCED CONCRETE SLAB, 4,200 
sq. yd. in extent, together with ancillary Drainage and 
Kerbing Works. 

Specification, Bill of Quantities and Form of Tender 
can be obtained on application to the Borough Engineer 
and Surveyor, Town Hall, Barking, Essex. 

E. R. FARR, 
Town Clerk. 
Town Hall, 
Barking. 


BOROUGH OF WIDNES. 


CONTRACT NO. 381. 
MOUNT PLEASANT—ROADWORKS. 


TENDERS are invited for the ABOVE CONTRACT, 
comprising approx. S60 sq. yd. of FLEXIBLE 
CARRIAGEWAY CONSTRUCTION, 460 sq. _ yd. of 
PAVED FOOTWAY, PRECAST CONCRETE KERBS and 
CHANNELS, and ancillary Drainage Works. 

Copies of the Specification, Bill of Quantities and 
Form of Tender may be obtained from the Borough 
Engineer, Town Hall, Widnes, on payment of a deposit 
of £2 2s., refunded on receipt of a bona-fide Tender 
not subsequently withdrawn. 

Tenders, in the envelope 
‘* Mount Pleasant—Roadworks,”’ 
Engineer not 


provided, endorsed 
to reach the Borough 
later than 12 Noon on FRIDAY, 1st 


july, 1960. 
FRANK HOWARTH, 
Town Clerk. 
Town Hail, 
Widnes. 
June, 1960. 

BOROUGH OF KING'S LYNN. 

TOWN CENTRE STREET LIGHTING— 

SCHEME. 


IMPROVEMENT 


The CORPORATION invite TENDERS for the 
DISCONNECTION and DISMANTLING of the existing 


TUNGSTEN LIGHTING and the ERECTION of 
TUBULAR STEEL COLUMNS, FIXING of WALL 
BRACKETS, FIXING and WIRING of LANTERNS, 


LAMPS and CONTROL GEAR for:— 

(a) Group “A” Lighting, 25ft. mounting height, 
400-Watt Mercury Fluorescent Colour- 
corrected Lighting. 

(b) Group “B" Lighting, 15ft. mounting height, 


125-Watt Mercury Fluorescent Colour- 
corrected, and 45-Watt Sodium Vapour 
Lighting. 


Specification, Bill of Quantities and Form of Tender 
can be obtained from, and the Conditions of Contract 
and Plans inspected at, the Office of the Borough 
Engineer, Mr. H. G. RIOLER, M.I.Mun.E., Clifton 
House, 17 Queen Street, King’s Lynn, on receipt of 
a deposit of £2 2s. for (a) or (b), which will be 
returned on receipt of a bona-fide Tender, not 
subseqently withdrawn. 

Sealed Tenders, in the envelope provided, to be 
returned to me not later than Noon, 4th JULY, 1960, 
and endorsed ‘‘Erection of Street Lighting Equipment, 
Town Centre Improvement Scheme—(a) Group ‘A 
Lighting; (b) Group ‘B’ Lighting." ° 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

E. W. GOCHER, 


+ san Town Clerk. 
King's Lynn. 
BOROUGH OF LYMINGTON. 


CONSTRUCTION OF CRICKET TABLE, 
ASHLEY SPORTS GROUND, NEW MILTON. 


TENDERS are invited for the CONSTRUCTION of a 
NEW CRICKET TABLE at the BOROUGH COUNCIL'S 
RECREATION GROUND at NEW MILTON. The Work 
includes for Levelling, Draining, Laying Foundation 
and Re-turfing. Specification may be obtained on 
application to the Borough Engineer, Town Hall, 
Lymington, Hants. 

Tenders, enclosed in plain sealed envelopes endorsed 
“Ashley Cricket Table,"" addressed to the undersigned, 
should be delivered not later than Noon on MONDAY, 
27th June, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

A, L. SLATER, 

Town Hall, Town Clerk. 

Lymington. 


BARNET URBAN DISTRICT COUNCIL. 


PATCHING AND SURFACE DRESSING TO 
CARRIAGEWAYS, ETC. 


YEAR 1960/61. 


The Council invite TENDERS for the PATCHING 
and SURFACE DRESSING of CARRIAGEWAYS within 
the Urban District, the total area involved being 
approx. 66,000 super. yd., and other incidental works. 

Conditions of Contract may be inspected, and 
Specification of Works, Bill of Quantities and Form 
of Tender obtained on application to the Engineer 
and Surveyor of the Council, Ravenscroft House, Wood 
Street, Barnet, on any day (Saturdays excepted) 
between the hours of 9 a.m. and 5 p.m. 

Sealed Tenders must be delivered to the undersigned 
not later than 12 Noon on SATURDAY, the 25th 
june, 1960, and marked in the top left-hand corner 
“Patching and Surface Dressing." 

The Council does not bind itself to accept the 
lowest or any Tender. 

ALFRED S. MAYS, 
om Clerk of the Council. 
Municipal Offices, 
Wood Street, 
Barnet, Herts. 


31st May, 1960. 
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CONTRACTS 


OF THE BOR 
CARMARTHEN. OUGH OF 


WAUNIAGO HOUSING ESTATE—STAGE 1, 
ADVANCE PREPARATION OF ROADS AND SEWERs 


TENDERS are invited for the CONSTRUCT) 
an EMBANKMENT, 173yd. of 36in. and 33in, 


COUNTY 








ON of 


CULVERTS, 1,706yd. of 1Sin. to Gin. SEWERG ORM 
6,300 sq.'yd. of CARRIAGEWAY, WATER MAIN’ 
etc., in Advance Preparation S, 


Works at 
Housing Site, Stage 1. Wauniago 
Contract documents and Drawings can be obta'n 
from MR. |. VIVIAN EVANS, A.M.1.Mun.E,, Borousy 
Engineer, John Street, Carmarthen, on Payment Ih 

a fesemt. sure eS be returned 2 
receipt of a bona-fide Tender which is not 
withdrawn. Subsequently 

Tenders, in plain sealed envelopes endorsed “Rp 
and Sewers—Wauniago,"' must be received by th 
undersigned by Midday on MONDAY, 4th July 1960 

The lowest or any Tender will not necessarily be 


accepted. 
D. MYRDDIN THOMAS, 
T 
Municipal Buildings, — a 
John Street, 
Carmarthen. 
BOROUGH OF BROMLEY 


ERECTION OF TENANTS’ HALL. 


TENDERS are invited for the ERECTION of 4 
TENANTS’ HALL, with Ancillary Rooms, at MAGPIE 
HALL LANE, Bromley. 

Drawings and Conditions of Contract (R.1.B.A. form 
specially adapted for use of local authorities) may be 
inspected upon application to the Borough Engineer 
Municipal Buildings, Bromley. : 

Contractors should apply to the Borough Engineer 
for Bills of Quantities and Form of Tender not later 
than TUESDAY, 21st June, 1960. 

When applying for Bills of Quantities, contractors 
should also submit details of similar schemes under. 
taken by them, together with the names of two 
independent persons to whom reference can be made 
concerning such schemes. 

_ Tenders must be submitted, in the envelopes pro- 
vided, to the undersigned not later than the date 
stated on the Form of Tender. 

The Council does not bind itself to accept the 
lowest or any Tender. 

LIONEL KAYE, 
own Clerk. 
Municipa! Buildings, _ 

Bromley, Kent. 


BUCKLEY URBAN DISTRICT COUNCIL. 
LIVERPOOL ROAD SEWERAGE. 


TENDERS are invited from __ experienced public 
works contractors for the CONSTRUCTION of approx. 
1,200yd. of SEWERS from Gin. to 24in. dia., together 
with Manholes and ancillary works, in the Liverpool 
Road area, Buckley. 

Application for the Specification and Bill of Quan 
tities, together with an additional set of the latter 
only for the contractors’ retention, should be made 
to the Council's Consulting Engineers, MESSRS. 
WARD, ASHCROFT AND PARKMAN, 38 The Temple, 
Dale Street, Liverpool, 2, together with a deposit 
cheque for £5 Ss., made payable to the Buckley 
Urban District Council and returnable on receipt of 
a bona-fide Tender completely priced. 

Drawings may be _ inspected during usual office 
hours either at the Offices of the Council's Surveyor 
or at the Offices of the Consulting Engineers, from 
whom Drawings may also be had on loan, on a non- 
returnable charge of £2 2s., made _ payable to 
MESSRS. WARD, ASHCROFT AND PARKMAN, 

Tenders, in plain sealed envelopes clearly marked 
“* Liverpool Road Sewerage,"" must be delivered to the 
undersigned not later than Noon on MONDAY, 27th 
June, 1960, and shou'd be accompanied by the names 
and addresses of three Engineers for whom similar 
work has been carried out. 

The Council does not bind itself to accept the 
lowest or any Tender, and will not defray any expenses 
incurred by those tendering. 


STEVEN E. LIGO, 
Clerk of the Council. 
Council Chambers, 
Buckley, 
Flintshire. 
2nd june, 1960. 


S!TTINGBOURNE AND MILTON URBAN 
DISTRICT COUNCIL. 


ASPHALT SURFACING CONTRACT—1960. 


TENDERS are invited for LAYING approx. 13,000 
sq. yd. of 34in. ASPHALT WEARING COURSE and 
Adjusting Leve's of Manhole Covers, etc. 

Specification, Conditions of Contract and Form of 
Tender can be obtained on application to the Engineer 
and Surveyor, Lydbrook, 89 London Road, Sitting- 
bourne, on receipt of a deposit of £3 3s., which will 
be refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Sealed Tenders, in plain envelopes endorsed 
** Asphalt Sur.acing Contract—1960,"" to be delivered 
to the undersigned not later than 10 a.m. on 
MONDAY, 27th June, 1960. 

The Council reserve the right not to accept the 
lowest or any Tender. 

D. ALLEN, 


Clerk of the Council, 
Council Offices, 
76 High Street, 
Sittingbourne, Kent. 
7th June, 1960. 


ST. ASAPH RURAL DISTRICT COUNCIL. 
LLWYN ELWY SEWERAGE, ST. ASAPH. 


TENDERS are Invited from experienced contractors 
for the LAYING of approx. 2,000yd. of 12in. to 33in. 
dia. CONCRETE PIPE SEWERS, together with Man- 
holes and other appurtenant Works, and ALTERATIONS 
to the INLET at the ST. ASAPH SEWAGE DISPOSAL 
WORKS. 

Drawings may be inspected and the Contract 
documents obtained at the offices of the Engineers, 
MESSRS. CHARLES J. LOMAX AND SON, Chartered 
Civil Engineers, 68 Barton Chambers, Barton Arcade, 
Manchester, 3 (Drawings can also be inspected at the 
Engineers offices at 18 Trinity Square, Liandudno), on 
payment of a deposit cheque of Five Guineas (cheques 
only, made payable to St. Asaph Rural District 
Council), which will be refunded on the receipt of @ 
bona-fide Tender not subsequently withdrawn. 2 

Sealed Tenders, endorsed ‘‘Liwyn Elwy Sewerage. 
must be returned to the undersigned not later than 
Noon on 14th JULY, 1960. 

The lowest or any Tender will not necessarily be 


accepted. 
HAROLD HUGHES, 
Clerk to the Council. 
Council Offices, 
St. Asaph, 
Flintshire. 
Ist June, 1960. 
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CONTRACTS 


COUNTY BOROUGH OF SOUTHAMPTON. 
supPLY OF CENTRAL HEATING AND HOT-WATER 





TENDERS are invited for the SUPPLY and 
DELIVERY of SIX SECTIONAL C.!. BOILERS of Pro- 
rietary Marks ranging in capacity from 313,000 to 
pristgo0 B.Th.U. per hour. 

Tender Forms and further particulars from the 
BOROUGH ENGINEER AND SURVEYOR, Civic Centre, 


n. 
Southame*ogate for receipt of Tenders: Noon, 22nd 


JUNE, 1960. 
COUNTY BOROUGH OF SOUTHAMPTON. 


1ONS are invited from Heating Engineers 
MECHANICAL SERVICES at CENTRAL HEALTH 
CLINIC (Phase 1), to be Sub-contractors to Main 
Contractor (R.1.B.A, Contract plus Supplemental 
Conditions available for inspection). , 
Forms and particulars from Borough Architect on 
written application by_ 23rd JUNE, 1960. 
Quotation to the TOWN CLERK, Civic Centre, 
Southampton, by 12 Noon on the 25th JULY, 1960. 


RO L BOROUGH OF 
KINGSTON-UPON-THAMES. 


RESURFACING OF CLASSIFIED ROADS. 


TENDERS invited for RESURFACING with HOT- 
ROLLED ASPHALT approx. 16,000 sq. yd. of 
CLASSIFIED ROADS. 

Contract documents from Borough Surveyor, Guild- 
hall, Kingston-upon-Thames, on deposit of £2 2s., 
returnable on receipt of bona-fide Tender not 
subsequently withdrawn. : 

Tenders Op ere tse later than First Post on 
— ' “L. Vv. POWELL, 


Town Clerk. 














ildhall, 
Gulrgston-upon-Thames. 


BO ROUGH OF 
DEMOLITION. 


The COUNCIL invite FIXED-PRICE TENDERS for 
the DEMOLITION of the REMAINDER of ST. MARK'S 
CHURCH, REGENT STREET, Wrexham. 

Conditions, Specification and Form of Tender may 
be obtained from the Borough Engineer and Surveyor, 
31 Chester Street, Wrexham, on payment of £1 1s., 
returnable on receipt of bona-fide Tender. — 

Tenders to be submitted to the undermentioned, in 
the official envmepe previa, by not later than 12 

ith ° . 
oo PHILIP Jj. WALTERS, 
Town Clerk. 


WREXHAM. 





Guildhall, 
Wrexham. 
4th June, 1960. 


Giry OF CARD} F-¥. 
CITY SURVEYOR'S DEPARTMENT. 
STREET LIGHTING—ERECTION CONTRACT 5. 


FIXED-PRICE TENDERS are_ invited for the 
ERECTION of about 100 CLASS A_ CONCRETE 
COLUMNS, 600 CLASS B CONCRETE COLUMNS and 
COMPLETE INSTALLATION of FLUORESCENT, and 
SODIUM LANTERNS and ASSOCIATED GEAR. Main 
items of equipment will be drawn from Council's bulk 
supply contracts, and contractor will provide all labour 
and wiring necessary. : ‘ . 

Conditions of Tender, Specification, Bills of Quantities 
and Drawings may be obtained from the City Surveyor, 
to whom application should be made, accompanied by 
a deposit of the sum of £2 2s. Cheques should be 
made payable to the Cardiff Corporation and crossed 
“Not Negotiable and Co." s 

The deposit will be refunded on receipt of a bona- 
fide Tender or the return of the Contract documents 
by_the closing date. 3 

Tenders will not be considered unless enclosed in a 
plain sealed envelope endorsed ‘Tender for Street 
Lighting—Erection Contract 5S,"" addressed to the 
undersigned at the City Hall, Cardiff, and sent by 
Registered Post so as to be received not later than 
THURSDAY, the 30th June, 1960. 

The envelope containing the Tender must not bear 
the name of or any mark indicating the identity of 
the tenderer. 

The City Council does not bind itself to accept the 


lowest or any Tender. 
S. TAPPER-JONES, 
City Hall, Town Clerk. 
Cardiff. 


BARNET URBAN DISTRICT COUNCIL. 
GLEBE LANE SOIL SEWERAGE. 


The Council invites TENDERS for the CONSTRUC- 
TION of a SOIL SEWAGE PUMPING STATION, the 
LAYING of 4in. and 6in. GLAZED STONEWARE 
PIPES and MANHOLES, together with the necessary 
Rising Main in Pressure Asbestos Pipes, and other 
incidental works. 

Conditions of Contract and Drawings may _ be 
inspected, and Specification of Works, Bill of Quantities 
and Form of Tender obtained on application to the 
Engineer and Surveyor of the Council, Ravenscroft 
House, Wood Street, Barnet, on any day (Saturdays 
excepted) between the hours of 9 a.m. and 5 p.m. 

Sealed Tenders must be delivered to the undersigned 
not later than 12 Noon on SATURDAY, the 25th June, 
1960, and marked in the top left-hand corner of 
envelope ‘Glebe Lane Soil Sewerage.” 

The Council does not bind itself to accept the 
lowest or any Tender. 

ALFRED S. MAYS, 
. Clerk of the Council. 

Municipal Offices, 


Wood Street, 
Barnet, 
Herts. 
2nd June, 1960. 


URBAN DISTRICT COUNCIL OF 
TONBRIDGE. 


PRIVATE STREET WORKS—GREENTREES AVENUE. 


TENDERS are invited for MAKING-UP a PART of 
GREENTREES AVENUE, 190yd. in length. 
t he Specification, Bills of Quantities and Form of 
senor may be obtained from the Engineer and 
urveyor at the undermentioned address on payment 
of a deposit of £2 2s., which will te refunded on 
comet of a bona-fide Tender and the return of al! 
ocuments. Drawings may be inspected at the Office 
of the Engineer and Surveyor. 
iayenders are to be delivered to the undersigned, in 
plain sealed envelopes endorsed “‘ Greentrees Avenue,” 
not tater than Noon on MONDAY, the 4th July, 1960. 
\ he Council do not bind themselves to accept the 
owest or any Tender. 
S. J. THORNE, 


Clerk of the Council. 











Council Offices, 
Tonbridge Castle, 
Tonbridge. 
6th June, 1960. 


THE CONTRACT JOURNAL 


CONTRACTS 


BOROUGH OF SUTTON AND CHEAM. 


PROPOSED UNDER-STAND ACCOMMODATION, 
BOROUGH SPORTS GROUND. 


The Council invites TENDERS, on_a FIRM-PRICE 
BASIS, for the CONSTRUCTION of CHANGING and 
SOCIAL ROOM ACCOMMODATION, etc., under and 
adjoining the existing SPECTATORS’ STAND at the 
BOROUGH SPORTS GROUND. The approximate floor 
area of the proposed accommodation is 4,500 sq. ft. 

Bill of Quantities and Form of Tender may be 
obtained on application to MR. C. NEEDHAM, 
M.1.C.E., M.1.Mun.E., A.M.1.Struct.E., Borough 
Engineer and Surveyor, Municipal Offices, High Street, 
Sutton, Surrey, on payment of a deposit of £2 2s.. 
which will be returned on receipt of a bona-fide 
Tender, together with all documents, etc., supplied. 
Cheques should be crossed and made payable to the 
Sutton and Cheam Borough Council. 

All applications for Bill of Quantities and Form of 
Tender must be received not later than 28th June, 
1960. No application will be accepted after that 
date. The documents for tendering will be sent out 
on or about 7th July, 1960. 

Drawings and Conditions of Contract may be 
inspected at the office of the Borough Engineer and 
Surveyor by all persons who have made the necessary 
application to Tender. 

Tenders, on the prescribed form in the envelope 
provided, bearing no indication of the name of the 
sender and endorsed ‘‘Tender for Under-stand Accom- 
modation,"’ must be delivered at the office of the 
undersigned not later than 12 Noon on MONDAY, the 
8th August, 1960. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

A. PRIESTLEY, 


Town Clerk. 
Municipal Offices, 
Sutton, 
Surrey. 
May, 1960. 


BOROUGH OF BEBINGTON. 
BEBINGTON DRAINAGE—CONTRACT SA. 


TENDERS, on a FIXED-PRICE BASIS, are invited 
from experienced contractors for the CONSTRUCTION 
of approx. 2,400 lin. yd. of SEWERS, varying in dia. 
from Qin. to 15Sin., together with Associated Man- 
holes and other appurtenant Works. 

Copies of tendering documents obtainable from the 
Consulting Engineers, MESSRS. G. B. KERSHAW AND 
KAUFMAN, 82 Victoria Street, Westminster, S.W.1, 
upon deposit of Five Guineas (cheque payable 
Bebington Corporation), to be refunded upon receipt 
of bona-fide Tender not withdrawn. 

_ Drawings may be inspected at the offce of Consult- 
ing Engineers or of Borough Engineer and Surveyor, 
Town Hall, Bebington. 

Tenders, endorsed ‘“‘Tender—Bebington Drainage— 
Contract SA," in plain sealed envelopes not indicating 
sender, to be received by the undersigned by Noon 
on THURSDAY, 14th july, 1960. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

G. CHAPPELL, 


Town Clerk. 
Town Hall, 


Bebington, 
Wirral, 
Cheshire. 
1Sth June, 1960. 


BOROUGH OF ILFORD. 
FULLWELL ESTATE—-SITE DEVELOPMENT WORKS— 
STAGE 2. 


The Corporation invite TENDERS for these WORKS, 
comprising 1,000 lin. yd. of Precast Concrete Kerb, 
2,700 sq. yd. of Precast Concrete Flagging, the Treat- 
ment of Special Areas in Hexagonal Paving, in-situ 
Concrete with Exposed Aggregate Finish, and other 
ancillary Works. 

Conditions of Contract and Drawings may be 
inspected, and Form of Tender and other documents 
obtained, upon application to the Borough Engineer, 
Town Hall, Ilford, on payment of a deposit of Two 
Guineas, returnable upon receipt of a bona-fide Tender 
not. subsequently withdrawn. 

Tenders, in plain sealed envelopes, bearing no_ name 
or mark indicating the sender and endorsed ‘‘Tender 
for Fullwell Estate—Site Development Works— 
Stage 2," must be delivered to the TOWN CLERK, 
Town Hall, liford, not later than 4 p.m. on the 
28th JUNE, 1960. 


BOROUGH OF ILFORD. 


MAINTENANCE TO 
MASTIC ASPHALT FOOTWAY VERGES. 


The Corporation invite TENDERS for the RESURFAC- 
ING of approx. 11,750 sq. yd. of MASTIC ASPHALT 
VERGES in the Borough of Ilford. 

Conditions of Contract may be inspected upon 
application to the Borough Engineer and _ Surveyor, 
Town Hall, Ilford, from whom the Special Conditions, 
Specification, Bill of Quantities and Form of Tender 
can be obtained on payment of a deposit of Two 
Guineas, which is returnable on receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders, in a plain sealed envelope, bearing no mark 
or name indicating the tenderer and endorsed ‘Tender 
for Maintenance to Mastic Asphalt Footway Verges,"’ 
must be delivered to the TOWN CLERK, Town Hall, 
Nford, not later than 4 p.m. on 28th JUNE, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


AYLESBURY RURAL DISTRICT COUNCIL. 
A20/1 CONTRACT 1. 
MAIN DRAINAGE OF HARDWICK AND WEEDON. 


TO CIVIL ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


The Council invites TENDERS for the CONSTRUC- 
TION of approx. THREE MILES of Gin. PITCH FIBRE 
SEWER and the CONSTRUCTION of an _ EJECTOR 
STATION and a SEWAGE DISPOSAL WORKS, together 
with sundry ancillary Work. 

Particulars and Specification may be obtained, and 
Plans inspected at, the offices of the Consulting 
Engineer, MESSRS. HOWARD HUMPHREYS AND 
SONS, Victoria Station House, Victoria Street, London, 
S.W.1, on and from Monday, 20th June, 1960, until 
Monday, 18th July, 1960, between 10 a.m. and 4 p.m., 
upon payment of a deposit of Three Guineas by cheque, 
made payable to the Council, which deposit will 
eventually be returned _to each contractor who has 
vee a bona-fide Tender not subsequently with- 

‘awn. 

Tenders, on the official form, to be delivered to the 
undersigned in sealed envelopes endorsed ‘‘Tender for 
the Main Drainage of Hardwick and Weedon 
(A20/1.1),"" but bearing no other name or other mark 
indicating the sender, by 2Sth JULY, 1960. 

The Council_does not bind itself to accept the 
lowest or any Tender. 

A. EDGAR TOY, 
Clerk of the Council. 

43 Buckingham Street, 

Aylesbury, 
Bucks. 


SUPPLEMENT 1351 


CONTRACTS 


COUNTY COUNCIL OF MIDDLESEX. 


LONDON-CARLISLE-GLASGOW-INVERNESS 
TRUNK ROAD, A.6. 


CONSTRUCTION OF SOUTH MIMMS BY-PASS AND 
DIVERSION OF ROUTE A.1081. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1'2 miles of a dual 24ft. CARRIAGEWAY 
ROAD BY-PASSING the existing A.6 ROUTE through 
SOUTH MIMMS. The Barnet Road, A.1081, will be 
diverted for approx. ‘2 mile with a single 24ft. 
Carriageway Road. 

The new carriageways are to be constructed of 
cement-bound granular materials surfaced with asphait. 
The roadworks will include 125,000 cu. yd. of material 
to be excavated and carted to form embankments, the 
construction of surface water drains and soil sewers, 
kerbing, footways and other ancillary works. The 
structural works include the construction of a two-span 
portal frame bridge, retaining walls and a combined 
pedestrian subway, cattle creep and culvert. 

Contract documents can be obtained, and Plans 
examined at, the offices of the County Engineer and 
Surveyor, Middlesex House, 20 Vauxhall Bridge Road, 
London, S.W.1, upon deposit of £25, returnable on 
submission of a bona-fide Tender. Tenders are to be 
returned to the undersigned in the envelopes provided 
ae later than Noon on WEDNESDAY, 27th july, 

The County Council does not bind itself to accept 
the lowest or any Tender. 

KENNETH GOODACRE, 
Clerk of the County Council. 

The Guildhall, 


Westminster, 
S.W.1. 


COUNTY BOROUGH OF NEWPORT. 


TENDERS are invited for PAINTING NEWPORT 
BRIDGE. 

General Conditions, Specification and Bill of Quan- 
tities may be obtained from the Office of the Borough 
Engineer, Civic Centre, Newport, Mon., on production 
of the Borough Treasurer's receipt for a deposit of 
Two Guineas, which will be returnable on receipt of 
a bona-fide Tender. 

Tenders, enclosed in the envelopes provided and 
endorsed ‘* Newport Bridge Painting,’ and not bearing 
any name or mark indicating the sender, must reach 
the TOWN CLERK not later than 1 p.m. on 
TUESDAY, 21st June, 1960. 


BOROUGH OF KING'S LYNN. 
WATER SUPPLY—CONTRACT NO. 5S. 
TO BORING CONTRACTORS. 


The Borough of King’s Lynn are prepared to receive 
TENDERS for the CONSTRUCTION of a BORING 
36in. in_dia. and 100ft. deep, lined with Solid and 
Slotted Tube for the entire depth; the PROVISION 
of TEMPORARY PUMPING PLANT; and the 
CARRYING OUT of a PUMPING TEST, and other 
appurtenant works, at CONGHAM HEATH, which is 
about 7's miles east-north-east of King’s Lynn, in 
accordance with the Specification and Drawing pre- 
pared by the Engineers, MESSRS. JOHN TAYLOR 
AND SONS, Artillery House, Artillery Row, Victoria 
Street, Westminster, S.W.1. 

The Specification, Bill of Quantities, Form of Tender 
and Drawing may be obtained from_the Offices of 
the Engineers upon payment of Two Guineas (cheque 
only, made payable to the Borough), which will be 
returned upon receipt of a bona-fide Tender. 

Tenders, in plain sealed enveloves endorsed ‘* Water 
Supply—Contract No. 5,"" should be delivered at my 
Office on or before Noon on 4th JULY. 

The Borough do not bind themselves to accept 
the lowest or any Tender. 

(Signed) E. W. GOCHER, 


Town Clerk. 
Town Hall, 


King’s Lynn, 
Norfolk. 


BOROUGH OF DAGENHAM 
ELECTRICAL WORK—CANVEY_ ISLAND 
DEVELOPMENT-——-CONTRACT 4. 


TENDERS are invited from approved contractors for 
the N.1.C.E.1.C., for WIRING of ELECTRICAL 
LIGHTING and POWER POINTS in 190 DWELLINGS. 

Specifications and Forms of Tender obtainable from 
the Borough Engineer and Surveyor. 

Tenders, in the official envelopes provided, must be 
delivered to the undersigned by 2nd JULY, 1960. 


KEITH LAUDER, 
Town Clerk. 
Civ'c Centre, 
Dagenham. 


CirTryr' oF. “SALFORD. 


FIRM-PRICE TENDERS are invited for:— 
(1) Surface Dressing of Road (approx. 60,000 


sq. yd.). 
(2) —— Asphalt (Hot Process) (approx. 7,100 
tons). 

Documents may be obtained from the City Engineer 
and Surveyor, Town Hall, Salford, 3, and sealed 
Tenders, in an appropriately endorsed envelope, must 
be forwarded to the undersigned so as to be received 
.o than 10 a.m. on WEDNESDAY, 29th June, 


R. RIBBLESDALE THORNTON, 
_Town Clerk. 


EGHAM URBAN DISTRICT COUNCIL. 
RIPLEY SPRINGS HOUSING ESTATE—STAGE V. 


EXTENSION OF SPRING RISE; IMPROVEMENT TO 
LIMES ROAD, THE CRESCENT, NORTH STREET 
JUNCTION, AND RECONSTRUCTION OF 
SWEEPS LANE. 


TENDERS are _ invited for the CONSTRUCTION of 
a LEAN-MIX CONCRETE CARRIAGEWAY (1,800 
sq. yd.); ALTERATIONS to EXISTING CARRIAGE- 
WAY; SURFACING of CARRIAGEWAYS_ (2,800 
sq. yd.); FORMATION of PAVED FOOTPATHS and 
GRASS VERGES; CONSTRUCTION of SURFACE 
WATER SEWERS; and ancillary works. 

Copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained from the Office of 
the Encineer and Surveyor, Fire Station Buildings, 
High Street, Egham (Tel.: Egham 3011-5), where 
Drawings may be inspected during office hours. 

Sealed Tenders, endorsed ‘* Ripley. Springs—Stage 
V."" must be delivered to the undersigned not later 
than 12 Noon on TUESDAY, 28th June, 1960, and 
any Tender received after the prescribed time will 
not be considered. 

Tenders must be submitted in the envelope pro- 
vided, and no name or mark indicating the sender 
must appear on the envelope. 

The Council does not bind itself to accept the 
lowest or any Tender. 

H. R. H. SMITH, 

Council Offices, Clerk of the Council. 
15S High Street, 

Egham, Surrey. 

Ist June, 1960. 






























































































































































































































































































































































































































































































































































































































































































































































































































































































































































SUPPLEMENT 


1352 


CONTRACTS 


BOROUGH OF EPSOM AND EWELL. 
PROVISION OF FOOTPATHS. 
THE CEMETERY, ASHLEY ROAD, EPSOM 


The CORPORATION invite TENDERS from_ public 
works contractors for the CONSTRUCTION of 
FOOTPATHS at the ABOVE. 

Conditions of Contract can be inspected at, and 
copies of the Plan, Specification, Bill of Quantities 
and Form of Tender can be obtained from, the Office 
of MR. COLIN COBBETT, A.M.I.C.E., M.1.Mun.E.. 
Borough Engineer and Surveyor, Town Hall, Epsom, 
during office hours upon payment of a deposit of 
£2 2s. Deposits will be refunded if a bona-fide 
Tender is submitted and not subsequently withdrawn. 

Tenders must be delivered to the undersigned at 


the address given below not later than Noon, 
MONDAY, 27th June, 1960. No Tender will be 
received and considered unless it is enclosed in a 


plain sealed envelope endorsed ‘‘ Tender for Footpaths, 
Epsom Cemetery.'' The envelope must not bear any 
name or mark indicating the sender. 

The Corporation do not bind themselves to accept 


the lowest or any Tender. 
EDWARD MOORE, 
Town Clerk. 
Town Hall, 
The Parade, 
Epsom. 
June, 1960. 


BOROUGH OF LUTON. 


NEW CENTRAL LIBRARY. 
CONTRACT NO. 1 (FOUNDATIONS). 


TENDERS invited for the FOLLOWING: 

(a) Construction of Pile Caps, Ground Beams, 
Ground Floor Slab and River Culvert in 
Reinforced Concrete. 

(b) Construction of Reinforced Concrete Pile 
Foundations, the contractor to act as a 
nominated sub-contractor to the contractor 


for (a). 
Documents from Borough Engineer, Town Halil, 
Luton, on payment of £2 2s. deposit for each 


Contract, returnable on receipt of a bona-fide Tender 


not subsequently withdrawn. Cheques payable ** Luton 
Corporation." 
Tenders to TOWN CLERK, Town Hall, Luton, by 


Noon, THURSDAY, 7th July. i 
BOROUGH OF MARGATE. 


CIVIL DEFENCE TRAINING CENTRE. 


FIXED-PRICE TENDERS are invited for the SUPPLY 
and ERECT'ON of the ABOVE BUILDING in KING 
STREET, Margate. 

Plans and _ Specifications 
the Borough Engineer, 38 Grosvenor Place, Margate. 

Tenders, in p'ain sealed envelopes endorsed ‘* Civil 
Defence Building,’’ are to be received by the under- 
signed not later than 12 o'clock Noon on SATURDAY, 
2nd july, 1960. 

SIDNELL, 


Town Clerk 


may be obtained from 


v. #. 


Town Clerk's Office, 
40 Grosvenor Place, 
Margate. 
7th June, 1960. 


BOROUGH OF MARGATE. 
STREET LIGHTING. 


TENDERS are invited, on a Fixed-orice Basis, for 
the ERECTION and INTERNAL WIRING ONLY of 
520 LIGHTING COLUMNS, with Fluorescent and 
Sodium Lanterns complete. 

Relevant documents may be obtained from, and 
Drawings inspected at, the Office of the Borough 
Engineer and Surveyor, 38 Grosvenor Place, Margate. 

Tenders, in plain sealed envelopes endorsed 
“Street Lighting !Improvement—Stage !,’' must be 
delivered to the undersigned not later than Noon 
on SATURDAY, 2nd July, 1960. 

T. F. SIDNELL, 
Town Clerk. 

Town Clerk's Office, 

40 Grosvenor Place, 
Margate. 
7th June, 1960. 


CITY OF BELFA ST. 


LIFT INSTALLATION FOR TWO 13-STOREY TOWER 
BLOCKS OF FLATS AT NORTH QUEEN STREET 
DEVELOPMENT SCHEME (VICTORIA BARRACKS). 

The CITY COUNCIL invite APPLICATIONS from 
firms wishing to be considered for inclusion on a 
se'ected list for the SUPPLY and INSTALLATION of 
PASSENGER LIFTS for the TWO 13-STOREY TOWER 
BLOCKS OF FLATS proposed to be erected at the 
ABOVE. 

Manufacturers and _ contractors 
previous experience of similar 
to be considered, should make their applications in 
writina to the undersigned before 12 Noon on 
THURSDAY, 30th June, 1960. Applicants must submit 
a list giving particulars of lift installations which they 
have completed in buildings in which 10 or more 
storeys are served. 

Further information, if required, may be obtained 
from the Consulting Engineers appointed for the 
Contract, MESSRS. McCANDLESS AND BARTON, 6 
Murray Street, Belfast, 1. 

JOHN DUNLOP, 


Town Clerk 


who ‘ave’ had 
installations and wish 


Citv Hall, 
P.O. Box 234, 
Belfast, 1. 
7th June, 1960. 


al eg OF LINCOLN. 


SKELLINGTHORPE AERODROME. 
RUNWAY REMOVAL. 

TENDERS invited for the BREAKING-OUT of 
approx. 204,000 sa. vd. of HARDCORE AND CON- 
CRETE RUNWAYS, HARDCORE AND _ CONCRETE 
PERIMETER TRACKS, and the DEMOLITION of 
CONCRETE BU'LDINGS and SHELTERS above and 
be'ow ground level. 

Applications for documents to the City Engineer 
and Surveyor, Silver Street, Lincoln, accompanied by 
a deposit of Two Guineas fcheaues payable to Lincoln 
Corporation), refunded on receipt of a bona-fide Tender 
not subsequently withdrawn. General Conditions of 


Contract and Plans may be inspected at the City 
Engineer's Office. 


Tenders, in_ plain sealed envelopes endorsed 
*‘Tender ——- Breaking-out Runways, Skellingthorpe 
Aerodrome,"’ to the undersigned by First Post on 


SATURDAY, 2nd July, 1960. 
The Council do not bind themselves to accept the 


lowest or any Tender. 
J. HARPER SMITH, 


Town Clerk 
Town Clerk's Office. 
Saitergate, Lincoln 








THE CONTRACT JOURNAL 


CONTRACTS 


EDINBURGH CORPORATION. 
FAIRMILEHEAD PUMPING INSTALLATION 


TENDERS are invited for the SUPPLY of THREE 
PUMPS each cavable of delivering 250 g.o.m. at 
160ft. head, along with ancillary Electrical Equipment, 
Sluice Valves, Piping, etc. 

Copies of the Specification may be obtained from 
the City Water 


Engineer, 6 Cockburn Street, 
Edinburgh, 


Tenders are to te lodged with the TOWN CLERK, 
City Chambers, Edinburgh, 1, in an envelope endorsed 
‘** Fairmilehead Pumping Installation,’’ not later than 
10 a.m. on THURSDAY, 30th June, 1960. 

The Corporation shall not be bound to accept the 
lowest or any offer. 


BOROUGH FINCHALE Y. 


FLOOD-RELIEF SURFACE-WATER SEWER— 
ABBOTS GARDENS TO WIDECOMBE WAY, N.2. 


TENDERS are 


OF 


invited for the CONSTRUCTION of 


approx. 165 lin. yd. of 1Sin. and 300 lin. vd. of 
18in. CONCRETE PIPES, together with Precast 
Manholes, and other ancillary work. 


Drawings and Conditions of Contract may be seen, 
and Specification of Works and Form of_ Tender 
obtained from the Office of the Borough Engineer 
and Surveyor, 294-296 Regents Park Road, Finchley, 
N.3. A deposit of £2 will be required, which will 
be returned on receipt of a bona-fide Tender and the 
return of all documents supplied. 

No Tender will be considered unless 
a plain sealed envelope marked 
Relief Surface-Water 
name or mark 


received in 
‘Tender for Flood- 
Sewer,"’ and not bearing any 
indicating the sender. 


Tenders must reach the undersigned by not late: 
than 12 Noon on MONDAY, the 27th June, 1960 
The Council does not bind itself to accept the 
lowest or any Tender 
B. M. FRANKLIN, 
Town Clerk 
Municipal Offices, 
Finchley, N.3 
BOROUGH OF MIDDLETON, 


CONSTRUCTION OF PLAYING FIELD AT KIRKWAY. 


TENDERS are invited for the CONSTRUCTION ot 
a PLAYING FIELD o° avvrox. One Acre in area. 


The works comprise Soil Strippina, Excavation and 
Levelling, Topsoil Cultivation, Seed Bed Preparation 
and Sowing. 

Drawings may te inspected, and copies of the 


Conditions of Contract, Specification, Bill of Quantities 


and Form of Tender may be obtained at the Office 
of the Borough Survevor, Town Ha!!, Middleton, on 
Payment of a deposit of £2 2s., which will be 


refunded on receipt of a 
subsequently withdrawn. 
Tenders, endorsed ‘' Playing Fields—Kirkway,"’ to 
be delivered in plain sealed envelopes to the under 
ace not later than Noon on SATURDAY, 9th July, 
The Council does not 
lowest or any Tender 


bona-fide Tender not 


bind itself to accept the 
F. JOHNSTON, 


Town Clerk 


Town Hall, 
Middleton, 
Near Manchester 
June, 1960. 
BOROUGH OF o.<. Cbd 
The ECCLES CORPORATION invite TENDERS for 
the BUILDING of the FOLLOWING 
(1) 40 Houses on the New Hall Farm Site 


(2) 4 Houses at Scott Avenue. 


Plans may be seen at, and necessary documents 
obtained from, the Borough Enaineer and Surveyor's 
Office, Town Hall Annexe, Irwell Place, Eccles, on 


payment of a deposit of £3 3s. for each scheme, which 
will be refunded on receipt of a tona-fide Tender 
Tenders, enclosed in the official envelooes provided, 


must reach the undersigned not later than 10 a.m. 
on MONDAY, the 11th July, 1960. The envelopes 
must not bear any name or mark indicatina or 


identifying the sender 
The Corooration do not bind themselves to accept 
the lowest or any Tender, and the acceptance of a 
Tender will be subject to the avoroval of the Min‘stry 
of Housing and Local Government. 
NORMAN MITCHELL 


Town Hall, Town Clerk 
Eccles. 
13th June, 1960. 
CARSHALTON URBAN DISTRICT 
COUNCIL 


ROADWORKS—WRYTHE LANE 


TENDERS are invited for the ABOVE WORK, 
comprising the RECONSTRUCTION of aporox. 684 
sq. yd. of CONCRETE CARRIAGEWAY with Subsoil 
Drainage; RE-LAYING approx. 87?0vd. KERB and 
SURFACING, 3,420 so. vd. CARRIAGEWAY and 
2,514 sa. vd. FOOTWAY in TWO COURSE BITU 
MINOUS MACADAM, and ancillary work. 

Svecification, Bill of Quantities and Form of Tender 
may be obtained from the Engineer and Surveyor, Stone 
Court, The Grove, Carshalton. 

No Tender will be accepted unless in a plain sealed 
envelope addressed to the Chairman of the Council 
at these Offices and delivered not later than Noon 
on MONDAY, 27th June, 1960. 

The envelope must be endorsed 
works—Wrythe Lane,"’ but must not bear any name 
or mark indicating the sender. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Cc. H. DURRANT, 


Clerk of the Council 


* Tender for Road 


District Council Offices, 
The Grove, 
Carshalton. 
BRIERLEY HILL URBAN _ DISTRICT 
COUNCIL. 


CONCRETE SLAB PAVING 


TENDFRS are invited for the REPAIR of 
FOOTPATHS on certain of the Council's PRE-WAR 
HOUSING ESTATES. and persons or firms wishina 
to tender are asked to submit their names to |. R. 
MOORE, A.R.1.B.A., Architect and Housina Director, 
Civic Buildings, Brierley Hill, for a copy of the 
Specification and Forms of Tender. 

Approx. area of footpaths to be laid will be qiven, 
and this work will be subject to measurement during 
and on completion. 

Materials and Labour will be on a Fixed-price Basis. 

Each avolication must be accompanied by a cheque 
for Two Guineas, made pavable to Brierley Hill Urban 
District Council, which will be returned on receipt of 
a bona-fide Tender. 

Sealed Tenders must be submitted in a_ special 
envelope provided by the Council, and must reach 
+ inmctaaes not later than TUESDAY, 28th June 


HOUSF 


HERBERT HEX, 
Clerk of the Council 





June 16 1969 













CONTRACTS 
FLINTSHIRE COUNTY 


COUNCIL, 
ROAD MATERIALS. 
invited for SUPPLYING and DELivep. 


SUPPLY OF 


TENDERS 
ING to various depots 
ROCK SALT, Grade 4, for snow clearing. 

Forms of Tender, obtainable from the County 
Surveyor, County Buildings, Mold, must be returned 
to me, in the envelope provided, on or before 


4th JULY, 1960. 
W. HUGH JONES, 
Clerk of the County Councij, 


COUNCIL OF DURHAM, 


TENDERS invited for SUPPLY of PROJECTION 
EQUIPMENT to DURHAM TECHNICAL COLLEGE 
Forms of Tender, returnable by 8th JULY, 1969) 


approx. 1,000 tons totaj 


COUNTY 


and details from undersigned. 
G. H. METCALFE, 
Director of Education, 
Shire Hall, 
Durham. 
7th June, 1960. 


BOROUGH OF BROMLEY. 
MAGPIE HALL LANE GOLF COURSE. 
RECREATION GROUND, TENNIS COURTS AND 


CAR P 
TENDERS are invited for the ABOVE Work 
comprising the LEVELLING, UNDERDRAINING, 


CULTIVATING and SEEDING of approx. 7 Acres: 
the CONSTRUCTION of THREE TENNIS Courts: 
MAKING-UP CAR PARK_ AREA (approx. 2,006 
sq. yd.), and the ERECTION of CHAIN LINK 
BOUNDARY FENCE, and ancillary works. 


Drawings and Conditions of Contract may be 
inspected at the Office of the Borough Engineer, 
Municipal Buildings, Bromley. 


Contractors wishing to tender should apply to the 
Borough Engineer for the Spefification, Bills of 
Quantities and Form of Tender, which should be 
returned in the envelope provided, to the undersigned 
not later than MONDAY, 4th July, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

LIONEL KAYE, 


Town Clerk, 
Municipal Bui'dings, 
Bromley, Kent. ascent ae 
COUNTY BOROUGH OF _ BRIGHTON. 
MOULSECOOMB ALLOTMENTS SITE. 


ROAD AND SEWER WORKS. 


TENDERS are invited for the CONSTRUCTION of 
ROADS and SEWERS at MOULSECOOMB ALLOT. 





MENTS SITE, Brighton. 
The work includes the construction of:— 
Approx. 5,000 sq. yd. of Carriageway in Dry 
Lean Concrete 
Approx. 2,000 lin. yd. of Kerbing, Paving, etc. 
Approx. 1,200 lin. yd. of Gin. S.G. Sewer. 


The Bill of Quantities and contract documents may 
be obtained, and the General Conditions of Contract 
and Drawings inspected at, the Office of D. J. HOWE, 
Borough Surveyor, 26-30 King's Road, Brighton. 

Tenders, with fully priced Bill of Quantities and 
other documents, must be returned in the envelope 
provided, not bearing any name or mark indicating 
the sender, not later than TUESDAY, 21st June, 1960. 


The Council does not bind itself to accept the 
lowest or any Tender 
Ww. oO. DODD, 
Town Clerk. 
Town Hall, 
Brighton. 


METROPOLITAN BOROUGH OF 
ISLINGTON. 
The COUNCIL propose to_ invite TENDERS for 
RECONDITIONING existing BRICKWORK _ SEWERS 
with a thin high-strength REINFORCED CONCRETE 
LINING, and are preparing a list of selected con- 
tractors who will be invited to tender. Contractors 
who have had experience of this class of work and 
who wish to be included on the list should make 
application within ten days from this date on forms 
to be obtained from the BOROUGH ENGINEER, Town 
Hall, Upper Street, Islington, N.1 


BOROUGH OF _ EAST 
WEST HILL ESTATE 


ERECTION OF 48 DWELLINGS 


The COUNCIL invite TENDERS for the ERECTION 
and COMPLETION of EIGHT PAIRS of PERMANENT 
DWELLINGS, Four Blocks of Four Houses each and 
Eight Blocks of Two Flats each, the Contract including 


RETFORD. 





Paths, Drainage, etc., but excluding Roadworks and 
Sewers. : 

Contractors wishing to tender should make applica- 
tion to the Town Clerk, Municipal Offices, East 


Retford, Notts., forwarding a deposit of £2 2s., which 
will be returned on receipt of a tona-fide Tender 
together with a!l documents issued. Cheques should 
be made payable to the East Retford Corporation. 
Forms of Tender, Conditions of Contract, Drawings, 
Specifications and Bills of Quantities will then be 
issued by the Council's Architects, MESSRS. MYLES- 


WHITE AND ASSOCIATES, White Hart Chambers, 
Mansfield. sade 
Replies to this advertisement must be deliver 


to the undersigned not later than 12 Noon on the 
24th JUNE, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. The acceptance of the Tender 
is subject to the approval of the Ministry of Housing 


t. 
and Local Governmen x. D. MANNA. 
Town Clerk. 
Municipal Offices, 
East Ret ord, 
Notts. 
eis OF MANCHESTER 
PRIVATE STREET WORKS. 


invited for the PAVING and 
COMPLETING of UPPER PARK ROAD, VicToRié 
PARK, approx. 2,000 sq. yd. of Bitumen Maca - 
Carriageway, 1,850 sq. yd. of Asphalt Sand Carpe 
Footraths, and all ancillary works. ULY 

Tender documents, returnable by the 4th al 
1960, from the CITY SURVEYOR, Town Hal 
Manchester, 2. 


MANCHESTER CORPORATION. 
WATERWORKS. 


TENDERS invited for, approx. 8,000 tons WASHED 
CONCRETE AGGREGA ; 

Tender Forms, etc. (returnable by 4th JULY), felt 
the SECRETARY, Waterworks Department, Town 
Manchester 2 


TENDERS are 
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CONTRACTS 


METROPOLITAN BOROUGH OF STOKE 
NEWINGTON. 


REPAVING FOOTWAYS. 


FIXED-PRICE TENDERS are invited for TAKING 
up existing FOOTWAY SURFACING of all types, 
RE-LAYING SOUND PAVING SLABS, SUPPLYING 
nd LAYING NEW and RE-LAYING and DRESSING 
aRANITE KERB. Fifteen streets are involved—total 
area of Footway is approx. 9,000 sa. yd. 

Documents are obtainable from the Borough 
Engineer and Surveyor. : 

Tenders must reach the undersigned not later than 
12 Noon on MONDAY, 11th July, 1960. 

The Council do not bind themselves to accept the 


ny Tender. 
lowest OF SRY A. J. HAZAEL, 
Town Clerk. 
Hall, 
TO ag Newington Church Street, 
London, N.16. 


BOROUGH “OF ERIT #. 


REGRADING AND RESURFACING OF 
CARRIAGEWAYS—BROOK STREET CEMETERY. 


TENDERS are invited for the REGRADING, SUPPLY 
and LAYING, by Barber-Greene or other Power-driven 
Spreader, of approx. 4,000 super. yd., 1t2in. thick 
of '2in. GRADED TARMACADAM, in accordance 
with 6.$.802, blinded with Fine Cold Asphalt, in 
accordance with B.S.1690, on existing Gin. thick 
Consolidated Hardcore Road Surfaced with 2in. thick 
Waterbound Flint and Hoggin. E 

Tender documents may te obtained from, and 
Conditions of Contract may be inspected at, the Office 
of the Borough Engineer and Surveyor, Town Hall, 
Erith, on payment of a deposit of £2 2s., which will 
be refunded on receipt of a bona-fide Tender which is 
not subsequently withdrawn. . 

Tenders must be on the form provided, enclosed 
in a sealed envelope, endorsed ‘‘ Tender for Regrading 
and Resurfacing of Carriageways, Brook Street 
Cemetery,” and should be delivered to the unders'gned 
not later than 12 Noon on FRIDAY, 24th June, 1960. 

The contractor must be prepared to enter into a 
formal contract and bond with two sureties for the 
due performance of the Contract. 

The Counci! do not bind themselves to accept the 


any Tender. 
lowest or j. A. CROMPTON, 
Town Clerk 
Town Hall, 
Erith, Kent 


BOROUGH OF WEMBLEY. 
LAYOUT OF GROUNDS— 
ALPERTON S.M. SCHOOL. 


TENDERS, which must be received not later than 
Noon on MONDAY, 4th July, 1960, are invited for 
the ABOVE WORK, which comprises the Cultivation 
of two acres and Construction of Sports Facilities. 

Form of Tender, Bill of Quantities and Specification 
may be obtained from the BOROUGH ENGINEER 
AND SURVEYOR, Town Halil, Wembley, at whose 
Office Conditions of Contract and Drawings may be 
inspected. 


BO ROUGH OF WEMBLEY. 
SECTIONAL CONCRETE GARAGE 


TENDERS, which must be received not later than 
Noon on the 30th JUNE, 1960, are invited for the 
ABOVE WORK, which comprises the Provision and 
Erection of a Double Sectional Garage at the Civil 
Defence H.Q., Cariton Avenue East. 

Form of Tender and Specification may be obtained 
from the BOROUGH ENGINEER AND SURVEYOR 
Town Hall, Wembley, at whose Office Conditions of 
Contract and Drawings may be inspected. 


WORSLEY URBAN DISTRICT COUNCIL. 
SUPPLY OF LITTER’ BINS. 


The Council invite TENDERS for the SUPPLY and 
DELIVERY of LITTER BINS to the TOWN'S YARD, 
WALKDEN. 

Full details of (a) bins complete with straps 
suitable for attachment to street lamps; and (b) free 
Standing bins for pavement use-are to be forwarded 
to me, the undersigned, in plain sealed envelopes, 
endorsed “Tenders for Litter Bins,’’ not later than 
2nd JULY, 1960. 

Quotations should show any discount offered for 
quantity. 

The Council do not bind themselves to accept the 


lowest or any Tender 
ROBERT E. HUBAND, 
Clerk of the Council 
Town Hall, 
Walkden. 


WORSLEY URBAN DISTRICT COUNCIL 
HIGHWAYS ACT, 1959 


MAKING-UP OF 
CROSSFIELD DRIVE (PART) 
BARNSIDE AVENUE (PART) 
KEMPNOUGH HALL ROAD (PART) 
GRANVILLE STREET (PART). 


TENDERS are invited for the MAKING-UP of the 
ABOVE PRIVATE STREETS. 

Tender documents can be obtained from, and Plan 
of Works inspected at the Office of the Engineer and 
Surveyor, Town Hall, Walkden, on payment of a 
deposit of £2 2s. (if by cheque payable to Worsley 
Urban District Council), which will be returned on 
receipt of a bona-fide Tender, not subsequently 
withdrawn. 

Completed tender documents are to be returned 
to the undersigned, in plain sealed envelopes, endorsed 
Tender for Private Street Works,” not later than 
2nd JULY, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
ROBERT E. HUBAND, 
Clerk of the Council 


Town Hall, 
Walkden. 
KINGSwoop URBAN DISTRICT 
COUNCIL. 


HOUSING DEVELOPMENT 
CONTRACT NO. 47. 


Contractors interested in TENDERING for THIS 
CONTRACT comprising 42 Houses and Flats, at 
POUND ROAD, Kingswood, are invited to submit 
their names to me by 18th JUNE, 1960. Contractors 
Selected from the list of applicants will be invited 


to tender. 
1. H. DEARNLEY 
; Clerk of the Council 
Council Offices, 
Kingswood, Bristol. 


THE CONTRACT JOURNAL 


CONTRACTS 
BOROUGH OF EVESHAM. 


PROPOSED 4IN. DIA. WATER MAIN AT 
SCHOOL ROAD, HAMPTON, EVESHAM. 


TENDERS are invited for the ABOVE WORKS, 
comprising the LAYING of approx. 190 lin. yd. of 
4in. dia. CLASS ‘‘C'’ ASBESTOS-CEMENT PIPES, 
VALVES, and ancillary Fittings. 

Drawings may be inspected at the Office of the 
Borough Surveyor and Water Engineer, 106 High 
Street, Evesham, from whom Forms of Tender, Speci- 
fication and Bills of Quantities may be obtained on 
Payment of a deposit of Two Guineas, returnable on 
receipt of a bona-fide Tender. 

Tenders, in_ plain sealed envelopes endorsed 
** Schoo! Road Water Main,"’ should be delivered to 
the undersigned not later than Noon, THURSDAY, 
30th June, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender 

N. F. DAVIES, 


Town Clerk. 
Town Clerk's Office, 
Evesham. 
8th June, 1960. 


BOROUGH OF EVESHAM. 
DURCOTT RELIEF SEWER. 


TENDERS are invited for the ABOVE WORK, com- 
prising EXCAVATION FOR and LAYING OF approx. 
400 lin. yd. of Sin. dia. SALT-GLAZED STONEWARE 
SEWER, together with Manholes and ancillary works. 

Form of Tender, Specification and Bills of Quantities 
may be oStained from the Borough Surveyor and 
Water Engineer, 106 High Street, Evesham, on pay- 
ment of a deposit of £2 2s., which will be refunded 
on receipt of a bona-fide Tender. 

Drawings and Conditions of Contract may _ be 
inspected at the above office during normal working 
hours. 

Tenders, in plain sealed envelopes endorsed 
“ Durcott Relief Sewer,"’ should reach the undersigned 
not later than Noon on THURSDAY, 30th June, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

N. F. DAVIES, 


Town Clerk. 
Town Clerk's Office, 
Evesham. 
8th June, 1960. 


BOROUGH OF FAVERSHAM. 
BRENTS REDEVELOPMENT—ROADS AND SEWERS. 


TENDERS are invited for WORKS at the ABOVE 
SITE of approx. 1,475 super. yd. of _ 6in. 
REINFORCED CONCRETE CARRIAGEWAY, 110yd. 
6in. SURFACE WATER SEWER, and appurtenant 
works. 

Form of Tender, Specification, Bills of Quantities 
and further details may be obtained from the Borough 
Surveyor, Municipal Offices, Faversham, on payment 
of Two Guineas, which will be refunded on receipt 
of a bona-fide Tender. 

Tenders to be received by Noon on 11th JULY, 


1960. 
F. G. BISHOP, 
Town Clerk. 
Municipal Offices, 
Faversham, Kent 
3rd June, 1960. 


BOROUGH OF GILLINGHAM. 


ERECTION OF 15 GARAGES, BARON CLOSE. 


TENDERS are invited for the ERECTION of 15 
LOCK-UP GARAGES at Baron Close, Gillingham. 

Persons desirous of tendering may obtain copies 
of Specification and Form of Tender, and may inspect 
the Drawings and Conditions of Contract at the 
Borough Engineer's Department during usual office 
hours on and after the 20th JUNE, 1960. 

Applications should be accompanied by a cheque 
for Two Guineas (£2 2s.), made payable to Gillingham 
Corporation. This sum will be refunded on the receipt 
of a bona-fide Tender not subsequently withdrawn 
and on the return of all the documents issued. 

Tenders to be returned in sealed envelope supplied, 
and endorsed ‘ Fifteen Garages—Baron Close,’ must 
be delivered to the undersigned by not later than 
First Post on 1st JULY, 1960. 

FRANK HILL, 
Town Clerk. 
Municipal Buildings, 
Gillingham, Kent. 
10th June, 1960. 


Crry oF S.4 45 Oke 


PROPOSED CARETAKER’S HOUSE AT 
ST. ALBERT R.C. SECONDARY MODERN SCHOOL, 
BRITANNIA STREET, SALFORD, 6. 


FIRM-PRICE TENDERS are invited for the PRO- 
POSED CARETAKER'S HOUSE at St. Albert R.C. 
Secondary Modern School, Britannia Street, Salford, 6. 

Conditions of Contract and Drawings may te 
inspected at, and Bill of Quantities and Form of 
Firm-price Tender obtained from, the City Engineer 
and Surveyor’s Department, Town Hall, Salford, 3, 
on payment of a deposit of £2 2s., which will be 
returned on submission of a bona-fide Firm-price 
Tender not subsequently withdrawn. — 

Firm-price Tenders, on the prescribed form, sealed 
in the envelope provided and bearing no other mark 
or identification, must be forwarded to the undersigneo 
so as to be received not later than 10 a.m. on 
TUESDAY, 12th July, 1960. : 

The Council does not bind itself to accept the 
lowest or any Firm-price Tender. 


R. RIBBLESDALE THORNTON 
Town Clerk. 


[LEEDS REGIONAL HOSPITAL BOARD. 


TO ENGINEERING CONTRACTORS. 


FIXED-PRICE TENDERS are invited for CARRYING 
OUT SUPPLY and INSTALLATION of _ L.P.H.W. 
BOILERS and PIPING INSTALLATIONS at BOOTHAM 
PARK HOSPITAL, York. ; 

Applications for Form of Tender and Specification 
and Drawings, accompanied by a deposit of £2 2s. 
(which will be refunded on receipt of a bona-fide 
Tender and other Contract documents), must be made 
to the Architect to the Board at the undermentioned 
address not later than 12 Noon on WEDNESDAY, 
22nd June, 1960. Cheaues should be made payable 
to the Leeds Regional Hospital Board and crossed. 

A copy of the Drawings, Conditions of Tender and 
Conditions of Contract may_be inspected at the Office 
of the Architect to the Board. 7 

Sealed Tenders, in the endorsed envelope provided, 
must be delivered to the undersigned not later than 
12 Noon on WEDNESDAY, 27th July, 1960. 

The Board does not bind Itself to accept the lowest 


or any Tender. 
WM. A. SHEE, 
Secretary to the Board. 
Park Parade, 
Harrogate, Yorks 


SUPPLEMENT 1353 
CONTRACTS 
BRECONSHIRE COUNTY COUNCIL. 


ERECTION OF NEW COUNCIL CHAMBER—BRECON. 


TENDERS are _ invited for SUB-CONTRACTS in 
respect of the ABOVE PROJECT, as detailed below:— 
(1) Terrazzo Paving. 
(2) Marble Paving, Wall Lining and Slate 
Surround. 
(3) Slating. 
(4) Hardwood Flooring. 
(S) Doors. 
(6) Specialist Joinery. 
(7) Curtains and Carpets. 
(8) Staircase and Balcony Balustrades. 
(9) Suspended Plaster Ceilings, Acoustic Wall 
Plastering and Fibrous Plaster Cornices. 
10) Copper Roofing. 
11) Heating Installation, Hot and Cold Supplies 
1 
1 





an 
- 


and Ventilation. 
(12) Electrical Installation. 

(13) Structural Steelwork. 

(14) Curtain Walling and Glazing. 

Tendering particulars can be obtained from Mr. T. 
JESTYN WILLIAMS, L.R.I.B.A., County Architect, 
Rhyd Offices, Brecon, application for which must be 
made not later than 30th JUNE, 1960. 





Cc. M. S. WELLS, 
County Hall Clerk of the County Council. 
___ Brecon. 2 
BRECONSHIRE COUNTY COUNCIL. 





GWERNYFED SECONDARY MODERN SCHOOL— 
PROPOSED DINING/ASSEMBLY HALL. 


Ee ERDERS , ore lavtend for AAT ATIONS and 
Oo existing and COLD WATER 
SERVICES at the ABOVE. ws 

Tendering particulars can be obtained from Mr. T. 
JESTYN WILLIAMS, L.R.I.B.A., County Architect. 
Rhyd Offices, Brecon, application for which must be 
made not later than 30th JUNE, 1960. 


Cc. _ M. S. WELLS, 


“Clerk of the County Council. 
County Hall, . 
Brecon. 


CITY AND COUNTY OF NEWCASTLE 
UPON TYNE. 


The HOUSING COMMITTEE of the Corporation are 
prepared to receive TENDERS for the ERECTION of 
tight eee as = — ee Blocks, and 

in One Block, in the SHIELDFIELD 
REDEVELOPMENT AREA. 

Bills of Quantities and Form of Tender may be 
obtained on application, in writing, to the City 
Architect, 18 Cloth Market, Newcastle upon Tyne, 1, 
where Plans and Conditions of Contract may be seen. 

Sealed Tenders must reach the City Architect not 
later_than 10 a.m. on TUESDAY, Sth July, 1960. 
No Tender will be received except in the official 
envelope, which must not bear any name or mark 
indicating the sender. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

JOHN ATKINSON, 


Town Clerk. 





Town Hall, 
Newcastle upon Tyne, 1. 
__3rd_ june, 1960. 


CITY OF GLOUCESTER. 
REDEVELOPMENT OF OLD CATTLE MARKET. 


TENDERS are invited for ROAD AND SEWER 
WORKS associated with the ABOVE. 

The works include the Construction of a Section 
of Inner Ring Road (2,800 sq. yd. Reinforced Concrete 
Dual Carriageway), 9in./42in. Surface Water Sewers, 
Rekerbing and Repaving of Existing Roads, Formation 
of ‘Bus Station and Car Park areas. 

Form of Tender, Conditions of Contract, Specification 
and Bill of Quantities may be obtained from the 
City Engineer and Surveyor, 21 Eastgate Street, 
Gloucester, on receipt of a deposit of Two Guineas, 
which will be returned on receipt of a bona-fide Tender 
not subsequently withdrawn. 

The Tender, enclosed in a plain sealed envelope 
endorsed ‘“‘ Tender Redevelopment of Old Cattle 
Market Site," is to be delivered to the undersigned 
not later than 12 Noon on 6th JULY, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

Note.—A Contract for the "Bus Station, consisting 
of a Concourse Roof and Terminal Buildings, will be 
advertised shortly and both Contracts will run 


concurrently. 
A. G. W. BOGGON, 
Town Clerk. 





Guildhall, 
_Gloucester. 


PENGE URBAN DISTRICT COUNCIL. 
DEMOLITION WORKS. 


TENDERS are invited from registered demolition 
contractors for the DEMOLITION of FOUR DWELLING 
HOUSES of Four-storey type. 

Contract documents may be obtained from the 
Office of the Engineer and Surveyor, Town Hall, 
Anerley Road, S.E.20, on payment of a deposit of £2, 
returnable on receipt of a bona-fide Tender which 
is to be returned to tne undersigned not later than 
Noon on MONDAY, the 27th tune, 1960, in an 
envelope endorsed ‘‘ Selby Road Tender." 


PERCY J. BUNTING, 
Clerk of the Council. 








Town Hall, 
Anerley Road, S.E.20. 
3rd june, 1960. 


MARKET DRAYTON WATER COMPANY. 
WATER SUPPLY IMPROVEMENTS. 
CONTRACT NO. 2—LAYING OF WATER MAINS. 


Contractors with adequate experience in mainiaying 
are invited to TENDER, on a Fixed-price Basis, for 
the LAYING of approx. 2,100yd. of SPUN- ana 
CAST-IRON WATER MAINS, mostly Gin. dia., in the 
PARISH of TYRLEY, Staffordshire, and in MARKET 
DRAYTON, Shropshire. 

Drawings may be _ seen at the Offices of the 
Engineers, MESSRS. PICK, EVERARD, KEAY AND 
GIMSON, 6 Millstone Lane, Leicester, from whom 
Specification and Bill of Quantities may be obtained 
on payment of a deposit of Two Guineas, which will 
be re‘unded on receipt of a bona-fide Tender and 
the return of the Tender documents. ‘ 

Tenders, on the form supplied, are to be delivered 
to the Engineers, in the envelope provided, by Noon 
on_THURSDAY, 7th July, 1960. 

The Company do not bind themselves to accept the 
lowest or any Tender. 

JOHN B. DAVIES, 


Secretary. 
St. Mary's Street, 
Market Drayton, 
Shropshire. 











SUPPLEMENT 


CONTRACTS 
BOROUGH OF HEMEL HEMPSTEAD. 


PRIVATE STREET WORKS—OLIVER ROAD AND 
HOBBS HILL ROAD. 


The CORPORATION invite TENDERS for the 
MAKING-UP to Adoption Standard of OLIVER ROAD 
and HOBBS HILL ROAD, Hemel Hempstead. 

The works will comprise: Reconstruction of 400 
sq. yd. of Carriageway; Construction of 2,800 sq. yd 
Bituminous Macadam Footpath; various ancillary works. 

The Specification and Form of Tender may be 
obtained from A. H. TURNER, A.M.1I.C.E., Borough 
Engineer, High Street, Hemel Hempstead, at whose 
Office the General Conditions of Contract and the 
Drawings may be inspected during normal office hours. 

Tenders, in sealed envelopes endorsed ‘* Private 
Street Works,"’ but bearing no name or identification 
of the sender, should be delivered to me not later 
than Noon on MONDAY, 18th July, 1960. 


c. W. G. T._KIRK 
Town Clerk. 
Town Hall, 
Heme! Hempstead. 
7th June, 1960. 


BOROUGH OF KEIGHLEY. 
DALESIDE ROAD AND NEWLYN ROAD. 
PRIVATE STREET WORKS. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREETS with CONCRETE CARRIAGEWAYS 
and FLAGGED FOOTWAYS, etc. 

Drawings and General Conditions of Contract may 
be seen at the Borough Engineer's Office, College 
Street, Keighley, during normal office hours. 
Specifications and Bills of Quantities, which must be 
returned fully priced with the Form of Tender, will 


be forwarded upon application to the Borough 
Engineer. 

Sealed Tenders, on the official forms and in the 
envelopes provided for the purpose, endorsed 


“Private Street Works,’" must be delivered to the 
undersigned not later than 10 a.m. on THURSDAY, 


30th June, 1960. 
H. W. SMITH, 


Town Clerk. 
Town Hall, 
Keighley. 


PRESCOT URBAN DISTRICT COUNCIL. 
HIGHWAYS ACT, 1959. 
PRIVATE STREET WORKS. 


TENDERS are invited for the MAKING-UP of the 
UNDERMENTIONED ROADWAYS:— 

(1) Knowsley Park Lane, length 1,445ft. 
(2) Stanley Crescent, length 474ft. 

(3) Chorley Road, length 407ft. 

(4) Westbrook Avenue, length 370ft. 

Drawings and Conditions of Contract may be 
inspected and Bills of Quantities, Specifications and 
Form of Tender may be obtained from Messrs. 
GORNALL, KELLY AND PARTNERS, of 155 The 
Albany, Old Hall Street, Liverpool, 3, on payment 
of Two Guineas in respect of each roadway, which 
will be returned on receipt ot a bona-fide Tender. 

Contractors should state whether documents are 
required for all or any particular contract, and may 
so _ tender. 

Tenders, in a_ plain sealed envelope, must be 
delivered to the Clerk of the Council, Council Offices, 
Prescot, Lancs., not later than FRIDAY, the 1st July, 
1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. LAMBERT, 


Clerk of the Council. 
Council Offices, 
Prescot, 
Lancashire. 
10th June, 1960 


NORTH COTSWOLD RURAL DISTRICT 
COUNCIL. 


ERECTION OF DWELLINGS. 


The North Cotswold Rural District Council invites 
FIXED-PRICE TENDERS for the ERECTION of the 


FOLLOWING:— 
CONTRACT No. 1.—14 Houses and 12 Old 
People's Bungalows at Bourton-on-the- 

Water. 
CONTRACT No. 2.—13 Houses at Moreton-in- 

Marsh. 


Applications for Bills of Quantities, Conditions of 
Contract and Tender Forms should be made to the 
undersigned not later than 25th JUNE, 1960. 

Applications should be accompanied by a deposit 
of Two Guineas, which will be returned upon receipt 
of a hbona-fide Tender, not withdrawn. 

Plans can be inspected at the Council Offices or at 
the Offices of the Council's Consulting Architect, 
Mr. Thomas Rayson, F.R.1.B.A., 29 Beaumont Street, 
Oxford. 

Tenders are to be delivered to the undersigned in 
plain sealed envelopes, marked ‘‘Tender for Dwell- 
ings."’ Applicants will be notified of the latest date 
for the submission of Tenders at the same time as 
they receive the Bills of Quantities, etc. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. NETTLETON, 


Clerk of the Council. 
Council Offices, 
Moreton-in-Marsh, Glos. 
8th June, 1960. 


HAMBLEDON 


DISTRICT 
COUNCIL. 


ALTERATIONS AND ADDITIONS AT 
FRENSHAM SEWAGE DISPOSAL WORKS. 


TENDERS are invited for the CONSTRUCTION of 
a HORIZONTAL FLOW SETTLING TANK in MASS 
CONCRETE; the REPLACEMENT of 149 cu. yd. of 
MEDIA in a FILTER BED, together with ancillary 
works. 

Contractors should be experienced In the 
construction of works of this nature. 

Drawings and General Conditions of Contract may 
te inspected, and Specification, Bills of Quantities 
and Form of Tender obtained from the Engineer and 
Surveyor, Council Offices, Bury Fields, Guildford, on 
payment of a deposit of £2 2s., which will be refunded 
on receipt of a bona-fide Tender. Checues should be 
made payable to the Hambledon Rural District Council 
and crossed Lloyds Bank Limited. 

Tenders, in the endorsed envelopes provided, must 
be delivered to the undersigned not tater than 12 
Noon on MONDAY, the 11th tuly, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 


ROBIN }. GARLAND. ' 
Council Offices, Clerk to the Council. 


Bury Fields, 
Guildford, Surrey 
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CONTRACTS 


FKAST SUFFOLK COUNTY 


TENDERS are invited for the SUPPLY of 
FURNITURE for BRADWELL NEW _ PRIMARY 
SCHOOL; EXTENSIONS to FELIXSTOWE FERRY 
and FROSTENDEN PRIMARY _ SCHOOLS; and 
MISCELLANEOUS FURNITURE required at various 
other schools. 

Schedules, Specifications and Tender Forms obtain- 
able from the Chief Education Officer, Education Office, 
Rope Walk, Ipswich. 

Completed Tenders to be received by the CLERK 
OF THE COUNCIL, County Hall, Ipswich, not tater 
than First Post on 27th JUNE, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


COUNCIL. 


DURHAM COUNTY COUNCIL. 
ASPHALT SURFACING. 
FIXED-PRICE TENDERS are invited for the 


SUPPLY and LAYING of approx. 318,000 super. yd. 
of HOT ROLLED ASPHALT. The Contract includes 
the Bedding and Laying of Reflecting Road-marking 
Studs, and other incidental works. 

Form and Conditions of Tender, Conditions of 
Contract, Specification, Schedules and Bills of Quan- 
tities may be obtained from the County Engineer 
and Surveyor, Aykley Heads, Durham. 

Tenders, in plain. sealed envelopes endorsed 
‘‘ Tender for Asphalt Surfacing,"’ are to be delivered 
to the undersigned not later than Noon on FRIDAY, 
Ist July, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. K. HOPE, 


Clerk of the County Council. 
Shire Hall, 
Durham. 


BOROUGH OF BROMLEY. 
(a) RECONSTRUCTION OF PART OF WHITE HART 


(b) PRIVATE STREET WORKS (LOWNDS AVENUE). 
(c) NEW ROAD (EXTENSION OF LOWNDS AVENUE). 


TENDERS are invited for the CONSTRUCTION of 
the ABOVE WORKS, which are to form one contract. 
The works comprise:— 

(a) The Laying of SOyd. of Granite Kerb, 
280 sq. yd. of Excavation, and Construction 
of a Hardcore and Bitumen Macadam 
Carriageway, with 130 sq. yd. of Concrete 
and Mastic Asphalt Footways. 

(b) The Laying of 230yd. of Artificial Granite- 
faced Concrete Kerb, 980 sq. yd. of 
Excavation, and the Construction of a 
Hardcore Carriageway surfaced with Bitu- 
men Macadam, and the Formation of Foot- 
ways in Concrete surfaced with Mastic 
Asphalt, 490 sq. yd. in area. 

(c) The Taking-up of 100yd. of existing 6in. 
dia. Surface Water Sewer and the Laying 
of 200yd. of Qin. Stoneware Pipe Sewer, 
SOO cu. yd. of Bulk Excavation, Demolition 
of large House, Laying of 120yd. AS. 
Granite-faced Kerb, Construction of 440 
sq. yd. of Hardcore Carriageway surfaced 
with Bitumen Macadam, Construction of 
217 sq. yd. of Concrete Footways surfaced 
with Mastic Asphalt, and the Construction 
of Retaining and Screen Walls in Brickwork, 
together with ancillary works. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Borough Engineer, 
Municipal Buildings, Bromiey. 

Contractors wishing to tender should apply to the 
Borough Engineer for the Specification, Bills of Quan- 
tities and Form of Tender, which must be returned, 
in the envelope provided, to the undersigned not later 
than the 2nd JULY, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

LIONEL KAYE, 


Town Clerk. 
Municipal Buildings, 
Bromley, Kent. 
3rd June, 1960. 


CLEVEDON URBAN DISTRICT COUNCIL. 
SURFACE DRESSING OF CARRIAGEWAYS, 1960/61. 


TENDERS are invited for the SURFACE DRESSING 
of CARRIAGEWAYS in the Urban District with HOT 
TAR and SLAG CHIPPINGS of an area of approx. 
60,000 sq. yd. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Engineer and Surveyor, 
The Council House, Clevedon. 

Tenders are to be submitted to the undersigned by 
12_Midday, WEDNESDAY, 29th June, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

H. B. HANSON, 


Clerk of the Council. 
The Council House, 


Clevedon. 
RYEDALE JOINT WATER 


WATERWORKS EXTENSIONS 


BOARD. 
(N.R. YORKS.) 


The above-mentioned Board is prepared to receive 
SEPARATE TENDERS for the FOLLOWING CON- 
TRACTS:— 

CONTRACT No. 1.—Laying only of 4,225 lin. 
yd. of Pilot Cable by mole plough or other 
means from Steeple Chase, Gilling East, to 
the Board's Reservoir at Yearsley. 

CONTRACT No. 2.—Construction of 6,600 lin. 
yd. of 10in. dia. and 6,000 lin. yd. of Qin. 
dia. C.1. Water Main between the Yearsley 
Reservoir and Thormanby, together with 
ancillary works. 

CONTRACT No. 3.—Construction of a Pumping 
Station (Building Works only) and a Con- 
crete 50,000 gallons Break Pressure Tank, 
together with C.!. Mains to couple the 
works up to the existing 12in. dia. main 
at Gilling East. 

Specifications, Bills of Quantities and Forms of 
Tender may be obtained from the undersigned on 
deposit of a cheque for £2 2s. per contract, on and 
after the date of publication of this notice, and 
further information can be obtained from the Con- 
sulting Engineer, D. H. MOORE, 8B.Sc., M.!Inst.C.E., 
12 Valley Bridge Parade, Scarborough. 

A separate Tender must be submitted for each 
contract. 

Tenders must reach the undersigned on or before 
30th JUNE, 1960, in plain sealed envelopes, endorsed 
with the number of the contract to which the Tender 
refers. 

Deposits will be returned in full on the receipt of 
bona-fide Tenders, not subsequently withdrawn, and 
the Board does not bind itself to accept the lowest 


or any Tender. 
G. F. ARTHUR NEWEY, 
Clerk of the Board. 
4 Old Maltongate, 
Malton, Yorks. 
4th June, 1960. 





June 16 1960 


CONTRACTS 


BEDFORDSHIRE COUNTY 


FENCING: 
B.SS7 MARSTON VILLAGE. 
c.70 CRANFIELD DEPOT. 
UC.48 DUCK END FARM, STEVINGTON. 
A.6 CLAPHAM. 


TENDERS are 
ERECTION on the ABOVE SITES of approx. the 


COUNCIL, 


invited for the PROVISION ang 


FOLLOWING: 
42S lin. yd. Concrete Post and Strained Wire 
Fencing. 
320 lin. yd. Wooden Post and Strained Wire 
Fencing. 
244 Iin. yd. Concrete Post and Chain Ling 


Fencing. 
24 lin. yd. Wooden Palisade Fencing. 

Tender documents may be obtained from the County 
Surveyor, Dents Road, Bedford, on payment of a 
deposit of £2, returnable on receipt of a bona-fide 
Tender, which must be delivered to the undersigned 
on _ or before FRIDAY, 1st July, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
GEORGE BREWIS, 
Clerk of the County Council, 
Shire Hall, 
Bedford. 
June, 1960. 


CITY OF ROCHESTER 


CONSTRUCTION OF 4 PEDESTRIAN CROSSINGS: 
COMMERCIAL ROAD (2), STROOD HIGH STREET, 
NORTH STREET. 


FIXED-PRICE TENDERS are _ invited for the 
CONSTRUCTION of FOUR PEDESTRIAN CROSSINGS 
at Commercial Road (2), Strood High Street, and 
North Street. 

The Drawings and General Conditions of Contract 
may be inspected at the City Surveyor's Department, 
66 Maidstone Road, Rochester, during normal working 
hours. The Form of Tender, General and Speciai 
Conditions of Contract, Amendments to the Ministry 
of Transport Specification for Road and Bridge Works, 
and Bill of Quantities may be obtained at the above 
address on payment of a deposit of £2 2s., which 
will be refundable on the acceptance of a bona-fide 
Tender. 

Tenders, in a_ plain sealed envelope endorsed 
‘Construction of Pedestrian Crossings—Commerciai 
Road (2), Strood High Street and North Street,” 
must be received by the undersigned not later than 
5 p.m. on FRIDAY, 8th July, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

PHILIP H. BARTLETT, 
Town Clerk. 
Guildhall, 
Rochester, Kent. 
8th June, 1960. 


CITY OF ROCHESTER 
STREET LIGHTING PROGRAMME, 1960/61. 


BUS ROUTES—STAGE 3: CONVERSION SCHEME— 
STAGE 1, AND BOUNDARY ROAD ESTATE. 


TENDERS are invited for the ERECTION of approx. 
187 CLASS *B" CONCRETE LIGHTING COLUMNS, 
together with the Supply and Fitting of all Equipment 
to these Columns, and various ancillary works in the 
above Schemes. 

The Drawings and General Conditions of Contract 
may be inspected at the Office of J. A. PEEL, 
A.M.1.C.E., M.I.Mun.E., City Surveyor, 66 Maidstone 
Road, Rochester, during normal working hours. The 
Form and Conditions of Tender, Special Conditions 
of Contract, Specification and Bill of Quantities may 
be obtained at the above address on payment of 
a deposit of £2 2s., which will be refunded on 
receipt of a bona-fide Tender. 

Tenders, in a plain sealed envelope endorsed 
‘Tender for Proposed Street Lighting Programme, 
1960/61—Bus Routes—Stage 3, Conversion Scheme 
—Stage 1, and Boundary Road Estate,’ must be 
received by the undersigned not later than Midday 
on THURSDAY, 23rd june, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

PHILIP H. BARTLETT, 
Town Clerk. 
Guildhall, 
Rochester, Kent 
8th June, 1960. 


tts OF PETERBOROUGH 


ANNUAL CARRIAGEWAY _RESURFACING 
CONTRACT, 1960/61. 


HEATING and PLANING 10,000 sq. yd., GRAVEL 
ASPHALT RESURFACING 19,000 sq. yd., and 
HOUSING ESTATE ROADS SURFACING. 

Tender documents from City Engineer, Town Hall, 
on payment of £2 deposit, returnable on receipt of 
a bona-fide Tender before Noon, 29th JUNE. 

C. PETER CLARKE, 


Town Clerk. 
ul, 
Towiay “1960. —_ a 
HAMBLEDON RURAL DISTRICT 


COUNCIL. 


SITE DEVELOPMENT WORKS AT MIDDLETON 
CLOSE, CHAPEL LANE, MILFORD. 


CONTRACT NO. 2. 


TENDERS are invited for the SECOND and FINAL 
STAGE of DEVELOPMENT WORK at the ABOVE 
SITE, comprising approx. 800 super. yd. of 2in. 
thick Gravel Asphalt Surfacing to Carriageway, Garage 
Area_and Waiting Bay; Construction of 350 super. 
vd. Footpaths with 2in. Tarpaving on 4in. Clinker 
Base within 2in. x 6in. Precast Concrete Edging: 
Preparation and Sowing of Verges, and other ancillary 
works. 

Specification, Bill of Quantities and Form of Tendet 
may be obtained from the Office of the Engineer = 
Surveyor on payment of a deposit of £2 2s., returnable 
on receipt of a bona-fide Tender and the return 
all documents. Cheques should be made payable to 
the Hambledon Rural District Council, Cros: 
‘Lloyds Bank, Ltd.,"" and sent to the Treasurer, 
Council Offices, Bury Fields, Guildford. ed 

Plans and Conditions of Contract may be inspect 
at the Office of the Engineer and Surveyor during 
normal office hours. ’ re 

Tenders, in the endorsed envelopes provided, 3 
to be delivered to the undersigned not later than 
12 Noon on MONDAY, 11th July, 1960. the 

Th Council do not bind themselves to accept 
lowest or any Tender. 

Dated this 9th day of June, 1960. 

ROBIN J. GARLAND, 
Clerk of the Council. 

Council Offices, 

Bury Fields, 
Guildford, Surrey. 
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June 16 1960 


CONTRACTS 


‘RATIVE.__COUNTY OF 
ADMINIS! LEICESTER. 





ij nd contractors with adequate facilities to 
Builders limited period, desirous of being con- 
idered for inclusion in a selected list of contractors 
siderenDER, on a Firm-price Basis, for EXTENSIONS 
’ TONARKET HARBOROUGH WELLAND _ PARK 
10 DERN SCHOOL, to submit names to COUNTY 
MOCHITECT. 123 London Road, Leicester, by 27th 


JUNE, 1960. sntities available 12th JULY, 1960. 


Bills of 12. N 
s returnable not tater than oon, 
MGNDAY, 8th August, 1960. ore 
OF UXBRIDGE. 





poRouGH 
CONTRACT NO. 450. 


SURFACE WATER DRAINAGE AT: 
PRO OST MIMAS WAY, COWLEY. 
HAREFIELD ROAD, UXBRIDGE. 
MICAWBER AVENUE, HILLINGDON. 





ugh Council invite contractors with wide 
eltee a similar work to TENDER for the 
ABOVE CONTRACT. : : . 

The works will comprise the Laying of approx. 
250 lin. yd. of 18in. and 1Sin. Concrete Tubes and 
g50 lin. yd. of 12in. and Qin. Glazed Stoneware 
Pipes, together with Manholes and ancillary works. 

Bilis of Quantities and other Contract documents 
are obtainable from HAROLD €E. G._ STRIPP, 
A.M.I.C.E., Borough Surveyor, 263 High Street, 
Uxbridge, and should be returned to the undersigned 
by 10 a.m. on THURSDAY, 7th july, 1960. 

The Council do not bind themselves to accept the 


Tender. 
lowest OF Ony —. RONALD WEST, 
Town Clerk. 
cil Offices, 
cores High Street, 
Uxbridge, Middx. 


BOROUGH OF CAMBERWELL. 


REPLACEMENT OF CALORIFIER AT 
CAMBERWELL BATHS. 


TENDERS invited for REMOVAL of existing 
CALORIFIER and redundant PIPING, and the FABRI- 
CATION, INSTALLATION and TESTING of a HOT 
WATER RECEIVER and all CONNECTIONS. Tender 
Forms obtainable from BOROUGH ENGINEER AND 
SURVEYOR, Town Hall, Camberwell, S.E.5. Closing 


date, 28th JUNE, 1960. 
CITY AND COUNTY OF NEWCASTLE 


UPON TYNE. 


The HOUSING COMMITTEE of the CORPORATION 
are prepared to receive TENDERS for the SUPPLY and 
INSTALLATION of LIGHTNING PROTECTION EQUIP- 
MENT to 13 Blocks of 15-STOREY FLATS now in 
course of erection in the City as follows:— 

(a’ Three Blocks at Church Street and Three 
Blocks at Eastfield Avenue (under one 
contract). 

(b) Six Blocks in Scotswood Road (Hawes Street) 
Area and One Block at Pottery Bank (under 
one contract). 

Drawings, Specifications and Forms of Tender may 
be obtained on application, in writing, to the City 
Architect, 18 Cloth Market, Newcastle upon Tyne, 1, 
where Conditions of Contract may_be seen. 

Sealed Tenders must reach the City Architect not 
later than 10 a.m. on TUESDAY‘, the Sth July, 1960. 
No Tender will be received except in the official 
envelopes provided, which must not bear any name 
or mark indicating the sender. The Committee do not 
bind themselves to accept the lowest or any Tender. 

JOHN ATKINSON, 
Town Clerk. 

Town Hall, 

Newcastle upon Tyne, 1 

9th June, 1960. 
WELWYN GARDEN _ CITY 
DISTRICT COUNCIL. 
HOUSING SCHEME NO. 18. 


URBAN 


The Council are proposing to prepare a list of 
contractors from whom TENDERS will be invited for 
the ERECTION of 222 HOUSES, 40 TWO-STOREY 
FLATS, and approx. 100 BRICK GARAGES in 
WELWYN GARDEN CITY. 

The matter will be deait with in accordance with 
the Code of Procedure for Selective Tendering pub- 
lished by the Joint Consultative Committee of 
Architects, Quantity Surveyors and Builders. 

Building contractors of established skill, integrity 
and responsibility, with a proved competence for 
work of this nature, are asked to apply for considera- 
tion to be placed on the list from whom Tenders 
will be invited. Applications should be made in 
writing, with full particulars, to MR. CHARLES W. 
FOX, F.R.1.B.A., at National Provincial Bank Cham- 
bers, Stonehilils, Welwyn Garden City, Herts., before 
the Sth day of JULY, 1960. 

When the list of contractors has been selected, 
the invitation to tender, with all other documents, 
will be forwarded to them. It is expected that 
Tenders will be considered early in September, 1960, 
and the work started on the 1st October, 1960. 
The Contract will not contain a Rise and Fall Clause 
for Labour or Materials, but will be subject to 
firm completion dates; a Bond will be required, and 
the acceptance of any Tender will be subject to 
approval by the Ministry of Housing and Local 
Government. 

L. J. SLOCOMBE, 


‘ Clerk of the Council. 
Council Offices, 


Welwyn Garden City, 
Herts. 
June, 1960. 


JRWELL VALLEY WATER BOARD. 
1SIN. DIA. WATER MAIN. 


‘ TENDERS are invited for the LAYING of approx. 
‘400yd. of 1Sin. dia. SPUN-IRON PIPES, together 
te ancillary work, from -HILLOCK, Whitefield, to 
LARKE’'S HILL RESERVOIR, Radcliffe. 

Ten Specifications, Bills of Quantities and Forms 
wy ender may be obtained on application to MR. R. 
L LLIE, M.I.C.E., Engineer and Manager, Parsons 
we Bury, on payment of a deposit of £2 2s., 
t ich will be returned on the receipt of a bona-fide 
ender. 

be anders. enclosed in a plain sealed envelope 
icon no name or mark to indicate the sender, 
oe endorsed Tender for Water Main,’ must be 
ae ie led to the Engineer and Manager, to arrive 
ison than 12 Noon on MONDAY, 25th July, 





The Board do not bind themselves to accept the 


lowest or any Tender. 
HAROLD PICKUP, 


“Clerk and Treasurer. 
Parsons Lane, a easure 


Bury, Lancs. 
6th june, 1960. 
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CONTRACTS 
CAMBRIDGESHIRE COUNTY COUNCIL. 
GRAVEL AND GRANITE ASPHALT. 
CONTRACT NO. 6011. 


TENDERS are invited for SUPPLYING and LAYING 
by machine approx. 2,250 tons of GRAVEL 
ASPHALT BASE COURSE and 400 tons of GRANITE 
ASPHALT WEARING COURSE on the CAMBRIDGE 
NEWMARKET TRUNK ROAD A.45 between TEVER- 
SHAM TURN and HIGH DITCH ROAD. 

Documents in respect of the work may be obtained 
from the County Surveyor, Mr. R. LACEY, M.I.C.E., 
at this address. 

Tenders, in the official envelope, must reach the 
undersigned not later than 9 a.m. on THURSDAY, 


30th June, 1960. 
CHARLES PHYTHIAN, 
Clerk of the Council. 
Shire Hall, 
Castle Hill, 
Cambridge. 


COUNTY BOROUGH OF SUNDERLAND. 


TENDERS are invited for the CONSTRUCTION of 
FOOTPATHS, THORNEY CLOSE ESTATE, comprising 
20,200 sq. yd. of 2'2in. PRECAST CONCRETE FLAGS. 
Tender documents obtainable from Borough Engineer, 
27 Fawcett Street, Sunderiand, on payment of £2 2s. 
deposit, returnable on receipt of a bona-fide Tender. 
Cheques payable to ‘‘Sunderland Corporation." Sealed 
Tenders, endorsed ‘‘Tender for Footpaths—Thorney 
Close Estate,"’ must be received at my Office, Town 
Hall, not later than 28th JUNE, 1960. 


G. S. McINTIRE, 
Town Clerk. 


BOROUGH OF WARWICK. 


EAST END CLEARANCE AREA—PHASE I. 
ERECTION OF HOUSES AND BUNGALOWS. 


TENDERS are invited for the CONSTRUCTION of 
the FOLLOWING: 

13 Single-bedroom Terraced Bungalows in Four 
Blocks. 

14 Three-bedroom Terraced Houses in Four 
Blocks. 

Approx. 340yd. of 16ft. Carriageway, Ancillary 
Drainage, Site Works, Six Garages, and 
Demolition of existing Buildings. 

Copies of the Bills of Quantities, General Condi- 
tions, and Form of Tender may be obtained from 
the Borough Engineer on payment of £2 2s. deposit, 
which will be refunded upon receipt of a bona-fide 
Tender. Drawings may be seen at the Office of the 
Borough Engineer during normal working hours. 

Tenders, in plain sealed envelopes endorsed ‘ East 
End Clearance Area—Phase |," must be delivered to 
the Borough Engineer and Surveyor, 23 Jury Street, 
Warwick, not later than First Post on the Sth JULY, 


1960. 
H. B. DOLPHIN, M.C., T.D., M.A., 
Town Clerk. 
9th June, 1960. 
BOROUGH OF WIDNES. 


CROW WOOD RECREATION GROUND— 
PORTION 2. 


TENDERS are invited from experienced specialist 
contractors for the LAYING-OUT, CULTIVATION, 
PREPARATION and SEEDING of approx. Six Acres 
of the ABOVE RECREATION GROUND, including the 
Construction of a Crown Green Bowling Green, Two 
Hard Tennis Courts with Stop Nets, a Children's 
Playground with Equipment and various Tarmacadam 
Paths, Drainage and ancillary works, and the Planting 
of Trees and Shrubs. 

Plans, Specification, Bills of Quantities and Form 
of Tender may be obtained from MR. F. A. J. 
KNIGHT, A.M.1.C.E., M.1.Mun.E., Borough Engineer 
and Surveyor, Town Hall, Widnes, on payment of a 
deposit of £2 2s., refunded on receipt of a bona-fide 
Tender. 

Tenders, enclosed in envelope provided, to be 
received not later than 12 Noon on MONDAY, 4th 
july, 1960. 

The Council does not bind itself to accept the 


lowest or any Tender. 
FRANK HOWARTH, 
Town Clerk. 
Town Hall, 
Widnes. 
Sth June, 1960. 


erty OF CANTERBURY. 


LAYING OF 12IN. SURFACE WATER SEWER IN 
NEW DOVER ROAD. 


TENDERS are invited for the LAYING of approx. 
281 lin. yd. of 12in. dia. GLAZED STONEWARE 
SURFACE WATER SEWER in NEW DOVER ROAD, 
Canterbury. 

Pians, Form of Tender, Specification and Bill of 
Quantities may be obtained on application to the 
City Engineer, Municipal Buildings, Dane John, 
Canterbury. 

Tenders, enclosed in a plain sealed envelope, en- 
dorsed ‘“‘New Dover Road Surface Water Sewer,"’ shall 
be submitted to the undersigned by not later than 
First Post on FRIDAY, 1st July, 1960. 


Jj. BOYLE, 
Town Clerk. 
Municipal Buildings, 
Dane John, 
Canterbury. 


‘THIRSK RURAL DISTRICT COUNCIL. 


C.l. WATER MAIN LAYING CONTRACT. 


The Council are prepared to receive TENDERS for 
the SUPPLY and LAYING of approx.:— 
4,500yd. lin. of 9in. dia. Class “C’ Pipes. - 
19,4S0yd. lin. of Gin. dia. Class “C'’ Pipes in 
Three Mains. 
5,465yd. lin. of 3in. dia. Class ‘‘C’’ Pipes in 
Two Mains. 

Together with Valves, Fittings and other ancillary 
works as extensions to the existing mains network 
and as trunk mains within the Rural District area. 

Plans may be inspected and Specifications, Bills of 
Quantities and Forms of Tender may be obtained 
from the Office of the undersigned upon the deposit 
of a cheque for Three Guineas, which will be returned 
in full upon the receipt of a bona-fide Tender, not 
subsequently withdrawn. 

Tenders must reach the undersigned not tater than 
First Post on Sth JULY, 1960, in a plain sealed enve- 
love cntorsed ‘“‘Main Lay:ng Tender." 

The Council-do not bind themselves to accept the 


lowest or any Tender. 
W. A. WILKINSON, 
Clerk to Thirsk R.D.C. 
Council Offices, 
Thirsk. 
9th june, 1960, 


SUPPLEMENT 1355 
CONTRACTS 
(CHESHIRE COUNTY _ COUNCIL. 


ROADS AND BRIDGES DEPARTMENT. 


TENDERS are invited for the FOLLOWING 
WORKS: 

(1) Cleaning and Painting of Brookfield Road 
Canal Bridge, Lymm. 

(2) Cleaning and Painting of Backford Canal 
Bridge, Little Stanney Canal Bridge, and 
_Hooton Bridge, in the Ellesmere Port Area. 

Tendering documents for (1) or (2), or both, may 
be obtained from the undersigned. 

Tenders must be sent in plain sealed envelopes, 
endorsed ‘ Cleaning and Painting of Bridges,’ to the 
Clerk of the County Council, County Hall, Chester, 
and_must be received by him not later than Noon 
on TUESDAY, Sth july, 1960. 

No Tender received after the time stated will be 
considered. 

The County Council do not bind themselves to 
accept the lowest or any Tender. 

Cc. G. DAY, 
County Surveyor. 





Backford Hall, 
Chester. 


COUNTY BOROUGH OF HASTINGS. 
UPPER PARK ROAD SEWER. 


FIXED-PRICE TENDERS are_ invited for the 
RECONSTRUCTION of approx. 800 lin. yd. of exist- 
ing BRICK SEWER in Upper Park Road, with Concrete 
Pipes varying in dia. from 12in. to 18in., together 
with Brick and Precast Concrete Manholes. 

Drawings may be seen at the Offices of the 
Borough Engineer, 37 Wellington Square, Hastings, 
from whom Contract documents may be obtained on 
payment of a deposit of Two Guineas, which will 
be returned on receipt of a bona-fide Tender. 

Tenders, in envelopes provided, must be received 
by the undersigned not later than 10 a.m. on 
MONDAY, 18th July, 1960. The priced Bill of 
Quantities is to be deposited with the Borough 
Engineer at the same time. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

N. P. LESTER, 


Town Clerk. 








Town Hall, 
Hastings. 


BOROUGH OF MITCHAM. 
CARRIAGEWAYS AND FOOTWAYS. 


The CORPORATION invite Separate TENDERS from 
experienced contractors for the FOLLOWING: 

(1) The Resurfacing of approx. 7,500 sq. yd. 
of Carriageways in Two Roads. 

(2) The Substitution of Slab Paving for Tar- 
paving, Kerbing Renewal, Slab Paving Re- 
laying, and incidental works to Footways. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, Town Hall, Mitcham, 
Surrey, at whose Office the General Conditions of 
Contract may be inspected. 

Tenders must be delivered to the undersigned, in 
the envelope provided, by 12 Noon on WEDNESDAY, 
29th June, 1960. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

R. H. WHITE, 


Town Clerk. 

Town Hall, 

Mitcham, Surrey. 
10th june, 1960. 
BOROUGH OF UXBRIDGE. 

TENDERS are invited from experienced firms for 
the PAINTING of LAMP STANDARDS, BEACON 
POSTS and SEWER VENT COLUMNS within the 
Borough. 

The Specification, etc., may be obtained from the 
Borough Surveyor, 263 High Street, Uxbridge, Middie- 
sex, On payment of £2 2s., returnable on receipt of 
a bona-fide Tender. 

Tenders must be returned to the undersigned, in 
a sealed envelope endorsed ‘“ Painting Contract— 
Public Lighting,” by Noon, THURSDAY, 7th July, 


1960. 
E. RONALD WEST, 
Town Clerk. 
Council Offices, 
265 High Street, 
Uxbridge, Middx. 


CITY 7 MANC 


OF MANCHESTER. 
CUL-DE-SAC OFF MILLBECK ROAD, LANGLEY. 
ROADWORKS. 


TENDERS are invited for CONSTRUCTING 480 sq. 
yd. BITUMEN MACADAM CARRIAGEWAY and all! 
ancillary works. 

Tender documents (returnable by 4th JULY, 1960) 
obtainable from the CITY SURVEYOR (Room 208), 
Town Hall, Manchester, 2. 


cits OF MANCHESTER. 

TENDERS invited for ELECTRICAL INSTALLATION 
to DAY NURSERY at DAISY BANK ROAD, VICTORIA 
PARK. Specification and Drawings from CITY ARCHI- 


TECT, P.O. Box 488, Town Hall. Tenders returnable 
by JULY 1st. 


‘TURTON URBAN DISTRICT COUNCIL. 


CHAPELTOWN ROAD, 8.6391—-WIDENING AT 
HORROBIN. 


TENDERS are invited from established and experi- 
enced contractors only for the RESURFACING and 
WIDENING of CARRIAGEWAY and FOOTWAYS on 
CHAPELTOWN ROAD (8.6391), at Horrobin, together 
with the Construction of a Mass Concrete Retaining 
Wall and a Reinforced Concrete Box Culvert. 

The General Conditions of Contract and Drawings 
may be inspected at the Office of the Council's 
Engineer and Surveyor, from whom copies of the 
Specification and. duplicate copies of the Form of 
Tender and Bills of Quantities may be obtained on 
payment of a deposit of Five Guineas, which will be 
returned on receipt of a bona-fide Tender, not 
subsequently withdrawn, together with all the 
documents. 

Tenders to be delivered to the undersigned, in a 
plain sealed envelope endorsed “ Tender for Widening 
at Horrobin,” not later than 19th JULY, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender, nor to pay any_charges in 
connection with the preparation of any, Tender, and 
any acceptance of a Tender by the Council is subject 
to the approval of the Ministry of Transport. 


H. LEWIS, 
Clerk of the Council, 





Council Offices, 
Bromley Cross. 
Near Bolton, Lancs. 
10th June, 1960. 




































































































































1356 SUPPLEMENT 








CONTRACTS 
COUNTY BOROUGH OF BOLTON. 
TENDERS invited for SUPPLY of UNIFORM 


CLOTHING to Welfare and Health Departments. 

Form of Tender, to be returned by Noon, 15th 
JULY, obtainable from MEDICAL OFFICER OF 
HEALTH, Civic Centre, Bolton. 


METROPOLITAN BOROUGH OF 
LEWISHAM. 


200-W SODIUM VAPOUR STREET LIGHTING. 


TENDERS are invited for the REMOVAL of existing 
MERCURY VAPOUR EQUIPMENT and _ substituting 
200-W LINEAR SODIUM VAPOUR LIGHTING on 
approx. 360 existing COLUMNS. : 

Particulars and Form of Tender obtainable from 
BOROUGH ENGINEER, Lewisham Town Hall, Catford, 
London, S.E.6. 


Closing date for receipt of Tenders: 10 a.m., 
MONDAY, 27th June, 1960. 
OF BUXTON. 


BOROUGH 


TENDERS are invited from experienced contractors 
for HEATING and PLANING approx. 2,080 sq. yd 
CARRIAGEWAY prior to Surfacing. 

Form of Tender may be obtained on application 
to the undersigned. z 

Tenders, sealed and endorsed ‘ Tender for ——., 
to be received at this Office not later than MONDAY, 
4th july, 1960. - ’ 

No Tender will be considered unless received in 
the official envelope provided, which must not bear 
any mark or name thereon indicating the sender. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


A. C. W. RYLAND, A.M.1.C.E., 
Borough Engineer. 
Town Hall, 
Buxton. 
10th june, 1960. 


BOROUGH OF ALDERSHOT. 
PROPOSED PUBLIC BATHS—ALFRED STREET. 


FIXED-PRICE TENDERS are _ invited for the 
CONSTRUCTION of a SINGLE-STOREY BUILDING 
for the ABOVE PURPOSE. Included in the work is 
the Demolition of a former Public House on the site. 

The Conditions of Contract and Drawings may be 
inspected at the Office of the Borough Engineer and 
Surveyor, Town Hall, Aldershot, during normal office 
hours. Tender documents may be obtained from him 
on payment of a deposit of £2 2s., returnable on 
receipt of a bona-fide Tender. 


Tenders, sealed in the envelope provided, should 
reach me not later than 10 a.m. on MONDAY, 11th 
july, 1960. 

H. B. SALES, 
Town Clerk. 
10th June, 1960. 


BOROUGH OF BEDDINGTON AND 


WALLINGTON. 
SITE WORKS FOR GARAGES. 


invited for the SITE WORKS for 
30 GARAGES at SOUTHWAY, Wallington. Works 
include Site Excavation, Foundations, Surfacing, and 
Garage Bases, but not Supply and Erection of Garages. 
Drawings and Conditions of Contract may be 
inspected at the Offices of, and Tender documents 
obtained from, the Borough Engineer and Surveyor, 
Town Hall, Wallington, Surrey. 
Sealed Tenders, in the envelopes 
be delivered to the undersigned not 
FRIDAY, 1st July, 1960. 
A. B. BATEMAN, 


a ie ee ee ___Town Clerk. — 
SWADLINCOTE URBAN _ DISTRICT 
COUNCIL. 


TENDERS are 


provided, must 
later than 


DENSE BITUMINOUS MACADAM SURFACING. 


TENDERS are invited from experienced firms for 
the SUPPLY and LAYING of approx. 14,000 sq. yd. 


of tin. DENSE BITUMINOUS MACADAM § SUR- 
FACING on VARIOUS ROADS within the Urban 
District. 


General Conditions, Specifications, Forms of Tender 
and Regulations as to Tendering may be obtained 
from the Office of the Engineer and Surveyor, Bank 
House, Midland Road, Swadlincote. 

Completed Tenders should be enclosed in plain 
sealed envelopes endorsed *‘ Tender for Dense Bitu- 
minous Macadam Surfacing,"’ and be delivered to the 
Office of the undersigned not later than MONDAY, 
the 4th July, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

c. D. HULL, 


Clerk of the Council. 
Clerk's Office, 
Council Offices, 
Swadlincote. 
10th June, 1960. 


AYLESBURY RURAL __ DISTRICT 
COUNCIL. 
WENDOVER SEWAGE DISPOSAL WORKS 


EXTENSIONS. 


The above-named Council invite TENDERS from 
exverienced and _ responsible contractors, for the 
CONSTRUCTION of EXTENSIONS to the WENDOVER 
SEWAGE DISPOSAL WORKS, comprising Balancing 
Tank, Settlement Tank, Storm Tanks, Three Bacterial 
Filters, Humus Tanks, Sludge Drying Beds, Sludge 
Pumping Station, Garage, etc., and General Site 
Works. 

Drawings, Specifications and Bill of Quantities can 
be seen at the Offices of the Council's Consulting 
Engineers, MESSRS. ELLIOTT AND BROWN, Stanley 
House, Pelham Road, Nottingham, and copies of the 
Plan, Specification and Bill of Quantities can be 
obtained from them on or after MONDAY, 13th 
June, 1960, on deposit of Five Guineas (by cheque, 
payable to the Aylesbury R.D.C.), which will be 
refunded on receipt of a bona-fide Tender, not after- 
wards withdrawn, and the return of all documents 
loaned the contractor for the purpose of making up 
his Tender within seven days of a notice informing 
him that a Tender has been accepted. 

Sealed Tenders, endorsed ‘‘ Wendover Sewage 
Works,"’. to be delivered to the undersigned, in a 
plain sealed envelope not iater than the First Post 
on_ MONDAY, 11th july, 1960. 

The lowest or any Tender will not necessarily be 
eee mee 

oples of the Contract Drawings may be inspected 
at the Offices of the Council's Surveyor, during normal 
office hours, by appointment. 


A. EDGAR Toy, 


! il. 
Council. Offices, Clerk of the Counci 


43 Buckingham Street 
Aylesbury, Bucks. 
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CONTRACTS 


OF BURY ST. 
CONCRETE MIXER. 


TENDERS are invited for the SUPPLY and DELIVERY 
of One 7/5 Barford mechanically fed non-tilting drum 


BOROUGH EDMUNDS. 


CONCRETE MIXER, Type SNT, with Diesel Engine, 
fitted with four pneumatic tyres. 

Tenders, endorsed ‘‘Concrete Mixer,"' must be 
forwarded to reach the undersigned not later than 


12 Noon on THURSDAY, 30th June, 1960. 
GEORGE S. STANDLEY, 
Borough Engineer and Surveyor. 
Borough Offices, 
Bury St. Edmunds. 
10th June, 1960. 


BOROUGH OF 
PLASTIC WHITE LINES. 


TENDERS are invited for the MARKING of 
PLASTIC WHITE and YELLOW LINES upon various 
SCHOOL PLAYGROUNDS at Romford. The total 
length of line required will approximate 10,000 lin. 
yd., at a width of 2in. 

Application for tender documents should be made 
to HUGH HURD, A.M.I.C.E., M.1.Mun.£., Borough 
Engineer and Surveyor, Town Hall, Romford, accom- 
panied by a cheque for £2 2s. as a deposit, which 
will be returned upon receipt of a bona-fide Tender. 

The closing date for the receipt of Tenders will 
be MONDAY, 27th June, 1960. 

BRAINTREE AND BOCKING URBAN 
DISTRICT COUNCIL. 
CODHAM MILL WATER SCHEME. 
CONTRACT NO. 8—PIPELAYING. 


The Council invites TENDERS from experienced 
public works contractors, who specialise in pipelaying, 
for the LAYING of approx. 5'2 miles of Qin., 10in., 
1Sin. and 21in. SPUN-IRON PIPES, with Flexible 
Joints, and the Construction of ancillary works. 

The General Conditions of Contract, Specification, 
Bill of Quantities, Form of Tender and Drawings, 
prepared by the Consulting Engineers, MESSRS. 
HERBERT LAPWORTH PARTNERS, 25 _ Victoria 
Street, Westminster, S.W.1, may be obtained from 
the undersigned on or after MONDAY, 27th June, 
1960, on payment of a cheque for £10 made out 
in favour of the Council, which amount will be 
refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

The Tender is to be returned, addressed 
undersigned, in a sealed envelope endorsed 
for Codham Mill 


ROMFORD. 








to the 
** Tender 
Water Scheme—Contract No. 8," 


and to reach the Town Hall on before Noon on 
MONDAY, 25th July, 1960. 
The Council does not bind itself to accept the 


lowest or any Tender. 
W. BALSON, 
Clerk of the Council 
Town Hall, 
Braintree, 
Essex. 


CCHIGWELL URBAN DISTRICT COUNCIL. 


Applications are invited from contractors who will 
have the necessary staff available about September, 
1960, and are willing to TENDER for the ERECTION 
of ONE 4-STOREY BLOCK containing 12 Flats, and 
ONE 2-STOREY BLOCK containing Eight Flats, at 
LOVE LANE, Woodford Bridge. From applications 
received, a list will be selected. 

Applications to Council's Architects, TOOLEY AND 
FOSTER, Midiand Bank Chambers, Buckhurst Hill, by 
Ist JULY. 

Uniess similar contracts recently executed for the 
Council or their Architects, names of two Architects 
for whom similar schemes have been executed and 
to whom reference may be made, must be provided. 

Bills of Quantities will be provided by MESSRS. 
CLARK AND GEARING. 


RURAL DISTRICT COUNCIL OF 


COOKHAM. 
TO BUILDERS AND CONTRACTORS. 

The Rural District Council of Cookham hereby 
invites TENDERS for the ERECTION of a BLOCK of 
FOUR FLATS adjoining SAWYERS CRESCENT, 
WOODLANDS PARK, White Waltham. 

Bills of Quantities may be obtained from the 


Engineer and Surveyor to the Council upon payment 
of a deposit of Two Guineas, which will be returned 
upon receipt of a bona-fide Tender, not subsequently 
withdrawn, and the return of all documents. 

Sealed Tenders must be delivered to the under- 
signed, in_plain envelopes endorsed “ Fiats,"’ not 
later than THURSDAY, 14th July, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender, and the provisional acceptance 
of a Tender will be subject to_the approval of the 
Minister of Housing and Local Government. 

R. PAYTON WHEELER, 
Clerk of the Council. 

Council Offices, 


Oaklands, 
1 Bath Road, 
Maidenhead. 
16th June, 1960. 


CREDITON RURAL DISTRICT COUNCIL. 


CHERITON BISHOP AND CHERITON CROSS 
SEWERAGE AND SEWAGE DISPOSAL. 


TENDERS are invited from competent contractors, 
having experience of similar work, for the LAYING 
of 290 lin. yd. of Qin., and 2,400 lin. yd. of 6in. 
SPUN-IRON and GLAZED STONEWARE SEWERS, 
together with Concrete Manholes, the Construction 
of a Small Pumping Station, a Sewage Disposal 
Works, and all ancillary works. 

Contractors wishing to submit a Tender on a Fixed- 
price Basis (i.e., without the inclusion of Cost Varia- 
tion Clauses for Labour and Materials) should apply 
to the Council's Consulting Engineers, MESSRS. 
HARVEY, McGILL AND HAYES, 8 Richmond Road, 
Exeter, from whom copies of the Specification, Bill 
of Quantities and Form of Tender may be obtained 
on and after FRIDAY, 1st July, on payment of a 
deposit of £5 Ss., by cheque, made payable to 
Crediton Rural District Council. 

The deposit will be refunded to contractors who 
submit bona-fide Tenders not subsequently withdrawn, 
accompanied by priced Bill of Quantities, and after 
the return of all documents and Drawings. 

Sealed Tenders, endorsed ‘‘ Cheriton Bishop and 
Cheriton Cross Sewerage,'’ but bearing no name or 
mark identifying the sender, are to be delivered to 
the undersigned not tater than 10 am. on 
SATURDAY, 23rd july, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 

A. J. MADGE, 
Clerk. 

Council Offices, 

Union Terrace, 
Crediton, Devon. 
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CONTRACTS 
BEDFORDSHIRE COUNTY COUNCIL, 
BEDFORD TO AMPTHILL ROAD. A.418, 


COW BRIDGE SECTION. 


TENDERS are invited for the WIDENING apn 
REALIGNMENT of the ABOVE ROAD in the viciane 
of COW BRIDGE, over a length of 900yd. 

The works consist of Earthworks, Concrete Haunch. 
ing and Channelling, Lean-mix Concrete Foundations, 
Tarmac and Asphait Surfacing, Bridge and Culvert 
Works and Drainage. — 

Copies of the Conditions of Contract, Specification 
and Bill of Quantities can be obtained from the County 
Surveyor, Dents Road, Bedford, on payment of Two 
Pounds deposit, which will be refunded on receipt of 
a bona-fide Tender_or return of the documents before 
the closing date. The Drawings may be examined a 
the above Office by appointment during working hours, 

Tenders must be returned to me by FRIDAY. 
8th July, 1960. , 

The Council do not bind themselves to accept the 
lowest or any Tender which may be received, 

GEORGE BREWIS, 
Clerk of the County Council, 

Shire Hail, 

Bedford. 
june, 1960. 


BEDFORDSHIRE COUNCIL. 


LONDON-EDINBURGH-THURSO TRUNK ROAD, 
ROUTE A.1. 
PROVISION OF DECELERATION SPLAYS AT 
ASTWICK TURN. 


TENDERS are invited for the WIDENING of the 
existing CARRIAGEWAY to FORM Two DECELERA. 
TION SPLAYS, the maximum widening being 10f 
and the total length 270 lin. yd. The new portion 
of the carriageway being constructed in crushed con. 
crete and lean-mix concrete with asphalt surfacing 

Copies of the Conditions of Contract, Specification 
and Bill of Quantities can_ be obtained from the County 
Surveyor, Dents Road, Bedford, on the payment of 
Two Pounds deposit, which will be refunded on 
receipt of a bona-fide Tender or the return of ajj 
documents before the tender date. The Drawings may 
be examined at the above Office by appointment during 
working hours. 

Tenders must be 
the 8th JULY, 1960. 

The Council do not bind themselves to accept the 


COUNTY 


returned to me by FRIDAY 


lowest or any Tender received. 
GEORGE BREWIS, 
Clerk of the County Council, 
Shire Hall 
Bedford 


BOROUGH OF CASTLEFORD. 
CONTRACT NO. 152 


EXTERNAL PAINTING OF 252 _ HOUSES— 
FRYSTON 


FERRY ESTATE. 
TENDERS are invited for the EXTERNAL PAINT 


ING of 252 HOUSES on the FERRY FRYSTON 
ESTATE, Castleford. 

Copies of the Form of Tender, Conditions of 
Contract, Specification and Schedule of Prices may 


be obtained from the Borough Engineer and Surveyor, 
Town Hall, Castleford, on the payment of a deposit 
of Two Guineas, which will_ be refunded only upon 
the receipt of a bona-fide Tender, not subsequently 
withdrawn. 

Tenders, in plain sealed envelope, endorsed “Ex- 
ternal Painting of 252 Houses—Ferry Fryston Estate,” 
but otherwise bearing no mark or indication of the 
sender, must be received by me not later than 9 am. 
on FRIDAY, 15th July, 1960. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
ERNEST HUTCHINSON, 


+ stat Town Clerk, 
Castietord, 
Yorkshire. oe : 
BOROUGH OF HIGH WYCOMBE. 


CONSTRUCTION OF ROAD AND SURFACE 
WATER SEWER, MANOR ROAD—STAGE Ii. 


TENDERS are invited for the CONSTRUCTION of 
approx. 530 lin. yd. of CONCRETE ROAD, together 
with approx. 90 lin. yd. of 21in. dia. SURFACE 
WATER SEWER, at Manor Road, High Wycombe 

Specification, Bills of Quantities and Form of Tender 
may be obtained from the Borough Engineer's Depart- 
ment, Municipal Offices, High Wycombe, on receipt 
of a cheque for £2 2s., which will be returned on 
submission of a bona-fide Tender. Drawings may be 
inspected at the Municipal Offices between 9 am 
and S p.m. daily (9 a.m. to 12 Noon on Saturdays) 

Tenders, in a plain sealed envelope which shall 
bear no name or mark indicating the sender, but 
endorsed ‘' Tender—Manor Road—Stage Il,"" must 
be delivered to the address below not later than 
Noon on MONDAY, 4th July, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


J. A. PARKINSON, M.A., A.M.1.CE., 
Borough Engineer and Surveyor. 


DARLASTON URBAN _ DISTRICT 
COUNCIL. 


BENTLEY HOUSING ESTATE. 
SECTIONS 13 and 14 
ROADS AND SEWERS 


TENDERS are invited from contractors who have 
had experience in similar work, for the CONSTRUC- 
TION of ROADS and SEWERS for Sections 13 and 14 
of the BENTLEY HOUSING ESTATE. J 

The Contract includes for the Construction ot 
approx. 3,840 sq. yd. of Carriageway in Bituminous 
Macadam, with approx. 350 lin. yd. of Qin. and 
12in. Glazed Stoneware Sewers, together with 
appurtenant works. < 

Copies of the Specification, Bills of Quantities os 
Form of Tender may be obtained from C. W. FROST. 
M.1.Mun.E—., Engineer and Surveyor, Victoria Park, 
Darlaston, Staffs. upon payment of a deposit © 
Two Guineas, which will be refunded on_ receipt 4 
a bona-fide Tender not subsequently withdrawn, an 
priced Bill of Quantities. hy 

Drawings may be inspected at the Offices of = 
Engineer and Surveyor, or at the Office of the Residen 
Clerk of Works, Monmouth Road, Bentley Estate. ‘ 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Tenders, enclosed in plain sealed envelopes endorses 
‘Bentley Section 13/14—Roads and Sewers, Ym 
not bearing any name or mark Indicating the sen 2 
must be received by the undersigned not later 
11th JULY, 1960. 


Town Hall, 
Darlaston, Staffs. 
13th June, 1960. 


G. R. ROWLANDS, 
Clerk of the Council. 
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CONTRACTS 
NEWCASTLE - UNDER - 
BOROUGH ” LYME. 





HIGHWAYS ACT, 1959. 


NDS AVENUE (PART), PORTHILL 
(egULTON STREET TO 60YD. NORTH-WEST). 


TENDERS are invited for the MAKING-UP of 
AKLANDS AVENUE (PART), PORTHILL (Boulton 
pee to 60yd. North-West), NEWCASTLE, Staffs. 
The work comprises approx. 400 sq. yd. of 
Carriageway Excavation and Foundation, 790 sq. yd. 
of Two-coat Macadam (part by machine), the 
Re-laying of 113 lin. yd. of Kerb, and other ancillary 
wrens may be inspected, and Tender documents 
obtained, at the Office of the Borough Engineer and 
Surveyor, Lancaster Building, High Street, Newcastle, 
a forms, in duplicate, and Bills of Quantities 
must be returned to me not later than 12 Noon on 
FRIDAY, 1st July, 1960, in a plain sealed envelope 
endorsed “ Tender—Private Street Works, Porthill. 


Cc. J. MORTON, 
Town Clerk. 


ROROUGH OF NEWCASTLE - UNDER - 
BOROUGH LYME. 





REDEVELOPMENT OF WILTON STREET 
CLEARANCE AREA—FINAL ROAD WORKS. 


TENDERS are invited for the CONSTRUCTION of 
ROADS and FOOTPATHS on the ABOVE SITE, com- 
prised of approx. 3,000 sq. yd. of Carriageway, 
1,000 sq. yd. of Footpath, Kerbing, Surface Water 
Drainage, and other ancillary works. 

Plans may be inspected and Tender documents 
obtained from the Office of the Borough Engineer and 
Surveyor, Lancaster Buildings. High Street, Newcastle, 
“lee of Tender and Bills of Quantities, both in 
duplicate, must be completed and returned to me not 
later than 12 Noor on MONDAY, 4th July, 1960, 
in a plain sealed envelope endorsed *‘ Tender—wWilton 
Street Redevelopment—Final Road Works."’ 


Cc. J. MORTON, 
Town Clerk. 


THE URBAN DISTRICT OF FARNHAM 
BRIDGEFIELD (PART OF). 
HIGHWAY ACT, 1950 (1892 CODE). 
MAKING-UP OF CARRIAGEWAY AND FOOTPATHS. 


TENDERS are invited for the ABOVE WORKS, 
which consist of approx. 2,000 super. yd. of GRAVEL 
ASPHALT CARRIAGEWAY SURFACING and 1,400 
super. yd. of BITUMEN MACADAM, FOOTPATH 
SURFACING, together with Surface Water Drainage, 
Laying of New Kerbs, and Realigning of existing 

rb. 

“love of Tender, Specification and Bills of Quan- 
tities may be obtained from GEOFFREY POOLE, 
A.M.\nst.C.£., Engineer and Surveyor, Council Offices, 
South Street, Farnham, on the receipt of a deposit 
of £2 2s., which is returnable on the receipt of a 
bona-fide Tender and/or the return of all documents. 

General Conditions of Contract may be inspected 
at the Office of the Engineer and Surveyor during 
normal working hours. 

Tenders are to be returned to the undersigned, 
in the endorsed envelope provided, not later than 
9 a.m. on WEDNESDAY, 29th June, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


H. W. UNDERDOWN, 
Clerk of the Council. 


Council Offices, 
South Street, 
Farnham, Surrey. 


WOODBRIDGE URBAN 
COUNCIL. 


The above Council invite FIXED-PRICE TENDERS 
for the BUILDING of 48 FLATS in CASTLE STREET, 
Woodbridge, as follows:— 

(a) Two Blocks of 12 Flats—Type 1. 
(b) Three Blocks of Six Flats—Type 3. 
(c) One Block of Six Flats—Type 2. 
(d) Site Preparation Work. 

Plans, Specification and Bills of Quantities can be 
obtained from the Surveyor's Department, Eden 
Lodge, Woodbridge. on deposit of £2 2s., which sum 
will be returned upon receipt of a bona-fide Tender. 
( ow may tender for any, or all, of the items 
a) to ). 

Tenders to be received in sealed envelopes, bearing 
no indication of the sender, endorsed ‘‘Tender for 
48 Flats—Castie Street,” by the Clerk, Eden Lodge, 
Woodbridge, not later than Noon on THURSDAY, 


30th June, 1960. 
P. W. COTTON, 
Clerk of the Council. 


DISTRICT 


11th June, 1960. a 
WILLITON RURAL DISTRICT COUNCIL. 
CLATWORTHY WATER SUPPLY SCHEME. 
CONTRACT NO. 10. 


350,000-GALLON REINFORCED CONCRETE 
RESERVOIR AT GROVE, WILLITON. 


TENDERS are invited for the FOLLOWING WORK: 

Construction of a 350,000-gallion capacity Service 
Reservoir in Reinforced Concrete at Grove 
Williton. The reservoir will consist of two 
Parts, each 45ft. x 60ft., divided by a 
reinforcd concrete wall, the depth of water 
being 10ft. Qin. The reservoir will be 
banked with an earthwork embankment 
which, together with the roof, will be 
covered with soil and sown with grass seed. 

Meter House and Recording Apparatus. 

Combined Overflow and Scour Pipe. 

Site Works. 

Provision and Fixing of all necessary Valves, 
_!ronwork, Manholes, etc. 

Ancillary works. 

Drawings and Conditions of Contract will be avail- 
able for inspection at the Office of the Engineer and 
Surveyor, Mr. S. E. BALCH, A.M.I.Mun.E., Council 
Offices, Fore Street, Williton, Taunton, Somerset, and 
the Form of Tender, Specification and Bill of Quan- 
tities can be obtained from the Engineer upon payment 
of a deposit of Three Guineas by cheque, which will 
be refunded upon receipt of a bona-fide Tender and 
the return of all documents. 

Tenders must be delivered to the undersigned not 
later than Noon on MONDAY, 25th July, 1960. The 
envelope should bear no name or mark indicating 
the sender's identity. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. P. RISDON, 


Clerk. 
Council Offices, a 


Williton. 
june, 1960. 
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CONTRACTS 


ROYAL BOROUGH OF KINGSTON-UPON- 
THAMES. 


DRAINAGE TO KINGSTCN GRAMMAR _ SCHOOL 
PLAYING FIELDS, THAMES DITTON. 


TENDERS are invited for LAYING 1,162 lin. yd. 
of various diameter POROUS CONCRETE PIPE and 
appurtenant works. 

Contract documents from Borough Surveyor, Guild- 
hall, Kingston-upon-Thames, on deposit of £2 2s., 
returnable on receipt of a bona-fide Tender, not 
subsequently withdrawn. 

Tenders to undersigned not later than First Post, 
TUESDAY, 28th June, 1960. 

L. V. POWELL, 


Town Clerk. 





Guildhall, 
Kingston-upon-Thames. 


BOROUGH OF SALTASH. 
STREET LIGHTING. 


TENDERS are _ invited for the COMPLETE 
INSTALLATION of GROUP “A” FLUORESCENT 
LIGHTING in FORE STREET, and GROUP “8” 
MERCURY VAPOUR LIGHTING in CALLINGTON 
ROAD, Saltash. A _ total of 46 Lighting Units is 
involved, together with Trenching for Service Cables, 
and other ancillary works. 

Conditions of Contract, Specification and Bill of 
Quantities, together with Tender Form, may be 
obtained, and Drawings seen, on application to the 
Borough Surveyor, MR. A. de BARR, A.M.1.C.E.. 
M.1.Mun.E., Church House, Saltash. 

A deposit of Two Guineas, in the form of a crossed 
cheque, is required, which will be returned on receipt 
of a bona-fide Tender. 

The Council is not bound to accept the lowest or 
any Tender. 

Tenders, in sealed envelopes, which must not bear 
any indication of the sender, and endorsed ‘* Tender— 
Street Lighting,” to be sent to the undersigned not 
later than Noon on TUESDAY, 26th July, 1960. 


A. GORDON BELLINGHAM, 


Town Clerk. 
Church House, 


Saltash. 
10th June, 1960. , 
ABERCARN URBAN DISTRICT 
COUNCIL. 


TENDERS FOR THE CONSTRUCTION IN PAIRS OF 
152 LOW-COST THREE-BEDROOM  FOUR-PERSON 
HOUSES AT TRINANT, ABERBEEG, MON. 


LUMP-SUM FIXED-PRICE TENDERS are invited for 
the CONSTRUCTION in Pairs of 152 of the 
TENDERER'S TYPE of Low-cost THREE-BEDROOM 
FOUR-PERSON HOUSES at the TRINANT HOUSING 
SITE, Aberbeeg, Preliminaries Rafting and External 
Works being as specified by the Council, and the 
Tenders to be for all work in constructing the houses 
and work connected therewith. 

Specification, Drawings and Form of Tender may 
be obtained from the Council's Engineer at the 
Council Offices, Abercarn, upon payment of a deposit 
of £3 3s., returnable on receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders, in a plain sealed envelope, bearing no 
wording indicating the _ tenderer, but marked 
‘* Tender—152 Houses at Trinant,’’ must be delivered 
to the undersigned by 12 Noon on MONDAY, the 
11th day of July, 1960. 

The Council does not bind itself to accept the 
lowest or any Tender. 

N. C. BIZLEY, 


Clerk of the Council. 
Council Offices, 


a Abercarn, Mon. _ ase Se ae en ae 
PORTMADOC URBAN DISTRICT 
COUNCIL. 

PORTMADOC SEWERAGE—EXTENSIONS. 


The Portmadoc Urban District Council invite FIXED- 
PRICE TENDERS from civil engineering contractors, 
with experience of similar work, for LAYING approx. 
1,000yd. of CONCRETE SEWERS and SURFACE 
WATER DRAINS up to 12in. dia., and also about 
70yd. of 12in. dia. SPUN-IRON PIPE on and includ- 
ing Piling below low water level, with all incidental 
works. The works are to be _ carried out at 
PORTMADOC and BORTHYGEST, Caernarvonshire. 

Contractors wishing to submit a Tender should 
apply in writing to the Consulting Engineers, 
MESSRS. RICHARDS AND DUMBLETON, Cornwall 
Buildings, 45 Newhall Street, Birmingham, 3, and 
Greenways, Portmadoc, Caernarvonshire, from whom 
copies of the Specification, Bills of Quantities and 
Form of Tender may be obtained on and after MON- 
DAY, the 20th June, 1960, on payment of a deposit 
of Three Pounds (£3), made payable to the Portmadoc 
Urban District Council. 

Deposits will be returned to contractors who 
submit bona-fide Tenders not subsequently withdrawn 
and accompanied by priced Bills of Quantities and 
on the return of any Drawings supplied. 

Drawings, Specification and Bilis of Quantities may 
be inspected at the Office of the undersigned, or at 
the Offices of the Consulting Engineers, during normal 
office hours on and after MONDAY, the 20th June, 
1960. 

Sealed Tenders, on the official Form of Tender, 
and enclosed in the envelope provided, are to be 
delivered to the undersigned not later than 12 Noon 
on MONDAY, the 18th July, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


EDITH M. ROBERTS, 
Clerk of the Council. 


Council Offices, 
Town Hall, 
Portmadoc, Caerns. 
11th June, 1960. 


DARTFORD HOSPITAL] MANAGEMENT 
COMMITTEE. 


TENDERS FOR PAINTING AND WORKS OF 
DECORATION. 


The Dartford Hospital Management Committee 
invites TENDERS for the FOLLOWING WORKS at 
JOYCE GREEN HOSPITAL, Dartford, to be completed 
by an agreed programme before the 31st December, 
1960:— 

(a) External Painting—Nine Wards, Seven Staff 
Houses, Five Other Departments. 

(b) Internal Decoration — Six Wards, One 
Operating Theatre, One Other Department. 

(c) Internal Washing Down and _  Cleaning— 
15 Wards, parts of several Staff Homes. 

Copies of the Specification anud Forms of Tender 
may be obtained on application to the undersigned, 
and must be returned not later than 14th JULY, 1960. 


E. J}. M. OURRANT, 
Group Secretary. 
The Bow Arrow Hospital, 
Dartford, Kent. 





SUPPLEMENT 1357 
CONTRACTS 
COUNTY BOROUGH OF DUDLEY. 


STREET LIGHTING—THIRD YEAR PROGRAMME. 


Applications to TENDER are invited for the ABOVE 
CONTRACT which provides for an IMPROVED 
LIGHTING INSTALLATION on VARIOUS ROADS 
within the Borough. 

The majority of the work consists of the Provision 
and Erection of 70S Group ‘*B"’ Stanton Prestressed 
Concrete Columns, 90 Group “8 Tubular Steel 
Columns, and 10 Group “A” Lighting Points with 
Mercury and some Sodium Lamps, together with all 
necessary Lanterns and Control Gear. 

Applications must be submitted to the Borough 
Engineer, The Council House, Dudley, Worcs., together 
with a deposit of £5 Ss., which will be returned on 
receipt of a _ bona-fide Tender, not subsequently 
withdrawn, and the return of all documents. 

The latest date for the receipt of applications is 
FRIDAY, 24th june, 1960, and Tender documents 
will be forwarded as soon as possibile after that date. 

P. D. WADSWORTH, 


Town Clerk. 
The Council House, 
Dudiey, Worcs. 
l1th june, 1960. 


(COUNTY BOROUGH OF NORTHAMPTON. 


TENDERS invited, by 27th JUNE, for the SUPPLY 
of ALL or ANY of the FOLLOWING: Morris Van: 
Two Dennis Tippers Fore and Aft Refuse Collecting 
Vehicles; Two Salvage Trailers; Two Karrier Bantam 
Tipping Lorries; Two Portable Workmen's Mess Huts; 
Two Pegson Rammers. Particulars from Borough 
Engineer, Guildhall, Northampton. 

Cc. E. VIVIAN ROWE, 
Town Clerk. 


BOROUGH OF DARTFORD. 
CONSTRUCTION OF BOWLING GREEN. 


TENDERS are invited for the CONSTRUCTION of 
a BOWLING GREEN at HESKETH PARK, Dartford. 
_ Form of Tender, Conditions of Contract, Specifica- 
tion and Drawing may be obtained from the under- 
signed, to whom Tenders, in plain sealed envelopes, 
endorsed ‘‘Tender for Construction of Bowling Green,” 
must be delivered not later than 12 Noon on 
FRIDAY, 8th July, 1960. 

THOMAS ARMSTRONG, 


- Town Clerk. 
Council Offices, 


Dartford. 


BOROUGH OF LEYTON. 


SUPPLY AND DELIVERY OF DUSTBINS 
AND COVERS. 


TENDERS are invited for the SUPPLY and DELIVERY 
to. the Corporation Depot, Auckland Road, Leyton, 
E.10, of GALVANISED DUSTBINS and COVERS of 
2 cu. ft. capacity, to British Standards Specification 
792/1947, in lots of 100 as and when required 
during the period ending 31st March, 1962. 

Form of Tender can be obtained on application 
to the Borough Engineer and Surveyor, and Tenders 
to be returned to the undersigned not later than 
Noon on THURSDAY, 30th june, 1960. 

D. J. OSBORNE, 


Town Clerk. 
Town Hall, bani 


Leyton, E.10. 


CITY OF CAMBRIDGE. 
TO BUILDERS. 


tal nee eee eynans - Bills Zl Quantities are 
or e of a PUBLIC CONVENI- 
ENCE on MIDSUMMER COMMON. 

The building (floor area 800 sq. ft.) has brick 
walls, concrete floor and roof slabs, with tiled floors 
and cement-rendered internal walls. Applications, with 
eon on oe 2 Ln en to the City Surveyor, 

ui + Cambridge, not la h 
the 27th June, 1960. . myboerccor ie 
ender documents will be issued on the 4th JULY 
and Tenders must be submitted not | : 
3rd. AUGUST, 1960. en 


The Council is not bound to acce 
oon tens. pt the lowest or 





A. H. |. SWIFT, 


= eee 
PONTYPODUOL URBAN DISTRICT 
COUNCIL. 


TREVETHIN NEIGHBOURHOOD UNIT, PHAS i, 
SCHEME B—ADVANCE PREPARATION OF ROADS 
AND SEWERS. 


TENDERS are invited for the ABOVE WORKS, 
comprising the Construction of some 5,000 lin. yd. 
of Concrete Kerb Base, 16,000 sq. yd. of Carriage- 
way to Base Course Macadam, and 4,000 lin. yd. 
of single Sewer varying from 6in.-18in. in dia., 
including Site Clearance and Earthworks necessary 
for the construction of roads and house platforms. 

Documents may be obtained from the Engineer and 
Surveyor, Municipal Offices, Hanbury Road, Pontypool, 
Sa Sashes tn deposit, returnable on 

ona-fide ender, 
withdrawn: je not subsequently 
ae enders, in plain sealed envelopes, endor: 
‘‘T.N.U.—Phase Il—Scheme 8B," but without other 
identification, must be in the hands of the undersigned 
at or before 11 a.m., TUESDAY, Sth July, 1960. 
(Signed) H. COOK, 
Clerk to the Council. 








Municipal Offices, 
: Pontypool. a eee ea 
TH EDWASTRE_ RURAL _ DISTRICT 
COUNCIL. 
TO BUILDERS AND CONTRACTORS. 


The above Council invite TENDERS for th: : 

TION of the FOLLOWING:— ee 
Ashfield Magna, Two Bungalows. 
Rattlesden, Six Bungalows. 
Walsham-le-Willows, Two Bungalows. 
Woolpit, Eight Bungalows. 

Persons wishing to tender for any of the schemes 
should submit their names (stating for which scheme 
or schemes they wish to tender) to Messrs. 
MITCHELL AND WESTON, Architects, 38 Churchgate 
Street, Bury St. Edmunds, not later than 25th JUNE, 
1960, accompanied by a deposit cheque of £2 2s., 
which will be refunded on receipt of a bona-fide 
Tender and the return of all documents. 

Bills of Quantities will not be supplied. 

_ Sealed Tenders are to be delivered to the under- 
signed, in plain envelopes, endorsed ‘‘Tender— 
Ssaeewe” not iater than WEDNESDAY, 6th July, 

The Council do not undertake to accept the lowest 
or any Tender. 

A. OWEN, 


Clerk to the Council. 





Council Offices, 
Elmswell, 
Bury St. Edmunds. 







































































































































































































































































































































































































































































































































































































































































































































































































































































































































































SUPPLEMENT 


1358 








CONTRACTS 
FFARNBOROUGH URBAN DISTRICT 
COUNCIL. 

TO ROAD CONTRACTORS. 
HIGHWAYS ACT, 1959. 
qa MAKING- UP part of BOUNDARY ROAD 
; under the Private Street Works Code, 1892. 
TENDERS are invited for the Construction of 
approx. 2,850 sq. yd. of Carriageway, 2,060 
sq. yd. of Footway, 840 lin. yd. of Kerbing, 
Soakaways, Gullies and other incidental works 


inside and ouside the limits of the Private Street. 
(2) MAKING-UP PARK PLACE under the Private 
Street Works Code, 1892. y 
TENDERS are invited for the Construction of 
approx. 710 sq. yd. of Carriageway, 330 sa. 
yd. of Footway, 180 lin. yd. of Precast Kerbing, 


80 lin. yd. of in-situ Kerbing, 60 lin. yd. of 
6in. Surface Water Drains, Gullies and other 
incidental works inside and outside the limits 


of the Private Street. fi 

Specifications, Bills of Quantities and Forms of 
Tender for both of these contracts can be obtained 
from the Council's Engineer and Surveyor, Municipal 
Offices, Farnborough, Hants., where Plans may be 
inspected during normal office hours. 

Sealed Tenders, endorsed ‘‘Tender for Boundary 
Road” and/or ‘‘Tender for Park Place,” to be received 
by the undersigned not later than 12 Noon on 
FRIDAY, 1st July, 1960. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


D. STUART JONES, 
Clerk of the Council. 
Town Hall, 
Farnborough, Hants. cae 
DARLASTON URBAN DISTRICT 
COUNCIL. 


BENTLEY HOUSING ESTATE. 
SECTION 14—CONTRACT NO. 17AC. 


SESCrIon OF: 

ES—12 PAIRS. 

FLATS—4 BLOCKS OF 2 AND 3 BLOCKS OF 4. 
GARAGES—11 BRICK AND 48 CONCRETE. 


TENDERS are invited from _ reputable building 
contractors for the ABOVE CONTRACT. Contractors 
wishing to tender should make application to C. W. 
FROST, M.!.Mun.E—., Engineer and Surveyor, Victoria 
Park, Darlaston. 

Applications must be accompanied by a deposit of 
Two Guineas, which will be refunded on receipt of a 
bona-fide Tender not subsequently withdrawn, together 
with a priced Bill of Quantities. 


Tender and other documents, duly completed, 
enclosed in a_ plain sealed envelope endorsed 
** Bentley 13/14——Houses,"’ but not bearing any 


name or mark indicating the sender, must be received 
at the Office of the undersigned not later than 11th 
JULY, 1960. 7 
The Council do not bind 
lowest or any Tender. 
~—e G. R. ROWLANDS, 
Clerk of the Council. 


themselves to accept 


Town Hall, 
Darlaston, Staffs. 
13th June, 1960. 
TAF FECHAN WATER SUPPLY BOARD. 
ELECTRICAL CONVERSION FROM D.C. TO A.C. 


Tender documents are being prepared for the 
conversion, from D.C. to A.C., of the electrical instal- 


lation in the Treatment Works of the Taf Fechan 
Water Supply Board at Pontsticill, near Merthyr 
Tydfil, South Wales. cap 

‘Firms interested in submitting TENDERS for 


SPECIFIC ITEMS of the WORKS LISTED BELOW are 
invited to the apply to the Board's Consulting Engi- 
neers, Messrs. BINNIE, DEACON AND GOURLEY, 
Artillery House, Artillery Row, London, S.W.1, to be 
considered for inclusion on a list_of invited tenderers: 

(1) Complete Overhaul and Conversion, from D.C. 
to A.C., of existing Goods Lift. 

(2) Supply only of Two Self-priming Water Pump 
Sets, complete with Motors, capacity 500 
g.p.m. against SOft. head. 

(3) Supply only of Two Air Compressor Sets, 
with Slip Ring Motors, capacity SO cu. ft. 
per minute at 100 p.s.i. 

(4) Supply only of 41S-V T. P. and N. Switch- 
board, comprising One 150-Amp Circuit 
Breaker, Motor Starters up to 15S-h.p., and 
sundry Switch Fuses. 

(S) Supply only approx. 250yd. of 3'2-core 0.1 
sq. in. P.I.L.C.S.W.A. Cable and Cable 
Cover Tiles. 

(6) Supply only of several small-geared Motor 
Units. 

(7) Supply and Installation of One 50-kW Water 
Turbine Alternator Set, complete with 
Switchboard. : 

(8) Supply and Installation of all Cabling, etc., 
for the rewiring of existing equipment and 
the wiring of new equipment. Note: 
Interested firms must be on the Roll of 
Approved Electrical Installation Contractors. 














For Contracts received too late for 
classification see page 1365 








APPOINTMENTS VACANT 


BROMSGROVE URBAN DISTRICT 
COUNCIL. 


CLERK OF WORKS. 


APPLICATIONS are invited for the POSITION of 
TEMPORARY CLERK OF WORKS to supervise the 
erection of 48 houses and garages at the Sidemoor 
Estate No. 1. 

The duration of the work is approx. 

Salary is £15 per week. 

Applications to be forwarded to the Clerk to the 
Council, together with names of two_referees, not 
later than WEDNESDAY, 29th June, 1960. 

F. A. JESSOP, 
Clerk to the Council. 


1S months. 


Council House, 
Bromsgrove. 
9th June, 1960. 


COVENTRY CORPORATION. 


ASSISTANT RESIDENT ENGINEERS for major road 
and sewage works in connection with Inner 
Road. Salary Grade A.P.T. Il (£765-£880). 
mencing salary according to experience/qualifications. 
Previous experience essential. 

Housing accommodation may be available. Removal 
expenses loan. 

Application Forms from CITY ENGINEER, Council 
House, returnable by 27th JUNE, 1960. 
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APPOINTMENTS VACANT 
DERBYSHIRE COUNTY COUNCIL. 
COUNTY ARCHITECT'S DEPARTMENT. 


ASSISTANT STRUCTURAL ENGINEER REQUIRED. 
A.P.T. Grade IV. Salary £1,065-£1,220 per annum. 
Applicants must be Corporate Members of the 





Institution of Civil Engineers, the Institution of 
Structural Engineers, or hold the Testamur of the 
Institution of Municipal Engineers, and must have 


had considerable experience in the design and con- 


struction of all types of building structures and 

foundation works. . 
National Joint Council Conditions of Service. 

Scheme of allowances towards removal and lodging 


expenses in appropriate cases. Pensionable post. 
Application Forms from the COUNTY ARCHITECT, 
County Offices, Matlock. 
Canvassing disqualifies. 


BOROUGH OF OLDBURY. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


APPLICATIONS are invited for the APPOINTMENT 
of a SENIOR ENGINEERING ASSISTANT within 
Grade A.P.T. Ill (£880-£1,065 per annum) of the 
National Salary Scales. 

Applicants must have had experience in general 
municipal engineering works, and preference will be 
given to Corporate Members of the Institution of 
Municipal Engineers or the institution of Civil 
Engineers. 

The appointment will be superannuable and subject 
to the National Scheme of Conditions of Service, and 








to the successful candidate passing a medical 
examination. ; 
Applications, giving particulars of age, qualifica- 


tions and experience, together with the names of 
two referees, should be delivered to the undersigned 
not later than 12 Noon on 24th JUNE, 1960. 


KENNETH PEARCE, 


Municipal Buildings, —— 
Oldbury, 
Near Birmingham. 
June, 1960. 
CAMBORNE-REDRUTH URBAN DISTRICT 


COUNCIL. 
APPOINTMENT OF BUILDING INSPECTOR 
(A.P.T. 1). 


APPLICATIONS are 
APPOINTMENT in the 
Department at a_ salary 
A.P.T. Il (£765-£880). 

Applicants should possess the Building Inspector's 
Certificate of the Institution of Municipal Engineers, 
or hold an equivalent qualification, and have a thorough 
knowledge of building by-laws and the examination 
of plans submitted for by-law approval, and carrying 
out building inspections. 

The appointment is subject to the provisions of the 
Local Government Superannuation Acts, 1937-53, to 
the National Joint Council's Scheme of Conditions of 
Service, and is terminable upon the expiration of one 
months’ notice in writing by either side. 

Consideration will be given to the provision of 
housing accommodation if required. 

Applications, stating age, details of qualifications 
and experience, together with the names and addresses 
of two persons to whom reference may be made, 
should be received by the undersigned not later than 
the 20th JUNE, 1960. 

The successful applicant will be required to pass 
a medical examination to be carried out by this 
Council's Medical Officer of Health. 

_ Canvassing, either directly or indirectly, will be a 
disqualification, and applicants must disclose their 
relationship to any member or senior officer of the 


Council. 
S. C. WILSON, 
Clerk of the Council. 


invited for the ABOVE 
Engineer and Surveyor's 
in accordance with Grade 


Council Offices, 
Camborne, 
Cornwall. 
31st May, 1960. 


CAMBORNE-REDRUTH URBAN DISTRICT 
COUNCIL. 


APPOINTMENT OF SENIOR ASSISTANT ENGINEER 
(A.P.T. IV). 

APPLICATIONS are invited for the ABOVE 
APPOINTMENT in the Engineer and Surveyor's 
Department at a salary in accordance with Grade 
A.P.T. IV (£1,065-£1,220). 

Applicants must be Associate Members of the 
Institution of Civil Engineers and/or hold the 
Testamur of the Institution of Municipal Engineers, 
and have had considerable general municipal engineer- 
ing experience, with special experience in the design 
of main drainage and sewage disposal schemes, and 
wae. the supervision of the carrying out of such 
works. 

The appointment is subject to the provisions of the 
Local Government Superannuation Acts, 1937-53, to 
the National Joint Council's Scheme of Conditions of 
Service, and is terminable upon the expiration of one 
months’ notice in writing by either side. 

Consideration will be given to the provision of 
housing accommodation if required. 

Applications, stating age, details of qualifications 
and experience, together with the names and addresses 
of two persons to whom reference may be made, 
should be received by the undersigned not later than 
the 20th JUNE, 1960. 

The successful applicant will be required to pass 
a medical examination to be carried out by this 
Council's Medical Officer of Health. 

Canvassing, either directly or indirectly, will be a 
disqualification, and applicants must disclose their 
relationship to any member or senior officer of the 


Council. 
S. C. WILSON, 
Clerk of the Council. 
Council Offices, 
Camborne, 
Cornwall. 
31st May, 1960. 


BASILDON. DEVELOPMENT 
CORPORATION. 


CHIEF ENGINEER'S DEPARTMENT. 
APPOINTMENT OF CLERK OF WORKS. 


APPLICATIONS are invited for APPOINTMENT 
within the salary scale £765-£880 per annum. 
Candidates should be experienced in the supervision 
of the construction of roads, sewers, footways, services, 
etc. Experience of setting-out and measurement of 
contract work would be an advantage. 

The appointment is superannuable and subject to 
one month's notice on either side. Housing may be 
made available. 

Applications, giving age, details of experience, and 
names and addresses of two (technical) referees, 
should be sent to the GENERAL MANAGER, Gifford 
House, Basildon, Essex, not later than First Post on 
MONDAY, 27th June, 1960. 









June 16 1960 


APPOINTMENTS VACANT 
WEST SUSSEX COUNTY COUNCIL, 


COUNTY SURVEYOR'S DEPARTMENT, 


APPLICATIONS are invited for the APPOINTMENT 
on the PERMANENT STAFF of an ENGINEERING 
ASSISTANT, A.P.T. | (£610 per annum, rising 
meen increments of £30 and one of £35 to 

Preference will be given to candidates who have 
followed in an engineering college a regular Course 
of study in Civil Engineering, extending over at least 
three years, and who possess a degree or diploma 
recognised as exempting from Parts | and I of the 
Final Examination of the Institution of Civil 
Engineers. 

Application Forms may be _ obtained from the 
County Surveyor, County Hall, Chichester, and must 
be returned to him, duly completed, not later than 


the 25th JUNE. 
T. C. HAYWARD, 
Clerk of the County Council, 


COUNTY BOROUGH OF ROTHERHAM, 


APPOINTMENT OF SENIOR ENGINEERING 
ASSISTANT, GRADE IV (£1,065-£1,220). 


APPLICATIONS are invited for an APPOINTMENT 
of SENIOR ENGINEERING ASSISTANT in the Office 
of E. J. MANSON, B8,Eng., A.M.I.C.E., M.1.Mun.€ 
Borough and Water Engineer, on Grade IV of the 
A.P.T. Division of Scales, commencing at a salary 
of £1,065 per annum and rising by annual increments 
to a maximum of £1,220 per annum. 

Applicants must be Corporate Members of the 
Institution of Civil Engineers and/or of the Institution 
of Municipal Engineers, and must have had a good 
general experience of the work of a Municipal 
Engineer's Office. 

The person appointed will be required to pass a 
medical examination and to contribute to the 
Superannuation Scheme. 

Housing accommodation can be provided if necessary, 
Removal expenses up to a maximum of £25 will be 
paid by the Council to the person appointed, if 
married. 

Appiications, endorsed ‘‘ Senior Engineering Assist. 
ant, stating age, qualifications, and details of 
experience, together with the names of two referees, 
should be received by me not later than MONDAY. 
20th June, 1960. ; 








JOHN S. WALL, 


Town Clerk. 
Municipal Offices, 
Howard Street, 
Rotherham. 
May, 1960. 
CciTy AND COUNTY OF NEWCASTLE 


UPON TYNE. 
NEWCASTLE QUAY 
QUAY EXTENSION—EAST OF OUSEBURN. 


APPLICATIONS are invited for the FOLLOWING 
TEMPORARY APPOINTMENT in connection with the 
above works, which comprise a reinforced concrete 
quay, supported by reinforced concrete cylinders and 
reinforced concrete piles, together with associated 
retaining wall, steel sheet piling, anchor ties and 
anchor blocks. It is anticipated that the appointment 
will be for a period of 20-22 months. 

Resident Site Engineer.—Applicants must be 
fully experienced in the above class of 
work. The salary will be in accordance 
with Scale ""C"' of the Joint Negotiating 
Committee for Chief Officers of Local 
Authorities (£1,385 x £60(3) x £55(1)}— 
£1,620), the commencing salary to be 
£1,505 per annum. 

Applications, stating age, and giving full particu- 
lars of qualifications and experience, together with 
the names and addresses of two referees, should be 
submitted to L. G. MOUCHEL AND PARTNERS, 
Consulting Civil Engineers, 24 Claremont Place, 
Newcastle upon Tyne, 2, not later than THURSDAY, 
23rd june, 1960. 


JOHN ATKINSON, 
Town Clerk. 
Town Hail, 


Newcastle upon Tyne 


THE RURAL DJSTRICT COUNCIL OF 
GODSTONE 


ENGINEER AND SURVEYOR'S DEPARTMENT. 


APPLICATIONS are invited for the APPOINTMENT 
of RESIDENT ENGINEER at a salary of £900-£950 
by two increments of £25. The appointment is 
superannuable. 

The Council have in hand a large programme of 
sewerage and sewage disposal works construction 
which will extend over a period of up to 10 years, 
and applicants should be experienced in the super- 
vision of such works and of the construction of roads 
and sewers for housing estates, and in setting-out and 
measuring-up for certificates of payment. 

The Council will be prepared to assist in the 
provision of housing accommodation should this be 
required. 

Applications, stating age, qualifications, present and 
previous appointments and experience, and giving the 
names and addresses of two referees, should reach 
the undersigned not later than TUESDAY, 21st June, 


1960. 
M. HAWORTH, 
Council Offices, Clerk of the Council. 
Oxted. , ‘ 
RURAL DISTRICT COUNCIL OF 
BLOFIELD AND FLEGG. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited for the APPOINT- 
MENT of a RESIDENT ENGINEER to supervise on 
behalf of the Council and under the direction of 
their Consulting Engineers, MESSRS. JOHN TAYLO! 
AND SONS, the laying of water mains, followed tate 
by the installation of sewers and sewage disposa 
works. ag 

Salary will be £900 per annum, rising by two 
annual increments of £50 to £1,000 per annum, 
and applicants must have been employed previous 
in a similar responsible capacity on works of rs 
nature. Travelling expenses as per the Councils 
scale will be paid for a car not exceeding 10-h.P. 
or 1,199 c.c. é . 

Applications, endorsed ‘Resident Engineer, — 
age, qualifications, and full details of prev 
experience, together with the names of three referees. 
should be delivered to the undersigned not later tha 
THURSDAY, 14th July, 1960. ith 

Canvassing disqualifies, and any relationship W' 
members or chief officers must be disclosed. 


GEORGE HELLIER, ; 

Clerk of the Council. 

Council Offices, 
Acie, 

Norwich, 


Norfolk, NOR, 612Z. 
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June 16 1960 


APPOINTMENTS VACANT 
(CARMARTHENSHIRE COUNTY COUNCIL. 


S are invited for the FOLLOWING 
PPLICAINTS in the Roads and Bridges Depart- 








A 
appPol 


ment: ivisional Surveyor for Pencader Division— 
(a) Oe A.P.T. V (£1,220-£1,375). 
(b) Engineering Assistants in Head Office— 
Special Grade (£785-£1,070). 
() Temporary Clerks of Works—Salary up to 
£15 per week. F 
N.).C- Conditions of Service; posts superannuable 
“subject to medical examination. 
ands ppointment (a), applicants must be Associate 
members of the Institution of Municipal _ Engineers 


Institution of Civil Engineers. They must 
= 0 Considerable practical experience in modern 
ae Snd bridge construction and maintenance, and 


ent of men and plant. Possession of a 
“ meeatial. and knowledge of Welsh desirable. 
 spplicants for appointments (b) must hold an 
poriate qualification and have had experience of 
- and bridge schemes in a County Highways 
Depa ointments (c), applicants must have had 
od experience on road and bridge improvement 
hemes or similar works carried out by contract, be 
ome to keep accurate records, and be capable of 
abrring-out and measurement of works. 
set pplications for all posts must give details of age, 
lifcations, present appointment and experience, 
- the names and addresses of two referees, and 
be received by the undersigned by the 30th JUNE, 


1960. W. S. THOMAS. 
Clerk of the County Council. 
County Hall, 
Carmarthen. 


BOROUGH OF POOLE. 


TMENT OF CLERKS OF WORKS— 
=. CIVIL ENGINEERING WORKS. 
(B) BUILDING WORKS. 


ointment (A), applicants should have had 

considerable experience in civil engineering works; 
in particular, sewerage and roadworks. | 

Salary £14 4s. per week plus travelling allowance. 
Applicants for (B) should have had considerable 
experience in building works, including multi-storey 
reinforced concrete flat construction. 

Salary £16 16s. per week. pa 
Application Forms from Borough Engineer, Municipa 
Buildings, Poole, Dorset, to be returned to the 
undersigned by 24th JUNE, 1960. 


J. G. HILLIER, 
Town Clerk 
june, 1960. 


city OF NOTTINGHAM. 
ASSISTANT QUANTITY SURVEYORS. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENT in the City Enginer’s Department 
Assistant Quantity Surveyor, Grade A.P.T. Ill, 
or Special Grade, i.e., between £785 and 
£1,070 per annum, with annual increments. 
Applicants should have good professional 
experience, and the person appointed will 
be responsible for the quantity surveying 
work on individual contracts. Associateship 
of the R.I.C.S. will be an advantage. : 
Commencing salary will depend on candidate's 
qualifications and experience. 
Assistance with housing may be given. 
Applications, on forms to be obtained from R. M. 
FINCH, O.B.E., M.1.C.E., City Engineer and Surveyor, 
Guildhall, should be returned to him not later than 
29th JUNE, 1960. 


(CAMBORNE-REDRUTH URBAN DISTRICT 
COUNCIL. 


APPOINTMENT OF ENGINEERING ASSISTANT 
(A.P.T. 1h). 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT in the Engineer and Surveyor's 
Department at a salary in accordance with Grade 
A.P.T. Il (£765-£880). i 

Applicants must have completed professional training 
and have passed the Intermediate Examination of the 
Institution of Civil Engineers or the Institution of 
Municipal Engineers. 7 “7 

The appointment is subject to the provisions of 
the Local Government Superannuation Acts, 1937-53, 
to the National Joint Council's Scheme of Conditions 
of Service, and is terminable upon the expiration of 
one month's notice in writing by either side. — 

Consideration will be given to the provision of 
housing accommodation, if required. 

Applications, stating age, details of qualifications 
and experience, together with the names and addresses 
of two persons to whom reference may be made, 
should be received by the undersigned not later than 
the 23rd JUNE, 1960. 

The successful applicant will be required to pass 
a medical examination to be carried out by this 
Council's Medical Officer of Health. | 

Canvassing, either directly or indirectly, will be 
a disqualification, and applicants must disclose their 
relationship to any member or senior officer of the 


Council. 
S. C. WILSON, 
Clerk of the Council. 
Council Offices, 
Camborne, Cornwall. 
___ 2nd june, 1960. é 
CHISLEHURST AND SIDCUP 
DISTRICT COUNCIL. 


APPOINTMENT OF ENGINEERING DRAUGHTSMAN. 


ENGINEERING DRAUGHTSMAN (Male) REQUIRED 
in Engineer and Surveyor’s Department. Salary Grade 
AP.T. | (£610-£765 plus London Weighting). | 

Applicants must have civil engineering experience, 
Preferably in local government. Starting salary 
according to experience. 

Housing accommodation if required. 

Applications, stating age, qualifications and experi- 
ence, and names of two referees, to the undersigned 
by 25th JUNE, 1960 

T. W. FAGG, 


Clerk. 


URBAN 


Council Offices, 
Sidcup Place, 
Sidcup, Kent. 


CORPORATION OF COVENTRY. 


ASSISTANT ENGINEERS—A.P.T. Iv (£1,065- 
£1,220) and Special (£785-£1.070). Commencing 
Qrades and salaries according to qualifications 
experience. To work on design and supervision of 
civil engineering works incorporated in City Re- 
development Programme, and other _ interesting 
Projects. 

Housing accommodation may be available. Removal 
expenses loan (up to £50) provided where necessary. 
HoAPlication Forms from CITY ENGINEER, Council 
Ouse, Coventry, returnable by 27th JUNE, 1960. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


CENTRAL ELECTRICITY GENERATING 
BOARD. 


NORTHERN PROJECT GROUP. 


THIRD ASSISTANT ENGINEER (Civil) REQUIRED 
at Project Group Headquarters, Agecroft, Manchester. 
Salary range £1,090 x £30—-£1,300 per annum. 

Applicants should be competent Quantity Sur- 
veyors, with experience in taking-off, billing, site 
measurement, and agreement of final certificates for 
Power stations or similar works. Membership, or 
qualification leading to membership, of an appropriate 
protessional institution will be an advantage. 

Application Forms available from Administrative 
Officer, CENTRAL ELECTRICITY GENERATING 
BOARD, Northern Project Group, Agecroft Road, 
Swinton, Pendlebury, Manchester, to be returned by 
20th JUNE, 1960, quoting Ref. N.48/C. 


LONDON COUNTY COUNCIL. 


CLERKS OF WORKS (Class tl) REQUIRED. Up to 
303s. 6d., according to experience. 

Brief particulars to CHIEF OFFICER 
(A1/CJ/1537/6), Parks Department, County Hall, 
S.E.1 (WATerloo 5000, Ext. 8076). 


BOROUGH OF SWINDON. 
ASSISTANT HIGHWAYS SUPERINTENDENT— 
A.P.T. GRADE | (£610-£765). 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT in the Borough Surveyor’s Depart- 
ment from persons who have passed the Final 
Examination of the Institute of Works and Highways 
Superintendents, or other appropriate examination. 
Applicants with an Intermediate or similar qualifica- 
tion will be considered for an appointment to Misc. 
Grade V (£650-£715), with transfer to A.P.T. | on 
passing the Final Examination. 

Applicants should have had suitable experience in 
highways maintenance and construction. 

Housing accommodation will be offered to married 
candidates from other areas, and assistance towards 
removal expenses may be granted. . 

Applications, stating age, training, qualifications, 
experience, present post and salary, and giving the 
names and addresses of two re‘erees who may _be 
consulted, should be received by the TOWN CLERK, 
Civic Offices, Swindon, not later than MONDAY, 27th 
June, 1960. 

Canvassing will disqualify 


ec rTyY OF WAKEFIELD. 
CITY ENGINEER'S DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
SUPERANNUABLE APPOINTMENTS in the City 
Engineer's Department: 

(a) Junior Assistant Electrical Engineer, Grade 
A.P.T. | (£610 x £30(4) x £35—£765 
per annum). The successful applicant will 
be engaged mainiy on_ street’ lighting 
(maintenance and new installations) and on 
the supervision of various forms of electrical 
installations. 

Preference will be given to applicants who hold 
the Ordinary National Certificate in _ Electrical 
Engineering and who have had previous experience 
in street lighting. 

(b) Assistant Highways Superintendent, Misc. 
Grade V (£650 x £20(1) x £25(1) x 
£20(1)-——- £715 per annum). Applicants 
must be apprentice-trained and have had 
a sound experience in highways and sewer 
construction and maintenance, and must 
hold a full driving licence. 

Preference will be given to applicants qualified by 
Examination of the Institute of Works and Highways 
Superintendents. 

Housing accommodation will be provided for 
appointment (b). . 

Applications, stating age, qualifications and experi- 
ence, together with the names of two referees, to be 
sent to the CITY ENGINEER, Town Hall, Wakefield, 
by 4th JULY, 1960. 


HAYES AND_ HARLINGTON URBAN 
DISTRICT COUNCIL. 


ESTIMATOR REQUIRED by Engineer and Surveyor's 
Department, Hayes and Harlington U.D.C. Salary 
within Grade A.P.T. II, i.e., £765-£880 p.a. plus 
appropriate London Weighting. : 

Candidates must be capabie of estimating for all 
classes of building works, and have had considerable 
experience of work of this nature. S-day week. — 

The Council is unable to assist with the provision 
of housing accommodation. 7 f 

Further particulars and conditions of service and 
Form of Application available from the undersigned, 
which, when completed, must be returned by 27th 


JUNE, 1960. 
GEORGE HOOPER, 
Clerk and Solicitor. 
Town Hall, 
Hayes, Middx 


ENIOR QUANTITY SURVEYOR REQUIRED for 
employment with Cumberland builders. Experi- 
ence of final accounts and estimates. House avaiiabie. 
Write, giving full details of experience and qualifica- 
tions, and state salary required, to Box V.1715, 
**The Contract Journal.’ 
OWLEM PAVING CO., LTD., REQUIRE additional 
SUPERVISORS for asphalt surfacing contracts. 
Duties will be to control and organise the work of 
road gangs operating in the London area. Experienced 
and practical men are invited to apply in writing, with 
details of training, previous positions, age, etc., to 19 
Grosvenor Place, S.W.1. A good salary commensurate 
with experience is envisaged, and a car is provided, or 
allowance paid. A pension scheme operates after 
probationary period. All replies treated as confidential. 


'WO CONTRACTS MANAGERS REQUIRED to super- 
vise large civil engineering contracts. Applicants 
must have held similar position and be able to prove 
a successful past history in higher management. 
Preference given to qualified engineers capable of 
organising a highly efficient department. Posts offer 
exceptional conditions and chance of promotion to 
successful applicants. —- Write Box V.2011, “ The 
Contract Journal."’ 
XPERIENCED QUANTITY SURVEYOR REQUIRED 
for civil engineering contracts around London. 
Sound knowledge of interim valuations, final accounts, 
sub-contractors’ accounts, negotiations and claims is 
essential. This is a new appointment and offers con- 
siderable scope for advancement. Pension scheme. 
Write details and salary required to Box V.1991, 
“The Contract Journal." 


Berens REQUIRED by progressive firm of building 
and civil engineering contractors in north-west. 
Good prospects for first-class men.—Details of ex- 
perience, age and salary required to Box V.1982, 
“The Contract Journal." 
IVIL ENGINEER, experienced in use of instruments, 
setting-out, interim and final accounts. Transport 
provided.—Apply THE DRYBROOK QUARRIES, LTD., 
106 Gold Street, Wellingborough. 
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APPOINTMENTS VACANT 


cv ENGINEER REQUIRED. Keen, energetic, able 
_ to assume complete control of small, progressive 
engineering department of North-West firm on road 
contracts £1,000-£30,000. Salary £1,000 plus bonus 


plus car, with opportunity for further advance- 
ment. 


Write Box V.1998, “The Contract Journal." 





AGENT/GENERAL FOREMAN REQUIRED by build- 
ing and civil engineering contractors for over-all 
supervisory post, various contract sites Wales, West 
and South-West England. Specialist in reinforced con- 
crete preferred.—Write age, experience, and salary 
required, to Box V.2007, “ The Contract Journal.” 


CIVIL ENGINEERING SUPERVISOR 


A vacancy exists in the civil engineering department 
of a national contracting organisation for an experi- 
enced CIVIL ENGINEER to take control of their 
contracts in the area of the North Midlands, Lanca- 
shire and Yorkshire. Applicants must have had 
considerable experience in the control of civil engi- 
neering works of magnitude, have good organising 
ability, with strong powers of leadership. The appoint- 
ment is a key one in the organisation, is pensionable, 
and carries with it a remuneration in the order of 
£2,000 per annum.—wWrite, giving full details, to: 


BOX V.2028, “THE CONTRACT JOURNAL.” 





YOUNG CIVIL ENGINEER REQUIRED as Personal 
Assistant to Works Director of rapidly expanding 
company in_north-east England. 

Write Box V.1975, “The Contract Journal.” 


ARSLAG, LTD., Midiands Area, REQUIRE 
ASPHALT AND TARMACADAM SUPERVISORS, 
aged 24-30. Progressive and permanent positions in 
expanding department for suitable applicants. Super- 
annuation scheme. Vehicle available.—Write in con- 
fidence to the Secretary, TARSLAG, LTD., Economac 
House, Dunstall Road, Wolverhampton. 


Cur ESTIMATOR REQUIRED for expanding firm 
of civil engineering contractors. Applicants must 
have held a similar position and be capable of 
efficiently running the estimating department tendering 
for major civil engineering projects. This position 
carries a most attractive salary and conditions to 
selected applicant.—Write, giving fullest details, to 
Box V.2012, “The Contract Journal.” 
AND C. FRENCH, LTD., urgently REQUIRE 
* fully experienced BONUS SURVEYORS for civil 
engineering and building contracts.—Apply in writing, 
Stating age, experience, and salary required, to 
Personnel Manager, 50 Epping New Road, Buckhurst 
Hill, Essex, quoting Ref. No. 235. 


MEDIUM-SIZED COMPANY 


Of civil engineering 


i contractors 
following staff:— 


SITE ENGINEERS 
With not less than 2/3 years’ experience embracing 
setting out and concrete control. Knowledge of 
shuttering design would be an advantage. 

b GENERAL FOREMEN 

With background experience of piling and bridge 
works construction. 

SECTION FOREMEN 
Preferably with time served as carpenters on works 
of civil engineering construction. 

COST AND BONUS CLERK 
Permanency is assured, together with excellent salaries 
and superannuation benefit to those possessing 
initiative and drive.— Write Reference 1960/23: 


LOMOUNT CONSTRUCTION, LTD., 
Sackville House, 40 Piccadilly, London, W.1. 


REQUIRE the 


ITE ENGINEERS REQUIRED immediately for 

London area contracts. — Apply FITZPATRICK 

AND SON (CONTRACTORS), LTD., 455 Old Ford 
Road, London, E.3. ADV 2991. 


james MILLER AND PARTNERS, LTD., REQUIRE 
an experienced SITE ENGINEER for civil engi- 
neering contract in the London area. Sound knowledge 
of reinforced concrete construction is essential, 
together with the normal site engineering duties. 
The selected applicant will, if satisfactory, be posted 
to the permanent staff in due course and be given 
an opportunity to progress to the status of engineer/ 
agent. Pension and bonus schemes in operation. 
Full particulars to Pump Lane, Hayes, Middlesex. 


PIPELINES 


Of all types are an _ ever-increasing requirement. 
To meet this continued expansion of their activities, 
WILLIAM PRESS AND SON seek a SENIOR MAIN- 
LAYING ESTIMATOR. This is a permanent appoint- 
ment for a man having proved ability In the prepara- 
tion of tenders for large-diameter water, gas and 
oll pipelines, using the most modern methods and 
equipment. It will carry a salary in accordance with 
this experience and ability. The company operates 
a bonus scheme and also a pension scheme with life 
insurance benefits.—Written applications, with the 
fullest personal details, In confidence, to: 


The Chief Estimator, 
WILLIAM PRESS AND SON, LTD., 
Willoughby Lane, Tottenham, London, N.17. 


Ts experienced BUILDING SURVEYORS RE- 
QUIRED for progressive builder and contractor 
based in S.E. London, for interesting and responsible 
work, mainly in the London area. Capable of assisting 
in the management of large contracts from inquiry 
to final account.—Apply, in writing: RICHARDSON, 
Herbert House, Slade Green, Erith. Kent. 


Engineers, age range 26 to 46, for interesting 
civil engineering and building contracts in the Mid- 
lands area by an old-established civil engineering and 
building contractor. Experience should cover industrial 
and building, civil engineering and reinforced concrete, 
roads and bridges, etc. Applications should state 
training, qualifications, experience, etc. An attractive 
salary, with security and allowances, will be paid, and 
the positions are progressive.—Written applications to 
Box V.1994, ‘* The Contract Journal." 


TIMEKEEPER/OFFICE ASSISTANT REQUIRED for 
civil engineering contractor's office on a large 
contract at Hammersmith. Good salary and conditions. 
‘Phone Sloane 0781, or write Box V.2083, “* The 
Contract Journal,” quoting Ref. QRS/16. 


ANTED, Two ENGINEER/AGENTS to take com- 
plete control of sewer and sewage disposal 
contracts in South-East England. Must be first-class 
men. Salary according to ability.—Apply H. MINTO 
AND COMPANY, LTD., 21 Lower Fant Road, 
Maidstene, Kent. 
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APPOINTMENTS VACANT 


Oa a ENGINEER REQUIRED by progressing 
firm of plant hirers and contractors. Applicants 
must be fully experienced in the use of all classes 
of contractors’ plant and equipment, earthmoving, 
and the construction of roads and sewers. Capable 
of dealing with estimating, planning and general quan- 
titles. Excellent opportunity and prospects for 
successful candidate who Is energetic and willing to 
undertake responsibility and hard work. Good salary. 
superannuation, etc. —- Apply in writing to the 
Secretary, GEORGE HIGGINSON AND SON, LTD.. 
Bickenhill Lane, Marston Green, Birmingham. 


IVIL ENGINEER, age about 35-40, REQUIRED for 

a responsible position on construction. Must have 

had good general experience with a contractor.—Apply 

to SIR ROBERT McALPINE AND SONS, LTD., 80 

Park sone, W.1, giving particulars and stating salary 
required. 


AGENTS 


Are REQUIRED for senior appointments on large 
construction contracts in various parts of the country. 
Applicants will be required to have a sound experi- 
ence on a wide variety of contract work. L.!.0.B. or 
A.M.1.C.E. qualifications preferred. Age 30-40. These 
appointments offer progressive and permanent employ- 
ment, with superannuation scheme. Salary will be 
commensurate with experience and qualifications. 
Apply, in writing, to: 


P.M. (A.12), 
JOHN LAING AND _ SON, 
London, N.W.7. 


LTo., 


LANT REPRESENTATIVE REQUIRED by progress- 
ing firm of plant hirers and contractors. Appll- 
cants must be fully trained and experienced in all 
classes of contractors’ pliant and equipment, and 
capable of negotiating at high level for hire and 
earthmoving contracts. Excellent opportunity and 
prospects for successful candidate. Good salary, 
superannuation, etc. ——- Apply in writing to the 
Secretary, GEORGE HIGGINSON AND SON, LTD., 
Bickenhill Lane, Marston Green, Birmingham. 


ESIDENT ENGINEER for reconstruction of the 

swing bridge at Caernarvon. Approx. 9/12 
months’ appointment, commencing July/August, 1960. 
Experience of welding essential. Salary £1,000 p.a. 
plus expenses allowance.—Applications, giving full 
details of experience, should be forwarded to the 
Consulting Engineers, F. R. BULLEN AND PARTNERS, 
Dacre House, Dean Farrar Street, London, S.W.1. 


“TARMACADAM surfacing contractors operating in 
London and Home Counties will REQUIRE, during 
the coming months, a first-class CONTRACTS SUPER- 
VISOR, resident in Essex, to deal with contracts in 
their Eastern area. Duties will consist of initial site 
inspections and reports for estimating purposes, and 
complete supervision of contracts, including measuring, 
etc., up to and including final invoice stage. Car 
provided, and company superannuation scheme in 
operation. Commencing salary £16 per week.—Write 
Box V.2062, ‘* The Contract journal.” 


CIVIL ENGINEER 


Under 30, qualified A.M.I.C.E... REQUIRED for 
permanent staff by old-established firm of civil engi- 
neering contractors specialising in piling. — Write, 
eee brief particulars of qualifications and experience, 
0: 


The Managing Director, 
JOHN__GILL CONTRACTORS. LTD., 
123 Pall Mall, London, S.W.1. 





LANT FITTER REQUIRED. Permanent position. 

Willing to travel. Must be experienced with heavy 

plant.—THOMAS GRAVESON, LTD., Warton, Carn- 
forth, Lancs. 


ANAGER REQUIRED for an expanding ready- 
mixed concrete firm. Must be experienced in 
estimating, mix design, labour and production control. 
Good prospects.—Write, stating age, experience, and 
a to Box V.2071, “The Contract 
ournal.” 


SSISTANT SITE AGENT REQUIRED for heavy 
marine works, in the North-East Area in the 
first instance. Preferably qualified civil engineer looking 
for good promotion prospects.—Write Box V.2070, 
“The Contract Journal." 


LASGOW.—AGENT for multi-storey reinforced 

concrete flats. Agent with proved experience In 
this type of high-quality reinforced concrete work. 
Permanent staff appointment and other conditions, 
including pension scheme and life assurance.—Appli- 
cations, In confidence, stating age, present employ- 
ment, previous experience and employers, training, 
etc.. to Building Manager, HUGH LEGGAT LTD., 
Gladstone Avenue, Barrhead, Glasgow. 





NIGERIA 


British building and_ civil engineering company 
REQUIRE a GENERAL MANAGER for their expanding 
Nigerian subsidiary company. Successful applicant 
will be appointed a director of the subsidiary and 
will be expected to assume full responsibility for the 
day-to-day running of the company within the policy 
laid down by the board. Salary by negotiation, 
according to experience, but it is contemplated this 
would be of the order of £5,000 per annum, plus 
usual benefits, including married accommodation, etc. 
Reply, in confidence, to: 


Director, 
BOX Cj466, L.P.E., 
Romano House, 399/401 Strand, W.C.2. 


engineering 

contractors Applicants must have had consider- 
able experience and be capable of full site contro) 
for contracts to a value of £'2m. The appointment is 
permanent and pensionable.—Details of age, experi- 
ence, salary grade, etc., to Box V.2078, “The 
Contract Journal." 


GENT—Bridge Construction.—AGENT REQUIRED 

immediately for construction of several R.C. bridges. 
Civil engineer, preferably A.M.I.C.E., with previous 
experience as agent. Good salary, car provided, 
pension, etc., permanent post with excellent prospects 
for the right man. — Applications, with details of 
experience and dates available for interview, to Box 
V.2091, ‘‘The Contract Journal." 


EQUIRED, experienced MAN to take charge of 

small precast concrete works in the Midlands. 
Modern buildings and pliant, including hydraulic press. 
Good opportunity for energetic man with organising 
ability.—Apply in writing, stating age and experience, 
to Box V.207S, ‘‘ The Contract Journal.” 





AGENT REQUIRED by London civil 
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APPOINTMENTS VACANT 


ITE ENGINEER REQUIRED, between 20 and 30 
years of age, for pipelaying contract, Chester 
area. Preferably with experience up to 60in. dia 
water mainiaying. Good salary, bonus and transport 
will be provided for a man showing initiative, able to 
set-out accurately, and with necessary drive for 
economical progress. —- Apply R. G. HORTON 
(ENGINEERS), LTD., Delph Road, Brierley Hill, Staffs. 


IMON-CARVES, LTD.—Building and Civil Engineer- 
ing Department.—SUB-AGENT. Civil Engineer 
REQUIRED, of Sub-Agent standard, for training as 
Agent. Qualifications: 8.Sc., H.N.C., A.M.I.C.E., or 
equivalent Applications from men with wide site 
experience without those qualifications will be con- 
sidered. A minimum of three years’ site experience with 
reputable contractor is essential, covering one or 
more of the following: Prestressed and reiniorced 
concrete; heavy excavations, cofferdams, temporary 
works, concrete mix design, dewatering, piling, form- 
work.—Applications, stating age, qualifications, experi- 
ence, quoting Ref. SCS3, to Contract Labour Dept., 
Simon-Carves, Ltd., Cheadle Heath, Stockport, Ches. 


GENT/GENERAL FOREMAN REQUIRED for civil 

engineering contracts up to £100,000. Must 
be experienced in roads, sewers and reinforced con- 
crete construction, capable of working with minimum 
supervision.—Apply in writing, giving details of past 
experience, and salary required, to H. C. JANES, 
LTD., 183 High Town Road, Luton. 


SIR ALFRED McALPINE AND SON, LTD. 


REQUIRE experienced CIVIL ENGINEERS 
for contracts in South Lancs. and Cheshire. Good 
Prospects and staff pension scheme.— Apply, in 
writing, stating age, experience and salary required, to: 


SIR ALFRED McALPINE AND SON, LTD., 
Hooton, Wirral, Cheshire. 


Urgently 


ESIGNER DETAILERS, Reinforced Concrete.—The 
MODULAR CONCRETE CO., LTD., have vacancies 
in their engineering department for Designer /Detailers 
on interesting reinforced concrete work, both in situ 
and precast. Previous experience with specialist firm 
in this field desirable, but not essential. Working 
conditions are first-class. Basic salary up to £1,100, 
according to experience. Profit-sharing bonus scheme 
after a probationary period. Superannuation scheme. 
Subsidised canteen. S-day week. Positions are pro- 
gressive and offer excellent experience to energetic 
men interested in developing up-to-date techniques of 
design and construction.—Please apply in_ writing, 
stating age, training, experience, and present salary, 
to Personnel Manager, 1258/60, London Road, 
Norbury, S.W.16. 


OWSETT ENGINEERING CONSTRUCTION, LTD., 
REQUIRE the following senior staff: PIPELINE 
MANAGER to be responsible to the Board for all 
pipeline contracts in Great Britain; SITE AGENTS for 
large-diameter steel and prestressed concrete pipeline 
contracts. Excellent prospects in an expending com- 
pany.—Written applications, giving full details, should 
be addressed to Managing Director, Dowsett Engineer- 
ing Construction, Ltd., Dowsett House, Durham Road, 
Gateshead-upon-Tyne, 9. 


PLANT HIRE MANAGER 


Due to reorganisation and expansion, a vacancy now 
exists for a PLANT HIRE MANAGER for our new 
offices in Ealing. Applicants must be fully experienced 
n plant hire, and preference will be given to those 
who have held similar position. Good salary offered 
«<o right man. Apply, in writing, stating experience 
age, salary required.—aAll applications will be treated 
in the strictest confidence, and should be addressed to: 


The Chairman, 
ARUP AND ARUP, LTD., 
Colquhoun House, Broadwick Street, London, W.1. 


ENERAL FOREMAN.—J. AND J. DEAN (CON- 

TRACTS), LTD., invite applications for the above 
position. This post is initially for the supervision of 
an industrial building in East London. It is essential 
that appiicants are tully experienced in carrying out 
the construction of reinforced concrete framed struc- 
tures. This position commands a good salary and 
could be permanent and progressive for suitable appli- 
cant. Pension scheme available after probationary 
period.—Write, giving details of age, training and 
career, in confidence, to Mr. M. J. Dean, J. and J. 
Dean (Contracts), Ltd., Ruckholt Works, Leyton, 
London, E.10. 


IMON-CARVES, LTD.—Building and Civil Engineer- 
ing Department.—CONTRACTS MANAGEMENT. 

A Civil Engineer is REQUIRED to be responsible for 
the management of a group of contracts each con- 
trolled by a Site Agent. Duties cover planning, 
organisation and running of these contracts from 
inquiry to completion, and will be carried out from 
a fixed base. Previous experience in a similar capa- 
city is desirable, but applications from men_ with 
successful experience as Agent will be considered. 
Degree or A.M.I.C.E. an advantage. Generous salary; 
company car; pension scheme. Details of age, quali- 
fications, previous employers, and positions held should 
accompany applications. References will not be taken 
up without permission.—Reply, quoting Ref. C59, to 
Contract Latour Dept., Simon-Carves, Ltd., Cheadle 
Heath, Stockport, Ches. 


PLANT SALES MANAGER 


Applications are invited for the position of PLANT 
SALES MANAGER with a leading London plant hire 
company. Successful applicant would be required to 
commence and build up a sales department, and 
should, therefore, have considerable experience in 
plant sales. Write, giving full details of experience 
and salary required.—All applications will be treated 
in the strictest confidence, and should be addressed to: 


The Chairman, 
ARUP AND ARUP, LTD., 
Colquhoun House, Broadwick Street, London, W.1. 


ONTRACTS MANAGER (Civil Engineering) RE- 
QUIRED for medium-sized contracts in Birming- 
ham area. Permanent position with good salary offered 
to suitale applicant. All replies treated in strictest 
confidence.—Send full particulars of experience, etc., 
to Box V.2109, ** The Contract Journal.” 


hres CONSTRUCTION, LTD., have a vacancy 
for CHIEF BUYER in their Bletchley office. Must 
be conversant with modern control and planning 
methods and able to organise buying department. 
Superannuation scheme. Holidays honoured.—Apply 
in writing in the first instance, stating age, experience, 
and salary required, to Drabble Construction, Ltd., 
Bletchley, Bucks. 


June 16 1969 


APPOINTMENTS VACANT 


IVIL ENGINEER (junior) REQUIRED 
London contractors, for work on site and intNerts 

office. Applicants should pre.erably be Qualified 
possess up to three years’ site experience This” 
an excellent opportunity for an enthusiastic oe 
engineer to join a_ rapidly expanding or anioone 
BAVIS CONTRACTORS, LYDS S46°50" cue My 
pais Sor . + 346-50 Kilburn High 


IVIL ENGINEERING FOREMEN REQUIRED. 
Applicants must be familiar with building site 
groundworks, have experience on roads, sewers = 
heavy civil engineering works, and be willing to tiene 
in the U.K. Good remuneration for the right - 
Applications, stating age and experience, to Establish: 
ment Officer, GEORGE WIMPEY AND CO., LTD., 29 
Hammersmith Grove, London, W.6. Ref. 4G. " 7 


AYLOR WOODROW CONSTRUCTION, itp; 
REQUIRE a SAFETY OFFICER for their nuclear 
power station contract near Bridgwater, Somer, - 
Experience of scaffolding, heavy engineering work, peo 
knowledge of the Building Regulations essentiaj, Salary 
par yr a Porcannal inancea Stating poy 
experience, etc., to Personne anager, i . 
Southall, Middlesex. 7 — Road, 


Si ENGINEER REQUIRED by London firm of civil 
engineering contractors. Good prospects for keen 
young man who is experienced and accurate in settin 
out. Superannuation scheme in operation.—Write full 
details of training, experience, and salary Grade, to 
Box V.2108, * The Contract Journal.” F 


Estimator REQUIRED for London head office of 

civ.|' engineering contractors, to assist in the 
preparation of tenders. Applicants, preferably qualified 
should have experience in building up rate and the 
preparation of work programmes. Site experience with 
contractors would be an advantage.—Write, Giving 
summary of qualifications and experience, to Box 
V.2107, ‘The Contract Journal." 


Cv ENGINEERS.—ASSISTANT SITE ENGINEERS 
REQUIRED by C. BRYANT AND SON, LTD. tor 
Progressive positions leading to Engineer-Agent posts, 
Apply, stating age, experience, and salary required 
to J. E. Guest, A.M.I.C.E., Head Office, Whitmore 
Roaag, Small Heath, Birmingham, 10. 


i REQUIRED for a road and bridge contract 
in Nigeria. Preferably qualified Engineer with 
overseas experience. Free furnished bachelor accom. 
modation. Kit allowance. 18 months’ tour with three 
months’ paid leave. High salary, with excellent pros. 
pects. — Reply in confidence to Civil Engineering 
Director, SIR LINDSAY PARKINSON AND co. LTD. 
6 Lambeth Road, St. George’s Circus, London, S.E.1" 


Tve SITE ENGINEERS REQUIRED immediately for 
sewerage contracts. Opportunities for advance. 
ment to Site Agents to applicants of proved experience 
and ability. Salary £750 to £1,000 per annum, 
according to experience.—Write, stating age, qualifica- 
tions and experience, to A. BRETT (CONTRACTORS), 
LTO., Grimsargh, near Preston. 


GENERAL FOREMAN REQUIRED to supervise works 
_ Of main drainage, comprising large concrete pipes, 
Write, stating age and experience, to A. BRETT 
(CONTRACTORS), LTD., Grimsargh, near Preston. 


ENERAL FOREMAN REQUIRED to supervise the 

laying of large water mains.—Apply, stating age 

and experience, to A. BRETT (CONTRACTORS), LTD. 
Grimsargh, near Preston. 


UARRY MANAGER REQUIRED for granite quarry 

in North Wales. Experienced in quarry plant and 
bituminous macadam production. — Apply H, j. 
ENSTON, Plas Merion, Gower Road, Trefriw, Caerns. 


UILDER'S GENERAL FOREMAN for controlling 
several medium-sized contracts in Blackpool and 
district. Must be capable of producing at economic 
rates, have knowledge of specifications and quantities, 
and be able to set-out and level. Age approx. 32-40, 
Apply in confidence, stating age, present position and 
salary, also technical qualifications, if any, to F. 
PARKINSON, LTD., Mowbray Drive, Blackpool. 


Advertisements received too late for 
classification see page 1365 


For 


APPOINTMENTS WANTED 


IVIL ENGINEER, aged 33, wishing to settle In 
rural surroundings, 


SEEKS POSITION with 
country contractor. 


Write Box W.2087, “The Contract Journal.” 


“A GENT, wide experience, including motorways, 
medium and large contracts, SEEKS CHANGE. 
Write Box W.2132, “The Contract Journal. 


ONTRACTORS' ENGINEER AND AGENT, 
professionally trained, operating small company 
engaged on plant hire, SEEKS PART-TIME WORK 
with small contractor in Midlands area on fee or 
retainer basis. Would consider possible amalgamation. 
Write Box W.2133, “The Contract Journal. 


UARRY MANAGER SEEKS APPOINTMENT. 

Sand and gravel. Conversant with all methods 
of production, also planning, erection, restoration, 

Write Box W.2140, ‘The Contract Journal. 


C\UALIFIED CIVIL ENGINEER, 18 _ years’ varied 
practical experience, DESIRES PERMANENT 

POSITION of RESPONSIBILITY, preferably in Northern 

treland. ” 
Write Box W.2139, “The Contract Journal. 


i OR 
Conas MANAGER / PLANNING EXECUTIVE, 
age 40, SEEKS INTERESTING APPOINTMENT 
with C.£. contractors. Available at short notice. 
Write: BM/WEYZ, London, W.C.1, quoting 1/2/R. 
AN, 31, 10 years’ B. and C.E. experience, 
invoices, ledger, plant, checking, storekeeping, 
office management, SEEKS PROGRESSIVE POSITION, 
not London. ‘ 
Write Box W.2125, ‘The Contract Journal. 





WORK REQUIRED 


OTOR BOAT OWNERS REQUIRE 
CONSTRUCTIONAL WORK, ATTENDANCE, 
PERSONNEL, GOODS, TOWAGE, etc. Craft and labour 
supplied.—Apply: THOMAS BROS., 62 Sussex not 
East Ham, London, £.6. Telephone: GRA. 6697/3151. 
ITE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD., Trading Estate, Siow 
Telephone: Slough 20361—-Ext. 4. ieee 
AM BOOTH, LTD., Perrymount Con 
Haywards Heath, Sussex. Tel.: Haywards wath 

1126 and 1258. SUB-CONTRACT or HIRE: D9s, 
Bulldozer and Caterpillar 463 Scrapers. ee 
for HIRE. 


Atten ‘OXFORD GRADERS 


GRASSPHALTE, LTD., 
Hampton Hill, Middlesex. Telephone: Molesey 4343. 
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SURVEYS 


AND SETTING OUT 


FOR 
ESTATES, MOTORWAYS 
ROADS AND CITY 
DEVELOPMENT AREAS 


THE SITE SURVEY COMPANY 


LONDON, S.E.3 
TELEPHONE LEE Green 7444 








WORK REQUIRED 


ARTHMOVING, LEVELLING, LAND DRAINAGE, 
E RECLAMATION. etc. Consult the Surface Special- 
ists. — SURFACE MAINTENANCE SERVICES, LTD. 
124 Old Christchurch Road, Bournemouth. Tel. 
24673. Branches throughout the country. 


‘OR HIRE IN MIDLANDS, new Blaw Knox 
PF90 PAVING MACHINES, complete with experi- 
enced operators (and gang) If required. Sub-contract 
work or price per ton for material laid (Macadam. 
Asphalt, Wetmix, Leanmix Concrete, etc.).—For full 
details, 0% CAMMIDGE ROAD CONSTRUCTIONS, 
LTD., 4/26 Henrietta Street, Coventry. Tel. 
alee ee 


XX7ANTED, EXCAVATION, SITE CLEARANCE and 
W DEMOLITION WORK 
R. BARKER (PECKHAM), LTD., New Cross 3337. 


ARTHMOVING EXCAVATION, CONTRACT or 
E E. Bulldozers, Scrapers,  Traxcavators. 
een etc.—'Phone: Chiswick 8511/2, Maidstone 
7294/5/6, TRACTORS HIRE _ CREWICE), LTD., 
300 Chiswick High Road, W.4 


ANTED, HIRE or CONTRACT WORK 

for modern fleet of DW21s, D9s, D8s, 15-ton 
Rear Dump Euclids and 38RB Face Shovel.—Apply: 
BRODERICK AND RYAN, LTD., 421 1 Raat 
Road, likeston, Derbys. Telephone 4381/2 


ULK EARTHMOVING, direct contract or sub- 
contract. Also BULLDOZERS and SCRAPERS 
for HIRE.—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351. 


*XCAVATIONS, ‘SITE CLEARANCES, DEMOLITION 

and PLANT HIRE, - CONTRACT WORK 
WANTED, any area. — D. STONE, LTD., St. 
Leonards Road, Hove. 3, emma Tel.: Hove 46396. 


“OR HIRE. One Drott and Six TIPPER LORRIES. 

SITE CLEARANCE. Direct or sub-contract. 
. W. DOYE AND CO., Demolition Contractors, 
168 Pi Plumstead H'gh Street, S.E. 18. Woolwich 6318. 





JPROOTING.—TREES, STUMPS, HEDGES, etc. We 

have the most experience and all modern 
equipment.——-T. GRAVESON, LTD., Warton, Carnforth, 
Lancs. Telephone: Carnforth 381 and 382. 


F GRADING, SEEDING, TURFING and PLANTING 

form part of your CONTRACT, we will be pleased 
to quote you.—HOLDRUP, 139 Bells Hill, Barnet. 
Telephone 9111. 


XCAVATION SUB-CONTRACTS. 

available to analyse, programme and price 
complex projects. Particular attention given to 
finish and compaction. O09, D8, TD18 and TD14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution of work.—-DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 2241. 


PECI EXPLOSIVES SERVICES.— 


Technical staff 


PECIALISED 
U.K. and OVERSEAS MOBILE UNITS coverage on 
ex-service strong points, sea walls and dangerous 
structures, etc.—-124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Shoreham 4193. 


ULK EXCAVATIONS, any “quantity quoted for. 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, fue, Berks. 
Ascot 1026/7 


ULK EXCAVATIONS and SITE WORKS 
undertaken. DIRECT or on SUB-CONTRACT basis. 
Quotations given for large or small contracts any- 
where—S. AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264. 


RECTION and DISMANTLING. Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 


For _HIRE— MIDLANDS AREA: Dds, 10RBs. 
COMPRESSORS, DROTTS. — KINGS NORTON 


EXCAVATORS, LTD., Telephone: Sedgley 2513. 


BRANo NEW Thames Trader 7yd. TIPPER TRUCK, 
with driver, will be available from the last week 
In June, 1960, for transportation. — CUMMINGS, 
125 Kilmorie Road, S.E.23. Tel.: Forest Hill 1707. 


ONTROLLED EXPLOSIVES, LTD., specialise in the 

fragmentation of mass and reinforced concrete 
Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds, 
snsine beds, etc., and deep drilling for quarries. 
articulars from 11 Church Street, Oldbury, Bir- 
mingham. Telephone: BROadwell 3117. 


8s, D7s (1960), with Scrapers or Dozers, 
Powershiftt TRAXCAVATORS and DUMP TRUCKS 
available for EARTHMOVING CONTRACTS or HIRE 
in the south of England—WADSWORTH (DEMO- 


LITION AND EXCAVATION), LTD., Sidmouth Road, 
Exeter Exeter 66246. 


SOHING. SEEDING | and TURFING. 
bs Excavation and Levelling Work undertaken In 
. ¥ part of the U.K. at competitive prices.—GILLIA 
urley. Surrey. UPlands 9222 6. 


Burk EARTHMOVING by DW21s, D9s or Das. 
R STANTIAN PLANT, LTD., Effingham Street. 
Otherham. Telephone: Rotherham 78271-2. 


TARMAcapaM and BITUMINOUS MACADAM 
union EASING WANTED. New Barber-Greene 
HIRE wheeled) and full roller range t> 10 tons. 
attents CONTRACT or SUB-CONTRACT. Immediate 
. ntion—D. S. O'BRIEN AND CO., Varmacadam 


‘aving Cont ° 
Birkenhess aon Olive Mount, Birkenhead. Tel.: 


PAVING and 2MERSLAVING qtonk WANTED. 
. erry Tree Green, Sander: 
Surrey, Telephone: Sanderstead 6059. derstead, 


~ Site Clearance, 


THE CONTRACT JOURNAL 


SALES BY TENDER 


Cl FY OF LIVERPOOL. 


TENDERS invited for PURCHASE and REMOVAL 
of VEHICLES and TRAILERS from BRECKSIDE PARK 
DEPOT. Documents from City Engineer and Surveyor, 
Municipal Buildings, Liverpool, 2. Tenders returnable 
by 15th JULY, 1960. 

THOMAS ALKER, 
__ 0.6244.) Town Clerk. 


BOROUGH OF POOLE. 
SALE OF STEAM PUMPING PLANT, EAST QUAY. 


TENDERS are invited for the PURCHASE of STEAM 
PUMPING PLANT, consisting of Two Sets of Triple 
Single-acting Pumps (700 g.p.m. maximum discharge 
at 40ft. head each), Two Cornish Boilers and Pipework. 

Full details and Form of Tender from Borough 
Engineer, Municipal Buildings, Poole. 

Tenders to me by 12th JULY, 1960. 

J. G. HILLIER, 


T | . 
June, 1960. arable ae 








ACCOMMODATION 


ARAVANS TO RENT for men with familles. 

Rent £7 to £17 per month. Delivery anywhere. 
LANDSMAN’S SERVICES, 

Buckden, Huntingdon. ___ Telephone: Buckden 287. 


ASSOMMoDATE YOUR EMPLOYEES in a “cosy 
4-berth CARAVAN, fully equipped with heating, 
lighting, cooking and washing facilities. Hire rates 
from SO/- per week for four persons. Caravans 
delivered anywhere. —- NORTHERN CARAVAN DIS- 
TRIBUTORS, Handforth, Ches. Tel.: Mercury 4255/6. 








PROFESSIONAL | SERVICES 


Ce ENGINEERING “CLAIMS. —Director/Consultant 
Engineer, with long and varied experience in 
high-level negotiation of contractors’ claims, OFFERS 
SERVICES on a_ fee/commission basis. 

Write Box P.P.392, ‘The Contract Journal.” 








CtAims ‘CONSULTANT provides a CONFIDENTIAL 
CLAIMS SERVICE covering every type of civil 
engineering work. Advice on selection of possible 
claims, formulation, negotiation, etc., in accordance 
with contractor's individual requirements. 

Write Box X.2054, “‘The Contract Journal.” 








BUSINESSES—SALE OR WANTED 


WANTED to PURCHASE ™ London plant company, 
similar organisation in Midlands or Home 
Counties. — Brief details in first instance to Box 
X.1966, “The Contract Journal.” 


ONCRETE WORKS with Gravel Pit for SALE as 
GOING CONCERN, North Wales. 812 acres 
freehold land, washing, screening, crushing . plant, 
bins, weighbridge, excavator, blockmaking machines, 
road roller, etc. Well laid out yard, and well equipped 
offices, four large sheds with concrete floors, store 
sheds, smithy. Lorries, vans and stock. About 25 
employees. Two-thirds of gravel still unworked. 


Apply: ALAN R. DAVIES, LTD., 20 Whiteladies Road, 
Bristol, 8. 


PpervAats BUILDING CCMPANY for | “DISPOSAL. 
London area. 200 men and efficiently equipped 
office and staff. Freehold main road offices and flat. 
Freehold modern joiners’ shop and house adjoining. 
Yard and garage at economical rent. Outright sale 
or amalgamation invited. 

Write Box X.2136, 


“The Contract Journal." 





UILDERS’ AND CONTRACTORS’ BUSINESS 
(established 100 years) in West Country. Freehold 
premises with usual plant and equipment. Always 
ample work in hand without tendering. Owner would 
entertain PARTNER or complete SALE.—Full particu- 
lars (to principals only) of: HENRY pyres AND 
CcO., 73 Chancery Lane, London, W.C.2 





HORTICULTURAL 


OP SOIL. — 200,000 cubic yards availabie, 
delivered in large and small quantities. Soil 
supplied ex site In approved cases.—LATHAM AND 
CO. (CONTRACTORS), LTD., Westward House, Gulid- 
ford Rd., Lightwater, Surrey. Bagshot 2037 and 2400. 


KEEN QUOTATION for your TURFING, 
SEEDING and HEDGING CONTRACTS; London 
and Home Counties.—R. J. ENSTONE & SON ee 
ssszay 34 Alma Rd., St. Albans. (St. “Albans 


‘URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
anywhere in the U.K. C.E. contracts a speciality. 
WEBSTER BROS., Horsforth, Leeds. Horsforth 2364. 


ASSEY-FERGUSON 65 TRACTORS for HIRE, 
also_comprehensive range of ATTACHMENTS, 
Including Tipping Trailers, Loaders, Rotavators, 
and all Land en ee Implements, Turf-cutting 
Machines, etc. €. contractors catered for.——-RING- 
WAY CONTRACTORS. LTD., Horsforth, near Leeds. 
Telephone: Horsforth 4805. 


OTARY CULTIVATORS available for HIRE or 
CONTRACT WORK. Grading, Levelling, Earth- 
moving undertaken.—JAMES COOPER, LTD., 28 Ken- 
sington Church Street, London, W.8. Western 3412. 


URVES.—Machine-cut, 3ft. x Tft., close mown, 

weed-treated, 60/- per 100. Keen trade rates. 

We would be pleased to quote for your levelling and 

laying. —E. R. RANCE, LTD., 24 Sheepcot Lane, 
Watford. Telephone: Garston 2725. 


‘OAM.—3,000yd. of Matured Sussex Loam available 
in small or large quantities.—R. H. SMITH AND 
SONS Tolworth Station, Kingston Road, Tolworth, 














Surrey. Telephone: Derwent 7752. 
DIVING 
VERS IMMEDIATELY AALGATAS. Welding, 


cutting, construction, etc. Any part of world. 
UNDER WATER WELDERS AND RIPAIRERS, LTD., 
Cardiff. Tel. 29631. (After hours: Penarth $8131.) 


,IVING WORK REQUIRED. All classes. 
Competent divers. — A. . PARSLOE, Diving 
Contractor, 14 Haig Avene. Brighton, 6. Telephone 


(alt times): Brighton 6 61228 


SIVERS and FROGMEN at immediate notice. 
DIVING SPECIALISTS, LTD., Dartford 24139. 
Night—Farningham 2452. 
. 
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FULLER HORSEY 


sons @ CASSELE 


AUCTIONEERS AND VALUERS 
OF 
PLANT,MACHINERY AND 


FACTORIES 
Since 1807 
10 LLOYDS AVENUE 


LONDON E-C:3 


TELEPHONE: ROYAL 4861 
Rothbone 


SALES BY AUCTION 
To quarry owners, omens contractors and others. 
“BIRCH LL QUARRIES,” 


BIRCH VALE. DERBYSHIRE, 
WEDNESDAY, 29th JUNE, at 11 


J A. BREARLEY SON AND *BINNS 

* will sell by AUCTION the above valuable 8'2-acre 

SILICA GRIT STONE QUARRY AND THE 

EXCELLENT QUARRYING PLANT AND 
EQUIPMENT 


— including — 
Elevating, Crushing, Screening and Storage Plant: 
Four Costly Stone Saws; Butters 10'2-ton All-Steel 
Electric Crane, with 90ft. Jib; Chaseside Loadmaster 
500 Diesel Loading Shovel; Holman Compressor: 
Circular Wood Saw Bench; and over 200 lots of 
excellent Equipment. 
Catalogues, 2/- each, from Auctioneers, Boro’ 
Salerooms, Halifax. 


Important sale of Public Works Contractors’ Plant. 
CROSLAND MOOR ‘OT, 

CROSLAND HILL ROAD, HUDDERSFIELD, 
WEDNESDAY, 22nd JUNE, at 10.30 a.m. 

J. A. _BREARLEY SON AND BINNS 
are nape by Messrs. }. owes and Sons, 

to sell by AUC 
EXCELLENT CONTRACTORS" PLANT 


AND EQUIPMENT 
Fowler Challenger Diesel TRACTOR; Barford and 
Lewy} Diesel 10-ton and 5-ton ROLLERS; |.C.B. 











ADING SHOVEL; Four Lolode TRAILERS: 
BULLDOZERS: Guy MOTOR WAGONS; Aveling- 
Barford DUMPER; 10 CONCRETE MIXERS: 


200 tons R.S.j.s; 50,000ft. TIMBER; and 350 other 
excellents lots. 
Detailed lists from Auctioneers, Boro’ Salerooms. 
Halifax. 


BUCKNELL, SHROPSHIRE. 

On the Central Wales Railway; Craven Arms 8 miles, 
Hereford 24 miles, Shrewsbury 28 miles, Worcester 
40 — Wolverhampton 44 miles. 

ALE by AUCTION of 
PLANT AND HAULAGE EQUIPMENT 


all in first-class condition, surplus to the requirements 
of gies B. and Jj, Davies (Bucknell), Ltd., Timber 
rchants and Saw Mill Proprietors: 
Seven CATERPILLAR TRACTORS: Two D6s, Two 
D4s, and Three D2s, some being fitted with Angle- 
dozers and Winches; D4 and D2 CATERPILLAR 
bt cae and Spares; FODEN and A.E.C. ARTICU- 
LATED POLE and BOLSTER WAGONS; A.E.C. Tractor 
with Jib; A.E.C. Chassis; 10 TRAILERS (1 to 20 tons), 
including a Multi-wheeled Semi-low-loader; MMER. 
SEDDON and CHEVROLET VANS and LORRIES, some 
Diesel-engined; Factory Trucks; Motocart; Tar 
Sprayer; A.C. and D.C. Generating Sets and Motors: 
Crypton Electrical Test Bench: Motorised Belt 
Conveyors; Saw Benches; Water Pumps; Ladders: 
Steps; sundry Spares for Foden, A.E.C., Commer and 
Chevrolet Petrol and Diesel Engines; and miscellaneous 
other Equipment. 
WEDNESDAY, JUNE 29th, 1960. 

Open view during the week commencing June 22nd, 
or before that date by appointment. 
Catalogues and other detailed information may be 
obtained upon application to: 


JACKSON McCARTNEY, 


Auctioneers, Head Office: Craven Arms, Shropshire. 
Telephone 2185. 


HETHEL AIRFIELD, NORFOLK. 
HIGHLY IMPORTANT TWO-DAY AUCTION SALE OF 


CONTRACTORS’ PLANT, VEHICLES, 
TRAILERS, AGRICULTURAL MACHINERY, 
BUILDING MATERIALS AND GENERAL 


EQUIPMENT (2,500 LOTS) 
— including — 
On MONDAY, JUNE 20th, 1960, at 10 a.m. 
Crawler and Wheel Tractors; all types of Harvesting 
Machinery; Romney Hut Frameworks; Nissen Huts; 
Roof Frameworks; Roof Trusses; and all types Building 
Materials: in aes and General Equipment. 
On TUESDAY, JUNE 21st, 1960, at 10 a.m. 
MOBILE poe CRANES; 16 BULLDOZERS—iInter- 
national TD14 and TO9, Caterpillar D7, D6 and D4 
David Brown, etc.; Motorised and other SCRAPERS; 
Priestman EXCAVATORS; Diesel ROAD ROLLERS: 
LOW-LOADERS: TRACTOR UNITS; TRUCKS and 
VANS: 1,000-galion TANKER; Heavy LOW-LOAD 
and other TRAILERS; Cement Mixers; Compressors; 
Generators; Portable WELDING SETS; Electric and 
other Workshop Equipment; Lifting Gear; Earthmover 
Tyres: Clarke 4,800lb. Diesel and Coventry Climax 
FORK LIFT TRUCKS and Pallets; Shawnee Scout 
Digger for County Crawler or Fordson Mailor; 
24 new D6 Bottom Roller Shells; and all types of 
sh and other Equipment, by 

Ww. ALL AND PALMER. 

eas from the Auctioneers’ Offices, 
Wymondham (Tel. ona Fs Watton (Tel. 207), 

orfolk. 








FINANCE 


IRE PURCHASE FINANCE available for all types 
of MACHINERY, etc.—Apply: D. EVERARD 
LTD., 62 Oxford Street, London, W.1. MUSeum 0811 


INVENTIONS 


NDUSTRIAL ENGINEERS OF REPUTE invite. 
in strict confidence, DETAILS of INVENTIONS 

with object of manufacturing and world distribution 
Write Sox K.L.§17, “ The Contract Journal.’ 
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An efficient filling material for a concrete expansion joint must offer only a small amount of 
extrusion under pressure, and the greatest possible recovery from compression. Armstrong 
B.C. Joint Material uses the natural resilience of resin-bonded cork to obtain these necessary 
characteristics. The cork is impregnated with bituminous material to protect it against the 
weather, and is resistant to oil, petrol, solvents, acid and alkali solutions. ‘The B.C. joint 
filler cuts easily, is light, and forms a bond with the concrete. Supplementary uses include 


screed underlayment and anti-vibration pads for machinery. Please write for full details. 


Ai mstrong (Bi JOINT MATERIAL 


» ARMSTRONG CORK COMPANY LIMITED, INDUSTRIAL DIVISION, KINGSBURY, LONDON, N.W.9. cCoLindale 7080 
ABC? 
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‘FRODINGHAWM’ 


super-Sulphated ann 





gives EXTRA protection 
against 


Sulphates 


(as recommended for Class 11 conditions in B.R.S. Digest No. 31) 


and 
Acidic conditions 


(e.g. resistance to all acids down to pH 3.5) 
(resistance to sulphuric acid down to pH |.5) 


SE sgh 
— sent) 


- a 


FRODINGHAM 


LOW HEAT SUITABLE : SURE RE 
FOR MASS GONCRETE WORK =— Werte “Zp, 


CEMENT 


COMPETITIVE IN PRICE 


TRADE MARK 


BRITISH MADE ? . PROMPT DELIVERY 


Further information from Main Distributors :— 
LAFARGE ALUMINOUS CEMENT CO. LTD., 73 Brook St., London, W.1. Mayfair 8546 
Frodingham Super-Sulphated Cement is manufactured and sold also by :— 


FRODINGHAM CEMENT COMPANY, Scunthorpe, Lincs. Scunthorpe 5337/8 
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Th pe : The ‘SUPERSILO’ bulk cement silo is the choice 


of leading contractors because no other unit, 


® 
having all its features, is available at such 
[ 0 be low cost. 


‘SUPERSILOS’ incorporate, as standard equip. 

ment, automatic aeration of cement, accurate 

of pressure capsule weighing system, swinging 
weigher and dispenser, one piece unit with 

© lifting eye and skids, 20 or 30 tons storage 


le atl ll capacity, and all-steel construction, 
For cement economy... it is best to use ‘SUPERSILOS’ 
contractors. 





Patents Pending 


BLAW KNOX LTD 








Box 146, 90/94 Brompton Road, London, $.W.3 
Telephone: Kensington 5151 BK 582 








INDEX TO ADVERTISERS 
















Page Page Page 
A F P 
A.B.C.D. (Raynes Park), Ltd. 1312 Firestone Tyre & Rubber Co., Ltd xviii Palmer, G. J., & Sons 1314 
Abelson & Co. (Engineers), Ltd. ...............Cover iv Foster, Arthur, (East Ham), Utd. 1314 Parker, Frederick, Ltd 1305 
Acrow (Engineers), Ltd. ... bic, tlic, vie, viic Pelapone, Ltd. 1429 
Allen, John, & Sons (Oxford), Ltd. - 2)... vii, 1398 G Pittrail, Ltd. 1426 
Allen, John, & Ford (Oxford), Ltd. .. ...1412 4 Pike, George, Ltd. 1401 
ae ae OY a ere xxvi, 1334 Gazeway Plant Hire. Ltd. ... 1436 Plywood Manufacturers Association of British 
Allied’ Brick & Tile Works, Ltd. ooo... .. ccc eeeeeee xxvi Gibson, Arthur L., & Co., Ltd. ..1436 Columbia ..1430 
Anderson-Grice Co., Ltd. ..........ceeeeeeeeees --1410 Glover Bros. (Mossley), Ltd. osnany Priest, B., & Sons, Ltd. 1340 
Armstrong-Cork Co., Ltd. .......-...eceeeeenenees 1362 Goodwin-Barsby & Co., Ltd. acute 
Armstrong Whitworth (Metal Industries), Ltd. ...1363 Grayston Plant & Engineering Co., Ltd. .... ive, ve R 
Arup & Arup, Ltd. ............. Green Bros. (Brandon), Ltd. ‘ 1342 
Atlas Copco (Great Britain), Ltd. ée Greenham Equipments, Ltd. ee 1428 Rainbow Industries, Ltd. .. ..1424 
oe OO rrr ee Greenham Group ... : Cover ili Ransomes & Rapier, Ltd. ... Cateuyie eoeni 
BMID DIGRTB, LAB. 2. ccvccccccccccescvcsvcesesesessseee Rapid Metal Developments, Ltd. ve snap ..vb 
H SOOO: Wee: Wie OP Ging Oe cvccccencceccecoasccaneeene 1312 
B Record Tower Cranes ... 1340 
ardun 9 fons. Ltd. ‘ay Roed Machines (Orayton). Ltd. 1310, au 
. J. C., (Excavators), Ltd. ...iiia, iva, va, via ills Plan “* 0? oilers, va 
Pan he a, st eae esas 1314 Holdsworth (Yorkshire), Ltd. 1425 Ruston-Bucyrus, Ltd. XXIV, XXY 
NTE, MME cising ps 0re-cosasscnnceseces jrvaens -1318 Hymatic Engineering Co., Ltd. 1309 Rylands Bros., Ltd. oe VEEL 
Blackwood Hodge ....... ' 
Blaw Knox, Ltd. ........... borsaeuaoauewens’s Ss 
Branch lack. (Longon) ag International Harvester Co. of Great Britain, Ltd. Saunders, H. A., Ltd. woes ABIS 
Bray Construction Equipment, Ltd. ........-.......++ viiic : viii, ix Saville (Tractors), Ltd. eee ween 4432 
Breedon, Wilmot, Ltd. ..... sas Gives Pe Selwood, William R., Ltd. ........ asseuse 
British Cellophane. Ltd. -.. so arggrecresessssrassessatene 1436 j siding... cag neh awa caessweeneienee at 
n mn eB ; o> ane . -K.H. . le eoeshbaabal 2 
British ony Lid. er ....Cover v Johnson, C. H., (Machinery), Ltd. 1308 Smith, John, & Co. (London), Ltd. ............ Cover vii 
British Reinforced Concrete Engineering ‘Co., Ltd. Joy-Sullivan, Ltd. viiib | Smith, Thos., & Sons (Rodley), Ltd. Gtev ofa sckeeaie 1423 
_...Cover viii spencer Wire Go. . = ses’ ; osecvensancae eee 
itish Steel Piling Co., Ltd. . joven siaaeety -o SES2 K | Stanton tronworks Co., Lt what’ Xesmeeeeeie x 
British , Co, Ltd. . ; apeiwaes <a Steel Fabricators (Cardiff), Ltd. 
Broom & Wade, Ltd. ....... 1335 | Kebric Plant, Ltd. 1424 pass recess sey OND) NM xiii, 1323 
Brown, David, Construction Equipment, Ltd. ......xxili Key Engineering Co., Ltd. xii, xiii Stephens & Carter, Ltd. ........ 6.0. .c ccc ee ee ee eee eene 1340 
Building & Public Works Exhibition ............... 1309 Stothert & Pitt, Ltd. 1227 
Burn Bros. (London), Ltd. ... ; ..+ 1306 L Super Oil Seals & Gaskets, Ltd. 1316 
Byard & Co. (Engineers), Ltd. voc VED Swinnerton, S. & |. H., Ltd. Sas tr} 
Lafarge Aluminous Cement Co., Ltd. 1363 Symes (Plant Sales), Ltd. ....... sess 
Cc Leach, Hubert C., Ltd. .. 1426 T 
C = 1342 peaeeney:, 2 T., roe Vakon bung 1312 
artru t en ; ewis ewis, Lt 1426 
Causeway Reinforcements, Ltd. 1347 | Liner Concrete Machinery Co., Ltd. yennyes, oe ‘eek 148 
Cinsdb iy a 1), Ltd 1323 Lion Building Society .... 1318, 1343, 1412, 1$a2 Thorn, J... & Sons, itd ‘1307 
adburns iverpool), Ltd. ba ion Building Society 1342 odes ; Ss. . 
Cohen, George, Sons & Co., Ltd. xixa, 1341 Lumley (Plant), Ltd. : iii | Thwaites Engineering Co., Ltd. Ivy Vy ame al 
Consolidated Pneumatic Tool Co., Ltd. 1320, 1321 Lyon, Arthur, & Co. (Engineers), Ltd. 1409 
Constructors John Brown, Ltd. xiva u 
Contractors Services, Ltd. -1346 M : 
Cowley, Martin, Ltd. : 1344 Under Water Welders & Repairers, Ltd. é br 
ox ees acc ic vieusnashsneshseeeosaenmnnes 1318 Mabey & Johnson, Ltd. niversa ivers, Ltd. 
Cox, H., & Sons (Plant Hire), Ltd. ; .1316 Magnet fener a lass 
Cripps, R., & Co., Ltd. sé souavbexicel xia Marshalls Organisation x | V 
Croggon & Co., Ltd. 1314 Masonite, Ltd. 7 xxa | 
M.E. Engineering, Ltd. ..1312 Val de Travers Asphalte Paving Co., Ltd. ... ..1401 
D Mercantile Credit Co., Ltd. . ‘111421 | Vales Plant Register, Ltd. Ic 
‘ Metal Union (Plant), Ltd. ...1308 | Vickers-Armstrongs (Tractors), Ltd. 
Davies, O. L., Ltd. Mills Scaffold Co., Ltd. . ...-xviiia | Vigzol Oil Co., Ltd. .. 
Dawson, W. A., Ltd. ... Mobile Haulage, Ltd. .. ala -.. 1348 
Diving Specialists, Ltd. .. Moore's Plant, Ltd. ........ ae w 
Soe. ep Som Le ni Myers, Fred, Ltd. ..... Cover i 
orman Long eel), Ltd. .... 1334 
Dunlop Rubber Co., Ltd. . | oN ward: Cod vi oa ae : Si 
Welding & Cutting Co. ...... 
E National Coal Board ..1428 | Western Hire Co., Ltd. ....... 
, - National Salt Glazed Pipe Manufacturers Association | Whitecross Co., Ltd. ..........05- : 
Eimco (Great Britain), Ltd. lia seeeeeclib, tiib | Whitlock Bros., Ltd. ............. 
Elstree Engineering Services, Ltd. .................. 1366 Neal, R. H., & Co., Ltd. .. Cover vi Wright, V., (Leeds), Ltd. 
Eonit Engineering Co., Ltd. ...... suBaeuadu-venn ties xix | 
Euclid (Great Britain), Ltd. .. Se ee xxvil | © | ¥ 


Io ovssssosssacestes 1.1336, 1337 
RICANS sthesebScnssenevieccasies TOES: | CMRMG. HOCK: BiGein BOB. occsccsccccescacciecctcsceseve fa | Youngman, W. C., Ltd. ....ccccccceceeseeeeees socseasew 




















































































a 


. 


oormU w—h(UrrFotC A/S 


i 


june 16 1960 


THE CONTRACT JOURNAL 


SUPPLEMENT 


1365 


Advertisements received too late for Classification 





FROME RURAL DISTRICT COUNCIL. 


ERECTION OF HOUSES AND ANCILLARY WORKS 
AT ROCKABELLA LANE, RODE, NEAR FROME. 


The above-named Council invite TENDERS for the 
FOLLOWING: : 

The Erection of 18 Traditional Houses (12 three- 
bedroom Houses, siy Single-storey Houses), 
together with ancillary services, paths, 
fencing, etc., and including the preparation 
and Formation 0 approximately 480 super. 
yd. of Site Approach Road with Kerbs and 
Pavercn «. 

The site will also include a Block of 12 Garages 
wth Forecourt and Approach Road. 
Apolications for tender documents should be made 
to the Council's Architects, Messrs. HUMPHREY 
GOLDSMITH AND PARTNERS, of 18 Gay Street, 

Bath, not later than June 25, 1960. 

The Council do not bind themselves to accept 
the lowest or any tender, and reserve the right to 
issue tender documents to those contractors whom 
they select from the list of applications for such 
documents. Tender documents will be issued to the 
approved contractors on receipt of a deposit of 
£2 2s. This deposit will be returned on the receipt 
of bona-fide Tenders and tender documents. 

The accepted Tender will be subject to the approval 
of the Ministry of Housing and Local Government. 

J}. C. HUGHES, 
Clerk of the Council. 

Public Offices, 

Frame, 

Somerset. 
june 14, 1960. 


HEMEL HEMPSTEAD DEVELOPMENT 
CORPORATION 


APPLICATIONS invited for SHORT-TERM AP- 
POINTMENT as ASS!ISTANT ENGINEER ‘or design and 
construction of major road schemes. Grade APT Il! 
(£880-£1,06S), or slightly lower salary scale if 
without professional qualifications. Post suitable for 
younger man seeking exverience. 

Conditions of service similar to those in Local 
Government. Housing may be availatie. 

Appiications, endorsed ‘‘Vacancy No. 199" giving 
age, education qualifications and experience, with 
names of two business referees to reach GENERAL 
MANAGER, Westbrook Hay, Hemel Hempstead, by 
june ° 


10 EARTHMOVING GENERAL FOREMEN are 

REQUIRED by excavating contractors in Surrey. 
Applicants should have extensive experience in the 
operation of modern earthmoving equipment, and 
should be fully capable of setting-out and measuring 
contracts. This is a@ permanent position and carries 
first-class salary. A car will be provided.—Aoply to 
L. D. JENKINS (EQUIPMENTS), LTD., 40 West Street, 
Reigate, Surrey. Enclose copy references. 


Annem civil engineering contractors REQUIRE 
the following staff immediately: AGENTS, SUB- 
AGENTS, SENIOR and JUN'OR ENG'NEERS, 
GENERAL FOREMEN, COST CLERKS, TIMEKEEPERS. 
All posts are permanent and pensionable.—wWrite Box 
V.2110, ‘The Contract Journal." 


AND C. FRENCH, LTD., invite applications for 
¢ the following building and civil engineering 
vacancies: (1) BUILDING AGENTS; (2) QUANTITY 
SURVEYORS, with experience of building construction 
preferred, for site measurement and final accounts; 
(3) TAKERS-OFF, with experience of taking-off bulld- 
ing materials for ordering purposes pre’erably 
carpenter-trained; (4) Experienced BUILDING FORE- 
MEN, preferably time-served carpenters. Good salaries, 
excellent working conditions, su-erannuation after 
probationary period.—Apply in writing, stating age, 
experience, and salary required, to Personnel Manager, 
30. Ae Road, Buckhurst Hill, Essex, quoting 
ef. No. . 


OADSTONE REPRESENTATIVE REQUIRED for 
Midlands area.—Apply in writing, stating age, 

experience, and _ salary required, to WILLIAM 

oe AND SONS, LTO., Oronfield, near 
eld. 


LECTRICIAN REQUIRED for public works contrac- 
tors. Exverience in heavy plant and maintenance 

an asset. —- Please reply to R. Jj. McLEOD 
oer LTD., 22 Lynedoch Street, Glasgow, 





IRST-CLASS BUILDING FOREMAN REQUIRED to 
work under Agent on contracts for flats and 
houses in Newport, Mon. Applicants should have 
good knowledge of all trades and be accustomed to 
Sett'ng-out and the use of the level.—Write full 
details of experience, w'th age and salary required, 
to PAULING AND CO., LTD., 4 Court Road, Bridgend. 


ICHIGAN REQUIRE a FABR'ICAT'ON SHOP 


MANAGER to control the production of the, 


fabrication deoartment of the construction machinery’ 
division. Avolicants must be fully versed in metallurgy 
and heat treatment, and have had experience of labour 
control. A full technical knowledge of all up-to-date 
fabrication and welding techniques is essential. This 
is a progressive position carrying a good salary and 
facilities of pension scheme to the successful apolicant. 
Avoly to the Personnel Officer, ALL WHEEL DRIVE, 
LTD., P.O. Box No. 3, Yorktown Works, Camberley, 
Surrey. Telephone: Camberley 3421. 


URVEYOR/ESTIMATOR or ENGINEER with sound 
knowledae of costing and measurements, RE- 
QUIRED by large firm of building and civil enaineer- 
ing contractors for their head office, Ibadan, Nigeria. 
Age preferred: over 30. £1,000-£2,000 per annum, 
according to exoerience. Free furnished quarters and 
transport provided. Family passages paid. 24 months’ 
tour with three months’ paid leave.——Please aovly 
to Personnel Officer, T. A. ON! AND SONS, LTD., 
P.O. Box 282, Ibadan, Nigeria. 


ONTRACTORS' PLANT.—Young INSIDE SALES 
ASSISTANT REQUIRED for London office, 
Preferably with general knowledge of mechanical 
equioment. Good prospects, pension scheme after pro- 
bationary period.—Applications by letter or telephone 
to Personnel Manager, GEORGE COHEN SONS AND 
oe LTD., 600 Wood Lane, London, W.12. SHE 


COMPANY SECRETARY is REQUIRED by building 
and civil engineering contractors. Exoerience in 
book-keeping, monthly accounts, P.A.Y.E., trial 
balance, final balance, and insurance. Taxation of 
vehicles, etc., is essential.—Please apply in writing, 
Stating age, exoerience, and salary required, to 
THOS. BE'GHTON, LTD., Station Road, Brimington, 
Chesterfield, Derbys. 


ALE ACCOUNTS CLERK REQUIRED bv civil 
eng'neerin~ contractors, Victoria area. Previous 
experience of interim valuations and final accounts 
an advantage. Excellent prosoects for the right 
applicant. Pension scheme in  operation.—Write 
Stating age, education, experience and salary re- 
quired, to Box V.2130, ‘The Contract Journal. 





GOVERNMENT OF THE’ GAMBIA. 
PUBLIC WORKS DEPARTMENT, 
EXECUTIVE ENGINEER (BRIDGES) 


QUALIFICATIONS: Candidates, aged 28 to 45, 
must be 4.M.1.C.E. with at least five vears’ experience 
in the construction of roads and bridges. 

DUTIES: Supervision and control of Protectorate 
roads, steel and rein orced concrete bridges. Site 
investiaation survey -nd cen-rol of setting out 
and construction of roads, bridges and possibly small 
reinforced concrete river wharves and ferry ramps. 

EMOLUMENTS:In scale £1,212-£1,680 p.a. 

TERMS OF APPOINTMENT: On contract for two 
tours of 18-24 months in first instance with gratuity 
of 2S per cent. of emoluments on satisfactory com- 
pletion of engagement. 

Free passages. Taxation at local rates. Generous 
home leave 

Apply DIRECTOR OF RECRUITMENT, Colonial 
Office, London, S.W.1. Give full name and_brief 
details of age, qualifications and experience. 
BCD 112/12/02/014. 


(COUNTY BOROUGH OF HUDDERSFIELD. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT 


APPLICATIONS are invited for the FOLLOWIN 
POSITIONS: . 
(1) Senior Assistant Engineer, Grade A.P. and 
T.IV £1,065 to £1,220. 
(2) Assistant Enoineers, Special Grade, £785 to 
£1,070 (commencing salary according to 
_ experience). 

Applicants should be associate members of the 
Institution of Civil Engineers or the Institution of 
Municipal Engineers. Applicants for post (1) should 
have experience of design and construction of ré- 
inforced concrete. 

The appointments are suverannuable and subject 
to _med'cal examination. Canvassing is prohibited 
and will be considered a disqualification. Housing 
SCCOMNOCEEION may be supplied to successful candi- 

S. 

Applications, giving age, experience and the names 
of not more than three referees, should reach A. L. 
Percy Esq., M.I.C.E., Borough Engineer and Surveyor, 
High Street Buildings, Huddersfield, not later than 


June 30, 1960. 
HARRY BANN, 





Quote 





Town Clerk. 
Town Hall, 
Huddersfield. 
June, 1960. 





MONK AND COMPANY, LTD., Civil Engineer- 
¢ ing and Building Contractors, Padgate, 
Warrington.—DESIGN ENGINEERS REQUIRED for 
head office design department. Applicants should have 
experience in reinforced concrete design. General 
civil engineering design experience, e.g., formwork, 
cofferdams and temporary works would be advan- 
tageous but is not essential, as suitable applicants 
will be able to gain experience in these spheres. 
Opportunities for visiting sites, investigation of 
foundation problems and carrying out laboratory tests 
on concrete and soils. Permanent and progressive 
posts with superannuation scheme.—Apply Personnel 
Manager at the above address. 


ECHNICAL MANAGER. — Senior Executive RE- 
QUIRED by medium-sized civil engineering com- 
pany situated on the Cheshire border. Qualifications 
sought are ability to negotiate at a high level, 
management experience in a _ technical or semi- 
technical organisation. The encumbent will be in con- 
trol of both architectural assistants and quantity sur- 
veyors, and therefore a knowledge of civil estimating 
is necessary. An administrative and commercial out- 
look, together with a suitable personality and presence, 
are essential. A University degree and/or experience 
with a civil engineering company would be useful, 
but are _not_ essential requirements. Age 33/43. 
Salary £2,000 per annum plus benefits and bonus. 
Write Box V.2124, “The Contract Journal." 


cu ENGINEER REQUIRED. for the design of 
temporary works, initially on a major contract 
in the South-East of England. Applicants must have 
considerable experience in the design of cofferdams 
and shuttering. Permanent and pensionable. Salary 
commensurate with experience.—Reply in confidence, 
in writing, to Civil Enaineering Director, SIR 
LINDSAY PARKINSON AND CO., LTD., 6 Lambetr 
Road, St. George's Circus, London, S.E.1. 


UNIOR/ASSISTANT CIVIL ENGINEERS.—RICHARD 
COSTAIN, LTD., have two vacancies for Junior/ 
Assistant Civil Engineers. Successful candidates will 
be based initially at head office and must be mobile, 
as they may be required to work on site for short 
periods during the first six months of their appoint- 
ments. Transfer to site or to the design office will 
then be effected on a more permanent basis. Appli- 
cations are invited from men, preferably aged 22-26, 
with at least two years’ site and/or design experience. 
Ability to use instruments essential.—Please write to 
Personnel Officer, 111 Westminster Bridge Road, 
London, S.E.1. 


HE 143 PLANT REGT. ROYAL ENGINEERS (TA), 
with Sauadrons at Walsall, Brierley Hill and 
Titchfield (Hants.), has vacancy for one or more 
JUNIOR TA OFFICERS with qualifications in_ civil 
entineering or engineer plant. Applicants with or 
without previous service considered.—Aoply Adjutant, 
TA Centre, Gordon House, Sutton Road, Walsall. 
Tel.: Walsall 5644. 


iViL ENGINEERING contractors expanding their 
oraanisation w'sh to aopoint a SENIOR S'!TE 
ENGINEER for roadworks and main drainage contracts 
in the Oxfordshire area. Salary range of £1,000/ 
£1,200 p.a. Permanent and progressive post, with 
superannuation scheme.—Write in confidence, stating 
age, full details of experience and past employers, 
etc., to Box V.2138, ‘* The Contract Journal.” 


ITE ENGINEER REQUIRED on major roadworks 
in Surrey. Permanent position for keen person, 
who must have had three years’ site experience in 
levelling and measuring.—Write Box V.2137, ‘* The 
Contract Journal." 


AULING AND CO., LTO., REQUIRE a_ voung 
graduate en~ineer, preferred age about 24, for 
work init'ally at London Airport. Apolicants should 
be reliable with instruments, interested in reinforced 
concrete, and keen to make a progressive career 
in civil engineering contracting. Write fully to 
Pauling and Co., Ltd., 26 Victoria Street, London, 
S.W.1. 


pw REQUIRED for Dinkum Digger trencher 
snd insding = shovel Must be evoerienced. 
CONTRACTORS’ PLANT FITTER REQUIRED for the 
repairs and maintenance of compressors, dumpers, 
rollers, etc.—Apply to DOUGLAS HIRE CO., LTD., 
Greenhough Road, Lichfield, Staffs. 





. 


ADEN. 





ENGINEER (WATER), 


PUBLIC WORKS DEPARTMENT 


QUALIFICATIONS: Candidates must have a uni- 
versty degree or equivalent recognised by the 
Institution of Civil Engineers; or have passed or be 
otherwise exempt from parts | and I! of the Final 
examinations of the Institution of Civil Engineers; 
and have had at least five years’ practical experience. 
it would be an advantage to have experience in main 
laying, installation of machinery and the operation 
and maintenance of a water supply. 

DUTIES: To assist the waterworks Engineer on a 
£500,000 development scheme and in the operation 
of the existing water undertaking. 

TERMS OF APPOINTMENT: On contract for one 
tour of 18-24 months in the first instance with 
gratuity on satisfactory completion of engagement of 
1212 per cent. of aggregate salary drawn. 

EMOLUMENTS: In scale £1,232-£2,004 p.a. 

Free passages, Generous home leave, Education and 
Children’s allowances. Free medical attention. Taxa- 
tion at local rates. 

Apply DIRECTOR OF RECRUITMENT, Colonial 
Office, London, S.W.1. Give full name, age and 
brief details of qualifications and experience. Quote 
BCD 112/2/021/014. 


C= OF WORKS REQUIRED at once by insur- 
ance company for new head office under con- 
struction in Birmingham suburb. Duration about 18 
months; total value £1m. Preference given to appli- 
cants with previous employment under architects and 
consulting engineers on large offices or public build- 
ings in reinforced concrete and with high-class finishes 
externally and internally. Experience in ali aspects of 
reinforced concrete, including quality control, is 
essential.—Write fully, giving age, education, training, 
experience, salary required, including subsistence, and 
when available for interview, to HENRY M. HALE 
AND PARTNERS, Chartered Structural Engineers, 
12S Edmund Street, Birmingham, 3. 


Te SPECIALITY SALESMEN REQUIRED, basea 
at Leeds, one for loading shovels and one for 
tractor-mounted trenchers. Experience in speciality 
selling preferred but not essential providing proved 
sales ability in some mechanical field can be pro- 
duced. — Applications to W. G. SEARCH, 43 
Alwoodiey Lane, Leeds, 17. 


RIDGE FOREMEN and SHUTTERING CARPENTERS 

REQUIRED immediately for motorway contrac: 

at Stevenage.—Apply Site Agent, MARTIN COWLEY, 
LTD., Gipsy Lane, Knebworth, Herts. 


Roa ASPHALT FOREMAN REQUIRED for 
London work only. Permanent staff job with top 
wages and conditions for first-class man.—MOWLEM 
PAVING CO., LTD., 263 Tunnel Avenue, Greenwich 
S.E.10. Telephone: GREenwich 2122. 
IVIL ENGINEER.—AGENT REQUIRED for con- 
crete piling. Contract in Glasgow. Excellent 
Prospects for young man wishing to specialise in 
piling. Pension scheme; life assurance.—Apply in 
writing, stating age, education, qualifications, if any, 
experience, and salary required, to ROBERT M. 
DOUGLAS (CONTRACTORS), LTD., 395 George 
Road, Erdington, Birmingham, 23. 


TRUCTURAL ENGINEERS. — Vacancies exist for 
STRUCTURAL DESIGNERS AND  DETAILERS. 
Positions are available whith offer excellent prospects 
and opportunity for permanency. Pension scheme. 
Apply in confidence, giving age, details of education, 
training, qualifications and experience, with an_ indi- 
cation of salary required, to Personnel Officer. 
ROBERT M. DOUGLAS (CONTRACTORS), LTD., 395 
George Road, Erdington, Birmingham, 23. 


Aaa to Estimator REQUIRED. Must have 
previous experience. Excellent opportunity for 
advancement for right person. Bonus. Participation, 
after probationary period, in pension scheme. This 
year’s holiday arrangements honoured.—Apply, stating 
age, experience, and salary expected, to THOMAS 
McINERNEY AND SONS, LTD., Building and Civil 
Engineering Contractors, 27 Clarendon Road, Watford. 


ITE MANAGER REQUIRED to take complete 
contro! and carry out erection of good-class 
private houses on an estate situated in the North- 
East of Buckinghamshire. Must be capable of dealing 
with all aspects of the scheme. Salary £1,500 p.a. 
Bonus. This year’s holiday arrangements honoured. 
ing successful candidate will be eligible for participa- 
tion in the firm's pension and life assurance schemes 
after three months, subject to satisfactory service. 
This position is open to a man with a record of 
proven ability in this field.—Apply with all relevant 
particulars to Box V.2119, “ The Contract Journal." 


ITE ENGINEER REQUIRED by civil engineering 

contractors for pipe laying and _ sewerage con- 
tracts in Yorkshire and Lancashire. Good salary and 
conditions with permanent position for man of good 
practical exoerience.—Write to Box V.2134, ‘The 
Contract Journal.” 


HIEF SURVEYOR REQUIRED by progressive 
modern building contractors, capable of assuming 
resvonsibility and control of surveying department. 
Four-figure salary and pension scheme available to 
suitable applicant.—MORTON POTTER, LTD., Barkby 
Road, Leicester. 


Fe Senasaere Ars REQUIRED to handle sale of 
used contractors’ plant by a company in Liver- 
pool to cover the courares of Rance. Se 
Experience essential, salary, commission an = 
vided.—Box No. P110, LEE AND NIGHTINGALE. 
Liverpool. 


SSISTANT CIVIL ENGINEER REQUIRED for 
A sewage works reconstruction In the North of 
England. Permanent position for suitably qualified 
engineer.—Write stating experience, age and salary 
required, to Box V.2135, “The Contract Journal. 


UNIOR ENGINEERS REQUIRED for setting out and 
J general site duties in London and the south of 
England. Ample opportunities for advancement in 
ee*-hliched naticnsl ecmoanv. — Aovoly: WILSON 
LOVATT and SONS, LTD., 16 Grosvenor Crescent, 
London, S.W.1. Tel: Be'gravia 2141. 


NGINEER AGENT REQUIRED, East Yorks first 
E year, age 28 to 40. Experienced piling, founda- 
tions, R.C. works and/or estimating. Excellent 
prospects with old-established firm now expanding. 
Usual allowances, suverannuation. GENERAL FORE- 
MAN also REQUIRED.—Write Box V.2114, “The 
Contract Journal.” 


NGINEER/AGENT for road and sewer construction 
E REQUIRED in_ Oxford area. Only men_ fuliy 
experienced in dealing with difficult ground conditions 
need apply. Permanent position with expanding 
company.—Write, stating full particulars of experience 
and salary required, to Box V.2115, “The Contract 


Journal." 
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where else 
~ can you 








Electric, self-propelled derricks, 
extended jib lengths up to 135-ft. 


Elstree Elevators for use with Mixers, 
40 cu. ft. and 80 cu. ft. Discharge Hoppers. 





Euclid Rear Dump Trucks, 
9.7 cu. yd. capacity. 


“rn@lstree 


ELSTREE ENGINEERING SERVICES LTD., Chester Road, Boreham Wood, Hertfordshire. “ [Lame] company 
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SCOTTISH CONSTRUCTION 
INDUSTRY NEEDS HELP 


JN most areas of the country there is now a great deal of construction 

work going on. Indeed, it is probably true to say that, although civil 
engineering work is lagging somewhat, the load on the industry is again 
approaching the level of 1955, before the restrictions on credit and capital 
investment were imposed. 


There is, however, an important exception in this relatively happy posi- 
tion—Scotland. There, since the controls of capital investment were removed, 
the amount of new work from Government, local government and the 
nationalised industries has not been sufficient to take up the full capacity 
of the construction industry. 


Recorded unemployment amongst construction workers in March, 1960, 
was barely less than the figure of March, 1959, and appreciably higher than 
in March, 1958. In March this year, Scotland accounted for almost one quarter 
of the total of construction workers unemployed throughout Great Britain, 
although it accounted for only one-tenth of the total construction labour 
force. Since 11,424 of the 13,881 unemployed in March, 1960, were non- 
craftsmen, it is reasonable to assume that civil engineering has suffered 
acutely, although reports indicate that building has also been badly hit. 


It is unfortunate that this blackspot should exist in an environment of 
general full employment. The Government must certainly be aware of the 
facts, yet they seem to persist in limiting the new work available. In 
consequence, competition is more than keen, which is not altogether in the 
long-term interests of the industry. 


The prospects, it is true, seem a little brighter. The architects and sur- 
veyors are reported to be busier and the Local Employment Act, which 
encourages firms to start up in areas of relatively high unemployment, should 
exert an influence before long. But a lot more than this is required if the 
prosperity of the Scottish construction industry is to match that of the 
country taken as a whole. 





Steel at the Peak 


[TURING the first three months of this year, more steel was used in this 

country than in any previous quarter. Consumption, estimated at 
3,666,000 tons, was over 20 per cent. greater than in the first three months 
of 1959, and 5 per cent. above the previous highest figure, which was reached 
in the second half of 1957. 


Total stocks held by consumers are estimated to have risen by 172,000 
tons, or 5.5 per cent., during the first quarter of 1960, the first increase for 
two years. Nevertheless, the increased rate of usage of steel was such that 
the number of weeks’ usage in stock declined from 11.7 to 11.2 weeks during 
the quarter. 


It is now clear that the demand for steel at home, coupled with export 
demands, has reached the point at which the whole of the expected increase 
in production will be fully required. (Production in May remained at a 
high level—an average of 475,400 tons a week.) The Government may well, 
in fact, consider that further restrictive economic measures will be necessary 
to safeguard steel exports, although the latest inquiry undertaken by the 
Federation of British Industries indicates a slowing down in economic expan- 
sion during the next few months, and, therefore, probably an easing in the 
demand for steel for the home market. 
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John Sumner’s 


Notebook... 


HE Southern Counties Consultative 
Committee of Architects, Quantity 
Surveyors and Builders under the chair- 
manship of Mr. P. McG. Corsar, J.P., 
F.R.I.B.A., with Mr. W. S. Jones, F.I.0.B., 
as vice-chairman, is one of the most active 
of its kind in the country. It is made 
up of 14 architects, 15 builders and 12 
quantity surveyors (the committee 
amended its constitution not long ago so 
that quantity surveyors are now fully 
represented as equal partners in the 
work of the committee). These represen- 
tatives are drawn from all parts of the 
Southern Counties region and the com- 
mittee’s recently published ninth report 
is a fine example of the measure of agree- 
ment which can be reached on what, in 
other parts of the country, seem to be 
eternally controversial matters. 


The contracting side of the industry 
will note with some satisfaction the com- 
mittee’s expressed wish to emphasise and 
draw special attention to those sections of 
their report dealing with firm-price tender- 
ing. Here the committee recognise that 
contractors are entitled to the protection 
of “the very reasonable conditions put 
forward by the National Federation of 
Building Trades Employers” and are 
“deeply concerned” at reports of instances 
in which these conditions are not being 
observed. The committee therefore urge 
that all who are involved in preparing 
invitations to tender on a firm-price basis 
and for carrying out contracts under 
these conditions shall “observe meticu- 
lously” the requirements set out in the 
report. 

This publication is indeed one which 
architects, contractors and quantity sur- 
veyors should keep before them on their 
desks for frequent reference, so as to 
facilitate the widest possible measure of 
efficiency in building contracting. I would 
like to think that consultative committees 
of this kind in other regions will find it 
possible to publish similar reports for the 
guidance of those whom they represent. 


NLIKE his professional brethren, the 

builder is notoriously unwilling to 
devote a reasonable amount of time to 
reading. Before I get a postbag full of 
angry protests from my contractor friends 
let me add that I know, of course, that 
unwilling though they may be many con- 
tractors still manage to find the oppor- 
tunity to keep themselves up to date with 
current events and practices by way of 
perusal of the technical journals, reading 
the research reports and digests and keep- 
ing a weather eye open for the publica- 
tions issued through H.M. Stationery 
Office which may be of interest to them. 
The number of “good” boys in this respect, 
however, is very, very small by comparison 
with the vast army of contractors who 
make little or no effort to keep up to date 
with their reading. At the risk of start- 
ing a first-class row I am going to suggest 
that it is no excuse to plead lack of time. 
Time for reading, or finding time for read- 
ing, is just as much a management skill in 
building as is finding time to visit sites 
and control works in progress. It can 
and frequently does lead to higher effi- 
ciency and often proves to be a more 
lucrative form of time investment than 
many would believe possible. 


These thoughts come to mind on 
glancing though a leaflet about recent 
books on building principles, practice and 
organisation just published by H.M. 
Stationery Office. One could wish that 
all three would find their way in large 
numbers to the piles of essential reading 
on the desks of contractors throughout 





the country. One is “Principles of Modern 
Building” volume 1. This is in two parts; 
the first deals with the building as a 
whole and the second with the wall and 
its functions. A second volume on floors 
and roofs is now being prepared. It is a 
book on principles, and is intended to be 
supplementary to, and in no way a sub- 
stitute for, the recognised text-books on 
building construction. Its aim is to in- 
culeate an understanding of familiar 
techniques and of the principles on which 
new techniques must be based. It seems 
to me to be cheap at the price of £1. 

The other two publications mentioned 
are “Organisation of Building Sites,” by 
R. C. Sansom, and “A Study of Alterna- 
tive Methods of House Construction” 
(National Building Studies, Special Reports 
29 and 30, price 21s. and 7s. 6d. respec- 
tively). These are two Building Research 
Station reports which merit the study of 
all building men. 


HE annual meeting of the London 
Brick Company gave Mr. A. T. 
Worboys, its chairman, another oppor- 
tunity to play down the brick shortage. 
His recollection of the fact that in 1958 
London Brick foresaw an expansion in 
demand and extended its plant to add 
a further 100,000,000 bricks to its capa- 
city does his organisation more harm than 
good, After all, what is 100,000,000 
bricks—about a week’s supply? This, I 
suggest, is chicken feed for a company 
which, it is reckoned, supplies nearly half 
the bricks made in the United Kingdom. 
A writer in The Times seems to share 
my opinion, for he points out that the 
investment plans of London Brick are 
extremely important and a new kiln which 
will add a further 50,000,000 bricks a 
year to its output can hardly be described 
as investing heavily in capital assets. 

Mr. Worboys can congratulate himself 
on his publicity-mindedness. He has 
brought his industry, for a large part of 
the burden has fallen on his shoulders, 
through a major crisis. But publicity 
cannot be effective for ever unless the 
goods are delivered. Capital investment 
plans may have been a little topsy-turvy 
in the past but I think most building con- 
tractors would agree that the time has 
now come for Mr. Worboys to give his 
crystal ball another rub to discover the 
true needs of the building industry and 
the scope for his company over the next 
20 years. 


Y note a fortnight ago about the forth- 
4 coming conference season was pub- 
lished a day or so before the Whitsuntide 
conferences of some of the building unions. 
They were given a great deal of promin- 
ence in the newspapers. Mr. Harry 
Weaver, the grim-faced but kindly presi- 
dent of the Amalgamated Union of Build- 
ing Trade Workers, was in fine form at 
Paignton. He said much about trade 
union affairs which many observers in 
this field have felt for some time needed 
saying. Demarcation struggles, poaching 
of membership, denial of democratic 
rights of representation and blind policies 
of survival at any cost were, he pointed 
out, diverting many unions from the real 
purpose of their movement. This re- 
minder comes at a time when trade union 
officials throughout all industry, let alone 
the building industry, are becoming in- 
creasingly conscious of the prodigious 
amount of time they are spending, even 
wasting, on matters of this kind to the 
detriment of the real services which they 
could be providing for their members. 
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The crux of the problem is patently 
clear, Trade unionists are not paying any. 
thing like enough for their membership 
If they did it wouldn’t be necessary for 
the officials to spend so much of their time 
and enterprise bolstering _numericaj 
strength to keep the subscription income 
at a reasonable level. This is not a new 
problem but it is certainly one that js 
becoming more acute as the years go by 
The union leaders will have to gird their 
loins and make another concerted on. 
slaught on the rank and file membership 
to raise subscriptions so that the real work 
of the trade union movement can be under. 
taken. Nobody pretends that this will be 
an easy job, but it has got to be done 
For, as Mr. Weaver pointed out: “Finan. 
cial difficulties often give rise to desperate 
remedies, Faced with membership and 
financial malnutrition the British trade 
union movement is beginning to resort 
to industrial cannibalism.” 

And in case there should be employers 
who are misguided enough to think that 
it is a good thing for them and for the 
country at large that the momentum of 
the trade union movement is decreasing, 
let it be said that if there is one lesson 
that has been learned in the last half 
century in this country it is that the 
interests of industry and the general 
economy of the nation are best served 
when the trade union movement is strong 
in membership, finance and_ leadership, 


OF course there were the usual demands 
at the union conferences for more 
nationalisation, or “socialisation” as Sir 
Richard Coppock, the general secretary 
of the N.F.B.T.O., preferred to call it, 
but I was more than interested in the 
sensible stand taken by the A.U.B.T.W.’s 
general secretary, Mr. "George Lowthian, 
on the subject of wage claims. He re- 
minded delegates that annual applications 
for more wages were “becoming almost a 
fetish,” despite the fact that very few 
people in the building industry were on the 
basic wage. He pleaded with the conference 
“not to tie the hands of your executive” 
by asking them to ride two horses at the 
same time and ask for a shorter working 
week as well as a bigger wage packet. 
George Lowthian pleaded in vain, how- 
ever, for later in the conference delegates 
called for a more vigorous campaign for 
a five-day 40-hour week without loss of 
pay in addition to their earlier instruction 
to the executive to submit a claim through 
the N.F.B.T.O. for “a substantial wage 
increase.” This is a classic example of 
the tail wagging the dog which I men- 
tioned as being a not uncommon feature 
of these conferences when I wrote on 
them a fortnight ago. Now Mr. Lowthian 
and Sir Richard Coppock with some of 
their other colleagues are left to sort out 
the position. I don’t envy them their 
task. Maybe the forthcoming conference 
of the N.F.B.T.O. will help to serve as 
some sort of clearing house. 


POWER STATION SITE 
INVESTIGATIONS 


The Central Electricity Generating Board 
announce that as part of the continuing 
process of seeking possible sites for new 
power stations they will be investigating 
six areas in the West Riding of Yorkshire 
to explore their suitability for large coal- 
fired stations. 

Sites adjoining the existing power 
stations at Ferrybridge and the new station 
under construction at Thorpe Marsh neat 
Doncaster will be examined along with four 
new areas at Knottingley, Kellingley, Egs- 
borough and Gowdall near the course of 
the River Aire between Knottingley and 
Goole. 

The investigations will include trial 
borings to verify the subsoil conditions 
and are expected to take several months 
to complete, 
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GREAT FUTURE AHEAD FOR THE MUNICIPAL 
ENGINEER, SAYS PRESIDENT 


DDRESSING the annual conference 
of the Institution of Municipal 
Engineers held at Blackpool yesterday, 
Mr. ARTHUR S. HAMILTON, B.Sc., 
M.L.Mun.E., M.I.C.E., A.R.I.B.A., presi- 
dent of the Institution and borough 
engineer and surveyor of Blackpool, 
said that whilst the satisfactory solution 
of day-to-day problems was one of the 
primary functions of local government 
it was by no means the only one. 
Despite the forces which tended to 
whittle away the responsibilities of local 
authorities and of the municipal engi- 
neers who served them, he believed a 
great future lay ahead for both. 


“It was local men who in the past 
spurred society through local councils to 
wage war on poverty, disease, ignorance 
and squalor—all evils which at the time 
were accepted as natural and inevitable, 
though today we look upon them with 
horrified indignation,” he continued. “But 
what of the shortcomings of our own 
society—the slums, the outworn areas, the 
congestion of streets, the unclean rivers? 
Are they not equally demanding of atten- 
tion? Can we really be content that 
houses with inadequate light and ventila- 
tion, with no baths or individual water 
closets, with wet walls and leaking roofs, 
should be tolerated in a society that plans 
travel to the moon? Do we really think 
that a civilisation which regards flying 
at the speed of sound as a commonplace 
should be satisfied with a speed only 
slightly above that of a brisk walker for 
the journey to and from work? Has not a 
society that looks with horror on the death 
of horses on board ship lost all sense of 
proportion if it complacently accepts the 
daily loss of human life on our outmoded 
roads?” 


Possible Amalgamation 


Mr. Hamilton, who was giving his 
Presidential Address, said that as the 
Institution’s helm was placed in his hands 
its course had yet to be set. This year 
members were being asked to record their 
views on a possible amalgamation with 
the Institution of Civil Engineers. 


“This suggestion deserves the most 
serious consideration, and I hope that in 
reaching his decision every member will 
have foremost in his mind not his own 
prospects of personal loss or gain but 
rather the future well-being of his pro- 
fession,” he continued. “In this connec- 
tion it may be useful to consider the future 
role of engineers in local government, and 
even to take a shy peep at the role of 
local government itself. 


Future Role of Municipals 


“In my early days most municipal engi- 
neers who were determined to fit them- 
selves for the position of chief officer not 
only took the testamur examination of 
the Institution, with its section on town 
Planning, but also proceeded to take the 
More detailed examination of the Joint 
Town Planning Board, of which our Insti- 
tution was one of the main supporters. 
Times change, but nevertheless I believe 
our younger members would be well 
advised to take a more detailed planning 
examination before they consider them- 
selves fitted to hold a chief appointment. 


“Our Institution’s recent and intimate 
experience of the growth of town plan- 
ning makes us extremely conscious of 
what has occurred, and will continue to 
occur, in other disciplines which in their 
infancy were nurtured by the municipal 


engineer. In order to serve the more intri- 
cate needs of an advancing society, tech- 
niques inevitably become more complex. 
Each enrichment of an old art proliferates 
in a maze of mysteries that becomes—as 
in the case of town planning—a lawyer’s 
paradise. A new language is born, and 
gradually removes our old art beyond 
the comprehension of the layman and the 
local authority member. Feeling barred 
from the inner workings, and being suit- 
ably fed on self-interested propaganda, 
the local government representative de- 


THE NEW PRESIDENT 


Mr. Arthur S, Hamilton who was 
yesterday installed as President of 
the Institution of Municipal Engi- 
neers for 1960-61 is borough engi- 
neer and surveyor, borough architect 
and _sopian- 
ning officer 
of Black- 
pool. Born 
in Belfast in 
1907 he 
commenced 
his munici- 
pal career 
in 1924 as 
an _ articled 
pupil under 
Mr; FF. 3 
Harrison, 
the then 
borough 
engineer of 
Finchley. 
He passed the testamur examination 
of the Municipals in 1929, the 
examination of the Institution of 
Civil Engineers in 1931 and the 
Joint Town Planning Board’s Ex- 
amination in 1936, and the examina- 
tion of the Royal Institute of British 
Architects, which led to his becoming 
an A.R.I.B.A. in 1944. He has held 
appointments at Finchley, Coulsdon 
and Purley, East and West Molesey, 
Woking, Bromley and Darlington. 
In 1943 he was appointed deputy 
city engineer and surveyor at Man- 
chester when the two separate de- 
partments of city engineer and city 
surveyor were merged and was re- 
sponsible, under the city engineer and 
surveyor, for the immediate post-war 
development of the Wythenshawe 
estate. Mr. Hamilton took up his 
present position in Blackpool in 
1945. He has been a member of the 
Institution Council since 1951. He is 
a past-chairman of the Institution’s 
North-Western District and a mem- 
ber of the District Committee. He 
is also a past-president of the Black- 
pool and Fylde Architectural 
Society, and has recently been made 
a member of the Building Research 
Board. 














mands an expert to adminster the new 
specialism. The expert in turn shows that. 
for maximum technical efficiency in his 
particular function, his area of control 
ought to be enlarged. Before long the 
nation witnesses the birth of regional 
boards, the transfer of function to cen- 
tralised departments, and the gradual 
whittling away of local government 
responsibilities, 


“But local government has more to do 
than just to become technicaly efficient: 


it has to give satisfaction by personal con- 
tact in the street and in the home. It is 
indeed to the credit of the elected repre- 
sentatives that they recognise that their 
surveyor must not be so immersed in the 
technicalities of any subject that he fails 
to keep an open ear and an understanding 
heart for the domestic troubles of his 
fellow citizens. We live with them; our 
daily post brings continual reminders of 
their difficulties; we are given no chance 
to forget that the condition of the street, 
the forecourt, the drain, the roof and the 
adjoining wall—not to mention the neigh- 
bour’s activities—are to each and every 
citizen at some time or other a most 
pressing problem. It is to remedy these 
troubles that local government exists. If 
it did not give satisfaction at this level 
the most streamlined and otherwise 
efficient government would bring no 
happiness. These individual distresses are 
not relieved by a brilliant technical answer 
from a remote bureaucrat but by a 
friendly discussion, if possible on the 
doorstep. 

“The recognition that local government 
exists for this end makes every municipal 
surveyor the friend and ally of all who 
are opposed to the centralisation and 
standardisation of our environmental con- 
trols, unless some way is found to dele- 
gate authority and responsibility to the 
man on the spot. Such a homely approach 
may sometimes be technically inefficient, 
but the satisfaction that generally comes 
from daily and intimate contact will more 
than justify its retention. 


Manual Work Problem 


“As engineers we have a special affinity 
with our manual workers. Many of us find 
our greatest satisfaction in the exercise 
of manual skill. To stand back and look 
at what our hands have created is a joy. 
To learn to use a mechanical device to 
lessen the arduousness of the job and to 
improve our performance can indeed be 
a pleasurable occupation. Pride in our 
own achievements is enhanced when 
someone else praises our work, and for 
myself I have sufficient Scottish blood in 
my veins to derive further satisfaction 
from thinking of the financial effect of my 
efforts. We, therefore, claim a particular 
kinship with all those whose daily task 
lies in those occupations in which many 
of us find our recreation. We appreciate 
the many difficulties under which they 
work, their exposure to rain and wind and 
cold, the peculiarly public stage on which 
many of them perform, the gratuitous 
advice they get from the idle onlooker, 
and the relatively few occasions on which 
the success of their work is recognised. 
The members of this Institution, and par- 
ticularly those who are chief officers, 
acknowledge the very great debt we owe 
to our foremen and outside workmen, not 
only for their honest toil but also for 
their personal loyalties, They are indeed 
responsible for bringing local government 
right into the home of the citizen and 
it is from the way they discharge their 
responsibilities that the citizen forms his 
opinion of the surveyor’s department. 


Recruitment 


“One of the pressing problems facing 
every local authority is how to ensure 
that this manual work is carried out 
efficiently, with satisfaction both to the 
ratepayers and to those engaged in the 
work, Many authorities, finding it difficult 
to recruit the right type of man against 
the competition of higher paid factory 
work, have introduced payment by results. 
Perhaps we accept too readily the need 
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to dangle this carrot of a bigger pay 
packet before our workmen, without 
examining and experimenting with alterna- 
tives which might give greater satisfaction 
to all concerned. 


Road Problem 


“During the last few years we have 
witnessed a growing realisation that an 
adequate road network is an essential 
feature of a modern transport system. 
The relatively easy part has at last been 
put in hand—I refer to the construction 
of motorways. It has brought joy to the 
heart of every county engineer to see his 
long-cherished dreams at last beginning 
to come true and his urban colleagues 
have shared his jubilation. Without this 
dramatic gesture, the benefits of which 
must be self-evident, no worthwhile road 
system could ever have been started. Now 
that some of these roads are open to 
traffic, and the public are experiencing 
their advantages, the municipal engineer 
at last sees a ray of hope that the kind of 
road required for motorised living in an 
urban environment will also soon take 
shape. 

“I can remember, in my days as an 
articled pupil, sketching out a scheme for 
overhead and underpass roads, segregating 
pedestrian from other traffic. I lay no 
claim to originality, for I was only 
elaborating ideas current in engineering 
circles at that time. Little did I think that 
such a modest scheme would be only just 
beginning to become acceptable 30 years 
later. Now that the age of the motor 
car is with us, let us welcome it, and plan 
for the freedom which mobility can give 
to every householder. Let it not continue 
as a killer and a wrecker of our homes. 


Traffic Engineering 


“Let me just comment on one other 
recollection from my youthful days. In 
our testamur examination there frequently 
occurred questions which demanded a 
knowledge of the techniques which are 
now termed traffic engineering—linked 
traffic signals, traffic segregation, accident 
appraisals, before-and-after studies, traffic 
capacities and many other aspects of this 
branch of municipal engineering. When 
at last we had passed our examination 
we were avid to put these well-learnt 
techniques into practice; but what did we 
find? That the selection of new road 
schemes was settled not by scientific 
studies but by political pressures; that 
the dangerous road junctions were dealt 
with not by the priorities indicated by 
records and studies but by the fortuitous 
circumstances of the wealth or position of 
some unfortunate who. had personal 
experience of the dangers at a junction; 
and that in any event the most progressive 
and far-sighted schemes were regarded 
as mere pipe dreams, to be locked away 
as quickly as possible. 

“Our Institution notes with delight that 
now at last the subject-matter which was 
considered necessary for our earlier 
examination is recognised by politicians 
and governments as having an important 
part to play in the full consideration of 
the road problem. We can say to our 
elected representatives: if you are willing 
to accept a scientific and economic assess- 
ment of the relative value of various road 
schemes as the deciding factor in their 
execution, then we your engineers are 
willing and able to provide you with the 
necessary data. 


Unclean Rivers 


“Two other major problems of our time 
are being tackled at this conference— 
unclean rivers and outworn cities. No 
doubt many of our members in this 
audience will be anxious to emphasise that 
these are problems which local authorities 
and their engineers must indeed tackle 
with verve and spirit. 


“No one can feel satisfied when he 
looks at our rivers and estuaries, Their 
cleansing can be considerably hastened by 
energetic. action on the~ part of local 
authorities and their engineers. It is not 
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good enough to sit back and wait to be 
prodded into activity by the overworked 
River Boards. Local action, or joint local 
action, to improve unsatisfactory sewage 
disposal methods and to control trade 
effluents in urban areas are matters of the 
very greatest concern to our members. 


Out-of-date Environment 


“It we consider that the condition of 
our rivers and estuaries is behind the 
times, what shall we say of our urban 
environment? On nearly all counts it is 
out of date. If we could devote to its 
re-creation some part of the tremendous 
manpower engaged in preserving it from 
a possible enemy, what a transformation 
could be achieved. It took a total war, 
and devastation in many of our cities, to 
shake us out of the complacency of our 
conception of urban living. Coventry, 
the Barbican, the New Towns and other 
similar projects have shown the beginnings 
of new thought, but only after a battle as 
strenuous, though not as spectacular, as 
the Battle of Britain. 

“To create a new environment, it is 
necessary first to stir men’s minds, In 
this task every profession whose art 
impinges on our surroundings has a part 
to play. Foremost in the fray should be 
the members of our Institution, but we 
should welcome all the help we can get, 
from whatever source it may come—the 
sociologists, the men in other professions, 
the teachers in the universities, the Civic 
Trust and the numerous ginger groups. 
All should enlist in a campaign, first to 
rouse the conscience of the citizen against 
so much that he takes for granted as 
inevitable, then to fire his imagination 
with a vision of what can be done, and 
finally to stimulate him to demand a more 
satisfying environment, 


“Ideas have to be fought for, and in the 
process there will be a clash of wills, of 
emotions and of intellects, for the re- 
creation of urban living ‘is a complex 
operation. It affects many established 
interests, and its successful completion 
demands the exercise of many skills 
associated with the use of land, together 
with a sound appreciation of the diffi- 
culties likely to be encountered. It 
requires men of great imagination, energy 
and tact to weld together these skills 
into a coherent pattern. The municipal 
engineer, drawing on the lessons of his 
training and his intimate knowledge of 
the practical and financial factors involved, 
is well qualified to take a prominent part, 
and if to his technical skills he has added 
the ability to administer and lead, we 
would expect his sphere of influence to be 
all-embracing. 

“Whatever the position in which we may 
be placed, our prime task will be to speed 
the work. In preparation for this role we 
must further toughen our skins, for no 
matter how much skill and dfplomacy the 
leader displays in bringing new ideas to 
general acceptance, there is bound to be 
battle; and in the heat of battle, harsh 
words will be uttered. If we as municipal 
engineers are in the forefront, we can 
hardly expect to escape the verbal on- 
slaught, undeserved and __ ill-founded 
though it be. 


Professional Specialisation 


“The task of rebuilding our towns and 
cities will bring into sharp focus the 
administrative implications of the trend 
towards professional specialisation in the 
various fields in which a local government 
surveyor works. The architect, the build- 
ing inspector, the heating and ventilating 
engineer, the land agent, the quantity 
surveyor, the structural engineer, the 
traffic engineer, the town planner, the 
valuer—each has an important contribu- 
tion to make towards the success of this 
difficult and complicated operation. But 
the very speciality of their skills raises 
two serio'is problems. 

“One is that of ensuring that the highly 
trained specialist is employed on work 
that requires his skill. This is a problem 
for all professional bodies, because 
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changing times are altering the patte 
office work. In the past the articled ma 
the improver and the partially qualified 
man were used on the routine duties, and 
in the process of carrying them out the 
learnt their trade and prepared themselve, 
to perform the more skilled and 
specialised tasks. Today, when so man 
of the recruits to our offices come from 
the universities with their training com. 
plete, and few enter the profession Straight 
from school, the problem of getting the 
less skilled work done without using the 
more highly trained men is very Teal 
Where the specialists are grouped in a 
large office there is more chance of keep. 
ing them employed to the best advantage 
but there still remains the problem of 
finding a method of recruiting and train- 
ing the men needed for the less skilled 
tasks, I hope a satisfactory solution to 
this problem will emerge from the con- 
sideration now being given to it by the 
Institution Council. 


“The second major problem arising from 
a proliferation of specialisms is, of course 
that of co-ordination. It is, I think 
fortunate that the local government sur. 
veyor has resisted the temptation to 
become a specialist himself. The average 
local government representative cannot 
hope to unravel the intricate enmeshments 
of the various specialisms, and if he js 
to continue to direct policy and prevent 
the gradual drift to centralised control, he 
must look to someone to draw together 
the threads and present the balanced 
pattern. It is the concern of the Institu- 
tion of Municipal Engineers that its 
members should be trained and fitted for 
this task. 

“In the first place we ensure that 
entrants to our profession have received 
an adequate general education, sufficiently 
broad and comprehensive to enable them 
to absorb a primarily technical training, 
followed by further practical training 
without losing sight of the more complex 
questions with which they will have to 
contend in later life. Secondly, by arrang- 
ing meetings, summer schools, conferences 
and exhibitions, the Institution  en- 
deavours to give its members opportunities 
to mix with brother officers in other 
authorities and benefit from their experi- 
ences, successes and failures, to keep up 
to date with the latest technical advances 
and to learn to express their own views, 
but above all to cultivate that balanced 
and open mind which looks beyond a 
purely technical approach to the problem 
in hand, 


Engineer as Administrator 


“As a local authority surveyor progresses 
in his career and rises to serve as a chief 
officer, he has of necessity to become an 
administrator as well as a technician, and 
in the larger authorities to co-ordinate 
and interpret the skills of the specialists 
who assist in our work. This gradual 
absorption of the municipal engineer in 
the art of administration does not find 
favour in every quarter. There are those 
who would like us to believe that whilst 
it may be right and proper for a civil 
servant to lead and administer in a field 
extending from boundary extensions to 
refuse and crematoria, from building by- 
laws to parks and playgrounds, from 
housing management through overspill 
and outfalls to chitterlings and gut scrap- 
ing, a local authority should have inde- 
pendent experts with no_ controlling 
leadership except that provided by the 
elected members in part-time committee 
work. Such a system can only result in 
endless rivalries and inefficiency. The 
co-ordination of technical services 1s 
essential, and as an _ Institution we 
recognise that society will seek to entrust 
responsibility and leadership to the man 
of broad and balanced mind, wherever 
he may be found. No one profession or 
system of training can command the right 
to lead. The choice must be exercised 
by society, and will be determined by the 
innate qualities of the man_ himself, 
coupled with the opportunities he has had 
to exercise those qualities,” 
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CROWTHORNE ROAD SAFETY RESEARCH TRACK 
Large-scale Practical Facilities 


IGHER speeds, _ ever - increasing 

traffic, as well as the special 
problems of motorways and other 
modern roadworks, are among the 
many factors which underline the need 
for large-scale practical road research 
facilities. 

To help in meeting this demand, a new 
road safety research track has been built 
at Crowthorne in Berkshire. By 1964, 
the site will also house the entire Road 
Research Laboratory of D.S.I.R.—at 
present occupying two different centres at 
Harmondsworth, Middlesex, and Langley, 
Bucks. 

Constructed at a cost of about £500,000, 
the new track is designed for research 
in traffic and safety measures with par- 
ticular emphasis on vehicle behaviour, 
including high speed studies up to 
80 m.p.h. It is in the form of a figure 
eight with a large paved area in the centre. 
The total length of the track is about 
three miles, and it contains a number of 
different test sections and also varying 
types of road surfaces. 


Light coloured and dark coloured sec- 
tions will be used to study the effect of 
colour of road surface on visibility with 
headlamps. Provision has also been made 
for determining the effect of various types 
of street lighting on the visibility of 
vehicles, cyclists and pedestrians. 

One section approached by a banked 
bend will be covered with typical road 
surfacings which can be kept wet by means 
of a built-in watering system, fed from a 
large supply tank. This will permit high 
speed skidding and braking studies to be 
made, Tests such as these are becoming 
more and more necessary as a means of 
investigating the characteristics of road 
surfaces and tyres to reduce as much as 
possible the risk of skidding on wet sur- 
faces at high speeds. 

Beneath another section there is a 
laboratory with a special glass panel let 
into the surface of the track. Photo- 
graphic studies can thus be made of the 
contact areas of tyres as vehicles are 
driven over it. This facility will help to 
extend our knowledge of the behaviour of 
tyres at the critical point of contact with 
the road surface and of the way in which 
this affects the skidding resistance of road 
surfaces, 


It is hoped that these studies, too, 
may bring about a substantial decrease in 
the number of accidents due to skidding 
in wet weather. 


Electronic Devices 


The track will also provide means for 
experiments on the guidance and control 
of vehicles in fog. Wires laid below the 


The very large paved area in the centre 
of the track will be invaluable for investi- 
gations on the layout of road junctions. 
These will include experiments on traffic 
signals, trials of new types of vehicle 
detectors and control systems for use at 
isolated junctions and at groups of junc- 


tions or at combinations of junctions. 
Traffic control and the nature of the areas 





The test track under construction 


surface will emit signals which can be 
detected by simple electronic devices in 
the vehicles. The ultimate objective of this 
work is to see whether drivers can be 
helped to steer a safe course through and 
around hazards even in the thickest fog. 

Similar _ electronic devices using 
energised wire loops in the track surface 
may also be used to warn vehicles of other 
vehicles ahead. 





A section of the large central paved area ‘ 


required for the weaving of traffic will 
also be studied. 

Research on the safety aspects of 
vehicles will be wide in scope. It will 
include: 

Work to extend our knowledge of the 
safety problems of higher speeds. 

The study of vehicle behaviour, par- 
ticularly during emergency braking on 
different types of surfaces using various 
braking systems and components. 

A study of the factors affecting the 
motion and response of a vehicle when 
known steering inputs are applied. 

Measurements of motion and response 
of vehicles under adverse conditions or 
when maladjusted. 

A study of vehicles running into kerbs 
of various shapes and dimensions. 

Controlled crashes of vehicles into 
fixed barriers and/or other vehicles. 

Impact of vehicles into guard rails, 
fences and vegetation. 

The track will also be used for investiga- 
tions into driving skill. 

Using vehicles equipped with radio, it 
will be possible to record at a central 
receiving station the response of drivers 
to traffic situations at road signs and 
signals in a way which is not possible on 
the ordinary road. 


Track Construction 


The track is founded upon very mixed 
beds of sands, gravels and clays. Due to 
the layout requirements and the undulating 
nature of the site about two-thirds is in 
fill and one-third in cut. The volumes of 
cut and fill approximately balance. 

The greater part of the track is of flexible 
construction with a granular sub-base, a 
cement stabilised gravel base and two-coat 
rolled asphalt surfacing. All the bitu- 
minous material was laid by a Barber- 


(Concluded on next page) 
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EAST ANGLIAN BUILDERS’ CONFIDENCE 
High Level of Work 


(\eamencs in the future, and 
satisfaction at the high level of 
building work at present in the Eastern 
Counties, are expressed in the half- 
yearly review which the president of 
the Eastern Federation of Building 
Trades Employers (Mr. D. M. Chaston, 
F.I.0.B., of Hoddesdon), presented to 
the Federation’s summer meeting at 
Lowestoft on Tuesday. 


“Last year was one of sound economic 
growth in which the building industry 
shared,” says Mr. Chaston. “Building 
activity and output seem likely to reach 
an even higher level in 1960. The feeling 
is widespread that the recent improvement 
in our economic position is soundly based 
and that the Government is fully alive to 
the dangers of a further bout of inflation 
and prepared to take firm and prompt 
measures to prevent it. 


“It is natural that our industry should 
be preoccupied to some extent with the 
dangers of inflation since we are among 
the earliest and greatest sufferers when 
a policy of credit restraint is put into 
operation. The period of uncertainty 
which followed the Chancellor’s Budget 
warning on restraining measures was 
terminated by the announcement on hire 
purchase controls. The immediate pros- 
pect is now one of continuing stability 
with consequent benefit to business 
confidence.” 


Keen Pricing of Contracts 


Commenting on prices, the review states 
that the keen pricing of contract work 
which was a corollary to falling demand 
during the recent recession is still evident. 
“While it is obviously in the interests of 
the customer as well as the builder that 
a fair and reasonable price should be paid 
for building work,” the president goes on 
to say, “we as advocates of free enterprise 


must not seek to divorce the disadvantages 
from the advantages of the highly competi- 
tive system which is the natural conse- 
quence of the freedom we seek. In 
establishing a satisfactory level of prices 
for building work, contractors must give 
more thought to the future capital invest- 
ment needs of their businesses and the 
adequacy of reserves for those commit- 
ments which will certainly face contractors 
in the era of change.” 

Brick supplies give cause for concern, 
and the review states that the shortage of 
1959 is likely to be intensified in 1960 
with demand still outstripping supply. 
With lengthening delivery dates the pros- 
pects for summer are by no means bright. 


Housing 


On housing, the president says that with 
private enterprise taking an increasing 
share of the high overall level of house 
production, the problems of the estate 
developer are very much to the fore. The 
strong demand for home ownership re- 
mains relatively undeterred by rising prices 
due to the increasing cost of building land 
and higher mortgage interest rates. The 
availability of land is a problem which the 
Federation is facing, and the review states 
that the Minister of Housing is apparently 
confident that sufficient land has been 
scheduled for housing to meet the needs 
of an increasing population with a steadily 
rising standard of living. However, higher 
densities and the accelerated release of 
land scheduled for future housing develop- 
ment may relieve to some extent the 
demand for suitable building land. 

In conclusion the president expresses 
satisfaction that the return to better times 
in the industry has resulted in improved 
appenticeship recruitment figures but 
there is still plenty of scope for more boys 
to be recruited and trained. “I hope,” 
says Mr. Chaston, “that members will 
regard this as a personal responsibility.” 








AASHO ROAD TEST 
Test Traffic Period Extended: Results Delayed 


He Highway Research Board, Wash- 

ington, has informed The Contract 
Journal that the test traffic phase of 
the AASHO Road Test has been ex- 
tended five months to November 30, 
1960. 

This road test, located at Ottawa, 
Illinois, is the largest and most compre- 
hensive highway research project ever 
undertaken and was described in our issue 
of May 26, It is sponsored by the American 
Association of State Highway Officials and 
is administered and directed by the High- 
way Research Board. 


Million Axle Load Applications 


A spokesman for the Board said the 
test-traffic extension was approved by the 
sponsoring agency as meeting the original 
concepts of the project. These concepts 
called for a two-year test-traffic period 
during which approximately 1,000,000 ap- 
plications of specific axle loads would be 
made on each of the many pavement test 
sections. 

Full-scale traffic at the project began on 
November 5, 1958, with a fleet of 70 
vehicles of which 60 operated at any one 
time on five test loops. Operations were 
carried out about 184 hours a day six days 
a week, 

In January, 1960, additional vehicles 
were added to the fleet in order to bring 
the total in operation from 60 to 99. The 
operations schedule was also revised to 
19 hours a day seven days a week. 


However, it was announced at that time 
that test traffic would end on July 1, 1960, 
after approximately 20 months of opera- 
tion. 

The new schedule, which calls for a re- 
turn to a six-day week after July 1, will 
now enable the test project to meet its 
original goal of a million applications, 


Results Delayed 


The five-month extension will also push 
the entire Road Test schedule ahead. Cer- 
tain special studies, previously scheduled 
for this summer, will be carried out during 
the winter of 1960-61 and the spring of 
1961. Data analysis and writing of final 
reports will be done during the winter of 
1960-61 and the summer of 1961. The 
target date for closing out all work at the 
test site and completing reports has been 
advanced to September 30, 1961. 

At the present time the project’s test 
vehicle fleet has accumulated nearly 
11,000,000 miles and axle load applications 
on the pavement test sections are about 
700,000. 





ENGINEERS ENTERTAIN 
MALAYA’S PRIME MINISTER 


The Prime Minister of the Federation of 
Malaya, Tunku Abdul Rahman was enter- 
tained to lunch last Friday by the Presi- 
dents of the Institution of Civil Engineers, 
Institution of Mechanical Engineers and the 
Institution of Electrical Engineers. 
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LARGEST HYPERBOLIC 
PARABOLOID TIMBER ROOF 


[HE largest hyperbolic paraboloid 
roof so far built in timber in this 
country now provides clear spans of 
131ft. and 124ft. at an indoor bowling 
green in Rhydrpenau Road, Cardiff. 

The roof consists of four similar hyper. 
bolic paraboloid shells, joined together 
along adjacent edges to form a single 
canopy which is supported at only four 
points by 16in. square reinforced concrete 
columns, 

The shells were built up from three 
layers of jin. nominal T. and G. boards of 
Vths European redwood, partially glued to- 
gether and nailed throughout. 

The edge beams, measuring 65ft. to 70ft. 
in length, were made up from 1 by 10 
nominal Douglas fir boards and there are 
11 laminations to each beam. Once glued, 
the b2ams were sawn into two members 
of equal size, the saw cut following the 
slope of the roof. Pairs of beams were 
fitted above and below the three-layer shell, 
The lower beam was glued and nailed to 
the boards of the shell and the upper one 
glued and coach screwed to the shell and 
the lower edge beam. Four mild steel 
rods, 34in. diameter and 90ft. in length, 
tie the low corners of the shell. Each tie, 
made in three lengths with threaded con. 
nections, is supported at four points in its 
length by hangers from the roof, 

Construction of the roof took about six 
weeks and the work was carried out on 
scaffolding. While the bowling green canopy 
was being erected several severe gales 
were experienced in the Cardiff area. How- 
ever, no damage or excessive movement in 
the roof occurred, although at the time 
the side window cladding had not been 
fitted, so that wind uplift was greater than 
will be experienced now that the building 
has been enclosed. For a weather skin the 
new roof has two-ply roofing felt, while on 
the underside the board shell has been 
sprayed with P.V.A. clear glaze varnish. 

Architects for the building were Howard 
Williams and Partners, Cardiff, and the con- 
sulting engineers were Wallace Evans and 
Partners, Penarth. The contractors were 
C, L. Blow, Ltd., Cardiff, and the sub- 
contract for the timber shell roof was exe- 
cuted by John Bland and Co., Ltd., Cardiff. 





(Concluded from previous page) 


Greene Model 879A finisher—the first of 
its kind ever to operate in the U.K. 
Hard shoulders are of rolled hoggin 
surfaces with tar spray and chippings. The 
banked bend is of reinforced concrete to 
enable the shape to be controlled to a high 
degree of accuracy. The slab has a single 
layer of steel mesh reinforcement and was 
laid direct on the compacted and sealed 
formation. The concrete was placed in 
transverse bays, mechanically tamped and 
hard finished. The spray lines for the 
skidding track lie in channels of concrete 
cast in situ flush with the track surface. 


Electric power at 415-V is fed under- 
ground for research experiments to 48 
track-side service pillars, some of which 
also have telephones and socket outlets 
for portable equipment. A lighting column 
with mercury lamp is placed alongside 
each pillar. 

The track is situated on a site approxi- 
mately 253 acres in extent, purchased by 
the Ministry of Works on behalf of the 
Road Research Laboratory from the 
Forestry Commission. 

The layout and specification were pre- 
pared jointly by the staffs of the Labora- 
tory and the Ministry, supervision of the 
contract for construction being carried 
out by the Ministry (resident engineer, Mr. 
S. J. Crispin), 4 

The main contractors were Turriff 
Construction Corporation, Ltd., Warwick. 
Roads Reconstruction (1934), Ltd., Frome, 
were the sub-contractors for the produc- 
tion and laying of the bitumious 
materials. 
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TRANSIT CRANE 


with folding jib as illustrated 





DUTIES 
From 22 tons 6 cwts. with 30ft. jib to 
2 tons 7 cwts. with | 1Oft jib. 


Full lifting capacities on request. 


YY VALES PLANT REGISTER LTD. 
Y 14 Lower Grosvenor Place, Victoria, 
YY LONDON, S.W.1 
Victoria 3501, 7531, 8080, 9886 (15 lines) 
Watford Works: 


Cow Lane, Garston, Watford 


% Garston 3266/7/8 
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for supporting 
slab shuttering 


ACROW (ENGINEERS) LTD. 
SOUTH WHARF, PADDINGTON, LONDON,W.2. Telephone: AMBassador 3456 (20 lines) 


Birmingham Area: Phone Walsall 6085; Bristol Area: Phone Bristol 655244; . Counties Area: Phone Saffron Walden 2552 
Glasgow Area: Phone Bridgeton 1041 Leeds Area: Phone Leeds 76514; Liverpool Area: Phone Aintree 7335; Manchester Area: Phone Deansgate 
Newcastle Area: Phone Newcastle 86-9493 Southampton Area: Phone Locks Heath 3021; S. Wales Area: Phone Penarth 57388 
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makers of 


Thos. Storey (Engineers) Ltd. of Stockport, Lancs., by 
far the world’s largest manufacturers of Bailey Bridging 
and its entire range of ancillary equipment, have been 
acquired by Acrow (Engineers) Ltd. 


The London Office of Thos. Storey is being trans- 
ferred from 6 Victoria St., London, S.W.1, to Acrow’s 
Head Office in London. All enquiries for Bailey 
Bridging equipment should in future be addressed 
to Thos. Storey (Engineers) Ltd., South Wharf, 
London, W.2, telephone AMBassador 3456 (20 lines). 


As every Civil Engineering contractor knows, Bailey 
Bridging started as a wartime invention applied solely 
to military engineering, and in the words of Field- 
Marshal Montgomery, ‘It was quite the best thing 
we have ever had”. 


Since the war it has been applied with conspicuous 
success to such a great variety of Civil Engineering 
problems in almost every country in the world, that 
it is now regarded as an essential part of the equip- 
ment of every Civil Engineéring contractor. Even 
today, ingenious contractors are finding many new 
and profitable ways of using this outstandingly 
versatile tool. 


The world-wide ramifications of Acrow, with associate 
companies in 16 countries and top grade agents in 71 
countries, will be employed to ertend still further the 
already vast field of application. 


NOW IS THE TIME to bring yourself up-to-date 
with the latest developments in Bailey Bridging 
technique. Even if you have no specific enquiry to 
make at this time, it will pay you to put through a 
telephone call to AMB 3456, or to your nearest 
Acrow Branch Office, and have a representative 
provide you with the latest technical data. 
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Top left) Acrow Wallforms being used for eight circular filter beds, 135 ft 
diameter, 7 ft. high, on Contract No. 2 of Main Sewerage Scheme for Borough 
of Altrincham, Cheshire, by Norwest Construction Co. Ltd., Contractors. 


Bottom left) New buildings for University College of Ghana, Accra, include 

Library Block, Departments of Physics and Chemistry, Lecture Theatre and 

ancillary buildings. All reinforced concrete walls constructed with Acrow 
allforms by Taylor Woodrow (Ghana) Ltd., Contractors. 


eer 


— factory-prefabricated steel units 
obviating the need for skilled 
labour on site that is so mucha 
part of old-fashioned methods. 


a 


ie 


(Top right) Battery of hexagonal silos at Heineken’s Brewery, Holland, going 
up with the aid of Acrow Wallforms. Contractors: N.V. van den Bouwhuijsens 
Betonbouw, ’s-Hertogenbosch, Holland. 

(Bottom right) An assembly of Acrow Wallforms, 20 ft. high x 20 ft. wide, 
being crane-handled on construction of Reactor retaining-walls for Berkeley 
Nuclear Power Station, Gloucestershire. Civil Engineering Contractors: 
John Laing and Son Limited. - 
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or WALL SHUTTERING 
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— as to man-hours taken in — since with steel there is IC 

erection and striking. recovery, as Opposed to less 
You don’t make anything durable materials which inc 
on site, you only assemble. such tremendous wastage. 


Of all systems 
of steel shuttering for walls, 
the one most widely used by 
contractors all over the world is the 


ey 


WALLFOR 


SYSTEM 


It’s quickest, simplest and most foolproof. 


In addition, it can be applied equally well t 
beams, columns and slabs. 


Full technical data from :— 
i. Acrow (Engineers) Ltd. South Wharf, London, 
Telephone: AMBassador 3456 (20 lines) 
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BUT THROW IN 
OUR 
49 YEARS 


EXPERIENCE 
FOR 


FREE! 


Every time a Brayloader 
goes into action its owner 
gets a bonus... in terms of 
bigger payloads, faster turn- 
round, simpler maintenance. No 
matter what the handling problem, 
there’s a Bray solution. Write today 
for full details of the Bray range: 


Series HL23 (52 b.h.p.). Series BL30 (52 b.h.p.) with 
or without Torque Converter. Series BL430 (52 b.h.p 
4 wheel drive, with or without Torque Converter. Series 
BL450T (80 b.h.p.), Ford or Perkins engines with Torque 
Converter. Series BL455T (91 b.h.p.) and BL460T (110 b.h.p.) 
Leyland engine with Torque Converter 


Lifting Capacities ranging from 2240 ibs. to 12,000 Ibs 


‘é bays Co say GRAY 
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SEWAGE DISPOSAL WORKS TO SERVE FOUR 
BERKSHIRE VILLAGES 


Wallingford R.D.C. Scheme Completed 


OUR villages in Berkshire, pre- 

viously draining into cesspools 

and two small treatment works, are now 

served by a modern disposal system, 

with the recent commissioning of 

Wallingford Rural District Council’s 
South Moreton sewage works. 

The four villages, Aston Tirrold, Aston 
Upthorpe, North Moreton and South More- 
ton, have no major industries other than 
agriculture and their population is not 
expected to increase to any material ex- 
tent. The sewerage scheme was therefore 
based on the present population figure plus 
10 per cent. 

The dry weather flow has been calculated 
on an estimated ultimate population of 
1,160, discharging 35 gallons per head per 
day into the sewers, making a total of 
40,600 gallons, 

Independent systems of sewers, each 
with a pumping station, are provided for 
(a) the Astons, (b) North Moreton and (c) 
South Moreton. All sewers have been de- 
signed on the “ separate’ system and are 
of 6in, diameter, with capacities in excess 
of any flow thought likely to obtain. The 
sewers in each village gravitate to a pump- 
ing station near the lowest point. 

Stoneware, spun concrete and pitch- 
fibre pipe sewers have been used, the 
material selected being that considered the 
most suitable for the particular route and 
subsoil conditions. The manholes, with 
few exceptions, are constructed in precast 
concrete units, with specially sealed covers 
where in roads subject to flooding. 

The subsoil encountered in the Astons 
was mainly greensand with overlying 
chalk at higher levels; some water and a 
little running sand was met in places, At 
South Moreton gravel was found in the 
main street and greensand and drift in the 
lower part of the village; water and running 
sand caused difficulties in sewer construc- 
tion around the pumping station. The sub- 
soil in North Moreton was also mainly of 
greensand and drift causing problems in 
the lower part of the village where con- 
siderable quantities of water and running 
sand were encountered; excavation for the 
pumping station was extremely hazardous. 
In spite of these difficulties however, the 
contractors were able to complete the 
sewer construction ahead of the pro- 
grammed schedule. 


Pumping Stations 


Three pumping stations have been pro- 
vided as part of the scheme: at Aston 


Tirrold to pump sewage from the Astons 
into South Moreton sewers through 
1,500yd. of 6in. diameter rising main; at 
North Moreton to pump sewage from the 
village direct to the disposal works 
through 1,550yd, of 5in. diameter rising 
main; and at South Moreton to pump 
sewage from South Moreton together with 
that received from Aston Tirrold station 


return valves and electrically driven cen- 
trifugal pumps in duplicate (one as a duty 
pump and the other a standby). 
flows to the receiver by gravitation and the 
solid matter is temporarily separated and 
held in a screen in the upper part of the 
receiver, while the liquid passes to the 
lower part. 


Sewage 


Upon the liquid reaching a 


predetermined level, a float switch closes 





General view of the works 


direct to the disposal works through 477yd. 
of 6in. main, 

The pumping duties involved were con- 
sidered to be a little too low for the use of 
unchokeable centrifugal sewage pumps but 
ideal for ejectors or Pulsometer patent 
solids diverters, the latter being preferred 
on account of the high pump efficiencies 
obtainable with no increase in installation 
costs. 

The Pulsometer diverter is fully auto- 
matic in operation and comprises a mild 
steel sewage receiver, a system of non- 


and the duty pump starts and continues to 
run until the contents of the receiver are 
evacuated to the rising main. 

When the pump starts, the flow is more 
or less reversed by a system of non-return 
valves and passes through the screen hold- 
ing the solids, thus washing the same into 
the rising main. As no solid matter passes 
through the pumps, a small pump of high 
efficiency can be used. Switchgear is so 
arranged that in the event of the duty 
pump failing to start, the standby pump 
comes into operation. 
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The automatic control system of the 
North Moreton and South Moreton 
stations, together with those of the pumps 
at the sewage works are electrically inter- 
connected and arranged to prevent any 
two pumps from working simultaneously. 

With each pump run or operation, 100 
gallons are displaced at the Aston Tirrold 
and South Moreton stations, and 55 gallons 
at North Moreton. 

The diverter installations of the council 
are now being built to a standard design. 
The substructures are formed with 9ft. 
diameter reinforced concrete tubes, with 
concrete surround. A light superstructure 
has been provided for all stations for the 
purpose of housing switchgear and easier 
access; this being preferred to an installa- 
tion completely below ground. The depths 
of the substructure below ground level are 
19ft. at Asston ‘Tirrold, 20ft. at North 
Moreton and 17ft. at South Moreton. 

As it was impossible to obtain meter- 
ing equipment to measure the small flows 
of sewage with any degree of accuracy, 
“hour counter” and “ operation counter * 
meters have been wired into the motor 
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The inlet chamber, comminutor and 
screening chambers, two sedimentation 
tanks and dosing tank with siphon are 
contained in one elevated structure of a 
height sufficient to allow for gravitation of 
tank effluent through the filters, humus 
tanks, irrigations lagoons and on to the 
point of effluent discharge. This also 
allows for normal sludging by gravitation. 

Sewage, after leaving the inlet chamber, 
flows direct into the comminutor chamber 
and through an automatically controlled 
comminutor for the disintegration of solid 
matter before passing to the sedimentation 
tanks, This eliminates the need for screens, 
screen raking and the disposal of screen- 
ings. In addition blockages in pipe lines 
are minimised and the use of smaller sludge 
pumps is possible. There is, however, a 
small auxiliary hand-raked screen for use 
in the event of a comminutor breakdown. 

The two sedimentation tanks are upward 
flow pyramidal tanks, normally working in 
parallel, with a total capacity of 10,150 
gallons = six hours dry weather flow. The 
tanks are designed to give an upward velo- 
city of 4ft. per hour when working at a 





Pictured at the recent opening of the works: Left to right: T. G. Faulkner (engineer); 
M. A. Kershaw (president-elect, Institute of Sewage Purification); R. W. Hives (clerk of 
council); L. Stacey (director and general manager, Tilbury Construction Co.); Mr. P. V. 


Baker; P. J. Tidbury (resident engineer); 
Air-Commodore F. B. Ludlow (chairman—Water, 
control circuits for recording the 
number of hours each motor works 


and the number of times it operates. 
ie, the number of times the receiver is 
emptied by the pumps. The output of 
each station is calculated on the mean of 
the sum obtained by estimating the output 
on (a) hour counter meters and (b) opera- 
tion counter meters. 

The sum of the quantities of sewage 
pumped from the North Moreton and 
South Moreton stations will represent the 
quantity of sewage treated at the sewage 
disposal works. 


Works 


The sewage disposal works are in the 
parish of South Moreton on a site of 14 
acres, bounded by a high railway embank- 
ment on the south-western side, the Mill 
Brook on the north-western side and open 
fields on the other sides. The Mill Brook 
is admirably placed for receiving effluent 
from the works, It passes the works down- 
stream of the village and eventually con- 
nects with the River Thames. 

The works are designed for a dry weather 
flow of 40,600 gallons a day with provision 
for passing up to three times dry weather 
flow. They are of orthodox design, com- 
prising: inlet chamber, comminutor with 
auxiliary screen, sedimentation tanks, 
dosing tank with siphon, percolating 
filters, humus tank, irrigation lagoons, 
sludge beds, and pumping station clearing 
tanks, etc. As the site is flat and all sewage 
is pumped to the works, the greater part 
of the works is above ground level to avoid 
the need for further pumping. 


The Disposal 


H. C. Wilcher 
Sewerage 


(chairman of_ council); 
and Works Committee) 


rate equivalent to three times dry weather 
flow. 

Each tank measures 10ft. 6in. by 10ft. 6in. 
by 13ft. 3in. deep, including 4ft. vertical 
sides and remainder of depth as a 60 
degree pyramid. Normal sludging is by 
hydrostatic head through a 6in. diameter 
pipeline discharging into the sludge drying 
beds. Bottom outlets are provided to allow 
the tanks to be completely emptied and 
cleansed, 

The dosing tank, which receives the 
effluent from the sedimentation tanks, is 
incorporated in the sedimentation tank 
structure. The designed capacity is 157 
gallons—approximately 0.5 gallon per sq. 
yd. of filter area. The contents of the tank 
are discharged through a 6in. diameter 
dosing siphon into a 6in. diameter pipe- 
line feeding the filter distributors, 


The two 42ft. 6in. diameter filters pro- 
vided with rotary distributors have 630 cu. 


yd. of effective media, the equivalent of 


1 cu. yd. to each 64.4 gallons of dry weather 
flow. The filter floors are at a level to 
allow the filter effluent to gravitate through 
the humus tanks. They are drained by 
means of land drains interspersed with 
large media discharging in peripheral 
channels, which in turn discharge to 
channels feeding the humus tanks. The 
vitreous clinker, of 2in, by lin, grading, is 
enclosed in circular brick filter walls and 
is ventilated by means of land drains at 
required levels with open ends on the 
external faces of the walls. 


Working in parallel, the two humus tanks 
are cross-flow rectangular tanks with a total 
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capacity of 10,150 gallons = six hours dry 
weather flow. 


Three shallow earth bank irrigation 
lagoons receive the humus tank effluent 
for giving the effluent a final “ polish” 
prior to final discharge into the Mill Brook 


Twelve sludge drying beds of equal size 
are provided, with a total area of 388 sq 
yd. The construction of the beds com. 
prises concrete floors and brick walls, with 
dry beds of clinker underdrained by 3ip 
diameter land drains. F 


The sludge pumping station is provided 
for the purpose ‘of pumping supernatant 
water from the sludge drying beds and 
humus tank sludge back through the works 
for re-treatment, and for completely empty- 
ing the sedimentation tanks and humus 
tanks. It also makes recirculation possible. 


The station comprises a “wet” and a“dry” 
well, with a superstructure over. Two 3in 
non-chokeable vertica} spindle centrifugal 
pumps (one duty and one standby) are in- 
stalled in the dry well. Each pump is rated 
for an output of 85 gallons per minute and 
is driven by a 3-h.p. motor working under 
automatic control, The superstructure also 
houses all electrical control equipment re- 
quired for the works, 


Design and Construction 


The total cost of the scheme is about 
£92,000. Design and construction was 
under the direction of the council’s engi- 
neer, Mr. T. G, Faulkner. Detailed work 
in preparing the scheme was done by Mr, 
P. J. Tidbury, who acted as resident engi- 
neer, assisted by Mr. A. S, Clarke, clerk 
of works. 


Tilbury Construction Co., Ltd., Twyford, 
Berks., were the main contractors. Sub- 
contractors included: 

Pumping plant—Pulsometer Engineering Co., 
Ltd., and William E. Farrer, Ltd., comminutor 
—Jones and Attwood, Ltd.; filter distributors, 
etc.—Ames Crosta Mills and Co., Ltd., elec- 
trical control equipment, etc.—Evershed and 
Vignoles, Ltd., and Chamberlain and Hook- 
ham, Ltd.; electrical—Sharp and Richards, 
Ltd.; iron and asbestos-cement pipes—Staveley 
Iron and Chemical Co., Ltd., and Turners 
Asbestos Cement Co., Ltd.; pitch fibre pipes— 
Key Engineering Co., Ltd.; valves, penstocks, 
covers and other ironwork—William E. Farrer, 
Ltd., Guest and Chrimes, Ltd., Walter Wilder 
and Sons, Ltd., and Metal Agencies Co., Ltd; 
manholes, concrete tubes, etc.—Sharp, Jones 
and Co., Ltd.; stoneware pipes and ae 
W. W. Hall, Ltd.; filtering media—G. J. 
Palmer, Ltd.; rising mains—Direct Labour, 


CONTRACTORS MECHANICAL 
PLANT ENGINEERS 


At the annual general meeting of the 
London branch of the Contractors 
Mechanical Plant Engineers held at the 
Red House Hotel, Redbridge, last Thurs- 
day evening, Mr. A. G. (Bill) Harris was 
elected chairman in succession to Mr. 
R. Russell. 


Mr. Russell had been chairman since the 
inception of the association some five years 
ago and his work for the organisation 
received generous acknowledgement from 
members present. Mr. Harris, who was 
the first secretary of the association, also 
played a leading part in its formation and 
his election was received with obvious 
pleasure by the meeting. 


Other elections made at the meeting 
were: hon. secretary—G. T. Walshe; hon. 
treasurer—J. E. Nicholson; hon. social 
secretary—C., Hilditch; hon. liaison officer 
—R. E. S. Mynott. Members of Com- 
mittee—Messrs. E. A. Gale; A. E. Sancto; 
J. Henderson; R. Russell and A. B. Wilder. 

The branch has arranged a summer 
dance to take place at the Selborne Rooms, 
The Cherry Tree Hotel, Southgate, 
London, N.14, on Saturday, June 25, com- 
mencing at 8 p.m. Dress will be informal 
and tickets, price 5s. 6d., may be obtained 
from Mr. C. Hilditch, hon. social secre- 
sary 100 Cherrydown Avenue, London, 
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REINFORCED 
CONCRETE 
CEILING IN NEW 
SOUTHWARK 
CHURCH 


7 recently completed Church of 
the Holy Trinity at Dockhead, 
Southwark, S.E.1, is a Byzantine style 
building with a combined barrel and 
dome ceiling. 

These domes are 3ft. 6in. thick at the 
springing and 2ft. thick at the crown, and 
the whole ceiling contains 600 tons of 
concrete, all reinforced with delta metal 


rods. All the timber shuttering for this 
ceiling was manufactured on site. The 
timber frame has been pitched and 


covered with Bangor slates. 

Although much concrete has been used, 
most of the church is brick-built: some 
700,000 bricks were used, 28,000 of them 
purpose-made in 100 different shapes. 
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The brick-faced west entrance and bell towers 


Many brickwork features rarely seen today 
have been incorporated into the building, 
particularly the western entrance which 
has a surround in Broughton Moor slate. 
Wall thicknesses vary from 18in. to 
3ft. 44in. 

The nave, with its long windows, high 
smooth walls and rib arches, gives an 
impression of solidarity coupled with light- 
ness, This effect is accentuated by the 
pastel colours on the walls and ceiling. 
The floor is covered with Muniga, a hard 


wearing African wood, stained and 
polished. The sanctuary and altar steps 
are paved in York stone with Belgian 


marble risers while the sanctuary walls 
are faced with Beerstone and Forest of 
Dean stone, the latter complementing the 


ANNIVERSARY OF THE CHAMBRE SYNDICALE 
Mr. E. J. Cook’s Impressions 


()N May 19 and 20, the 150th anni- 

versary of the Chambre Syndicale 
des Entrepreneurs de Maconnerie 
Ciments et Béton Armé was celebrated 
in Paris. 

The National Federation of Building 
Trades Employers was represented by the 
president of the L.M.B.A., Mr. E. J. Cook, 
who writes: 

The festivities were not wholly social as 
they included a whole morning given over 
to technical addresses by three outstanding 
speakers expressing the differing points of 
view of the architect, the contractor and 
the engineer. 

One unusual feature was that M. J. 
Fayeton, who was introduced by the presi- 
dent of the Chambre Syndicale—M. Pierre 
Genéte—spoke both as an architect and 
as an engineer, in which professions he 
is well qualified. The president pointed 
out, however, that although possessing 
these professional attributes M. Fayeton 
was, in fact, the son of a contractor. 

A visit was made to the Institute of 
Research for Reinforced Concrete at St.- 
Rémy-lés-Chevreuse. This Institute is 


given over almost entirely to research in 
the field of reinforced concrete and visitors 
were able to witness reinforced concrete 
water tanks under test and a special test- 
ing tank filled with sand for ascertaining 
the load-bearing qualities of piles, both 
as to their circumferential friction and 
their bearing loads. 


One of the most interesting exhibits was 
that of a half full-size reinforced concrete 
square frame which had been tested to 
destruction and where the incidence of 
stress embedded in the frame had been 
measured acoustically. 


From a technical point of view the 
N.F.B.T.E. delegate came away with the 
feeling that in the field of reinforced con- 
crete, the technical back-room boys may 
find it easier to have their theories accepted 
and tested in actual construction than is 
perhaps possible in Great Britain. 
Certainly, the research engineers and the 
contractors’ engineers take each other very 
seriously, even though the research engi- 
neer’s language must be on occasions diffi- 
cult for the contractors’ men_ to 
comprehend fully. 


blue-grey of the ceiling. Forest of Dean 
stone has also been used for the altar rail. 

Dominating the sanctuary is a solid 
mahogany tester, carved and enriched in 
red, blue and gold leaf. The choir gallery, 
organ screen and other doors and screens 
are carved from solid oak, 20 years cured. 

The church was designed by F. G. 
Broadbent and Partners, 13 Manchester 
Square, London, W.I, with Felix J. 
Samuely and Partners, 8 Hamilton Place, 
London, W.1, acting as consulting engi- 
neers and Selby and Saunders, Caxton 
House, Tothill Street, London, S.W.1, as 
quantity surveyors. 

Holland & Hannen and Cubitts (Great 
Britain), Ltd. 1 Queen Anne’s Gate, 
London, S.W.1, were the main contractors. 


BRITISH ARCHITECTS’ 
CONFERENCE AT MANCHESTER 


The British Architects’ 
1960, opens at Manchester today. 
subject is “ Rebuilding Our Cities.” 


After an official welcome by the Lord 
Mayor and an inaugural address by the 
president, the three principal speakers will 
present synopses of their Papers: “The 
County of London,” by Hubert Bennett, 
architect to the London County Council; 
“Lessons of the New Towns for the Old 
Towns,” by L. Hugh Wilson, architect to 
Cumbernauld New Town; and “ New Cir- 
cumstances Demand New Ideas,” by Arthur 
Ling, city architect and planning officer, 
Coventry. 

At tomorrow’s sessions the speakers will 
include Sir Keith Joseph, Pariamentary 
Secretary to the Ministry of Housing and 
Local .Government; W. G. Webb, deputy 
chief valuer to the L.C.C.; Dr. A. H. 
Marshall, city treasurer, Coventry; Dr. 
T. E. H. Williams, senior lecturer in high- 
way and traffic engineering, Kings College, 
University of Durham; Sir Thomas P. Ben- 
nett, until recently chairman of Crawley 
New Town Corporation, and E. Maxwell 
Fry. 


Conference, 
The 
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REINFORCED CONCRETE ASSOCIATION 
President Appeals for Professional Support 


AN appeal to architects, consulting 

engineers and quantity surveyors 
to join the Reinforced Concrete Asso- 
ciation was made by Mr. Cryil 
Blumfield, B.Sc., M.I.C.E., M.I.Struct.E., 
president, when he spoke at the annual 
dinner of the Association held in 
London last week. Announcing the 
recent formation of a new class of mem- 
bership, that of professional members, 
which was open to firms and indi- 
viduals, he said he felt this development 
was well worthy of support by pro- 
fessional people. 

“I think the principal consideration 
which may deter those in the professions 
from joining the Association is the feeling 
that membership might imply a bias, and 
that clients could feel that advice given 
to them would not be impartial,” he con- 
tinued. “The principal aim of the Associa- 
tion is to improve the standard of design 
and construction of reinforced concrete, 
in the belief that wider use of this method 
will follow purely on merit, and in no 
case would the use of reinforced concrete 
be advocated unless it was clearly the best 
material for the purpose. 

“Professional membership, enabling one 
to put forward the professional viewpoint, 
and to discuss problems of mutual interest 
in an impartial way with the commercial 
side of the industry, has been of value 
and interest to me, and I am sure I am 
supported in saying this by my professional 
colleagues in the Association. On the 
other hand, the Association would greatly 
benefit from a larger professional member- 
ship, which would increase still further 
its status and authority.” 

Mr. Blumfield said that during the past 
year the various committees of the Asso- 


ciation had been very active particularly 
the Committee on Tendering Procedures, 
which had prepared a valuable report and 
the Committee on Specification Clauses 
which had gone a good way towards find- 
ing a generally accepted basis for the 
description of formwork. The Steel 
Supplies Committee had had discussions 
with the Iron and Steel Board and the 
British Iron and Steel Federation to try 
to ensure that there was a sufficient supply 
of steel in the quantities and sizes required 
for present-day conditions and that steps 
were taken for future development so that 
supplies would keep pace with consump- 
tion. 
Premier Position 


The President was replying to the toast 
of “The Association” proposed by Sir 
Ifor Evans, D.Lit., Provost of University 
College, London, who said that reinforced 
concrete held a premier position in con- 
struction work today. This brought heavy 
responsibilities to those concerned and 
he congratulated the Association on their 
work in improving the standard of design 
and construction. He hoped they would 
give more and more attention to research, 

The toast of “The Guests” was pro- 
posed by Mr. W. K. Laing, M.A., M.I.C.E., 
vice - president, Mr. Hubert Bennett, 
F.R.I.B.A., architect, London County 
Council, responding. 

During the evening the President made 
a presentation to Mr. R. V. Chate, 
A.M.1.C.E., M.I.Struct.E., in the form of 
a cheque for £500 in recognition of his 
services to the Association. As reported 
in The Contract Journal on December 31 
last, Mr. Chate, who has been secretary 
of the Association since in foundation in 
1932, recently retired but is still acting in 
an advisory capacity. 








BIRTHDAY HONOURS 
F.C.E.C. President’s Award 


IRTHDAY Honours have been con- 

ferred on a number of persons 
connected with the construction indus- 
tries, to whom The Contract Journal 
offers sincere congratulations. Included 
in the list are the following: 


Knights Bachelor 
W. H. McFadzean, president, Federation 
of British Industries; B. U. Spence, presi- 
dent, Royal Institute of British Architects. 


C.B. 


F. M. Lea, director, Building Research 
Station, D.S.I.R. 

C.B.E. 

J. S. Carter, chief alkali inspector, 
Ministry of Housing and Local Govern- 
ment; B. J. Collins, county planning officer, 
Middlesex; H. S. Keep, assistant chief engi- 
neer, Ministry of Transport; W. T. Lewis, 
regional director, Bristol, Ministry of 
Works; C. T. Meredith, director of con- 





NEW YORK BRIDGES 


Three bridge projects are at 
present under construction in New 
York in connection with the major 
road improvements being carried 
out to accommodate the phenomenal 
growth of vehicle traffic. An article 
describing these works, including 
the construction of the Narrows 
Bridge which will be the longest and 
heaviest so far built, appears in the 
International Construction Section 
commencing on page 1403. 





tracts, G.P.O.; W. G. Mitchell, president, 
Federation of Civil Engineering Contrac- 
tors; J. C. R. Woodside, department direc- 
tor of works, Air Ministry, 

O.B.E. 

G. G. Baines, architect, senior partner, 
Grenfell Baines and Hargreaves; N. Davey, 
senior principal scientific officer, Building 
Research Station, D.S.I.R.; R. J. Farrell, 
senior engineer, Crown Agents; G. M. 
Harvey, managing director, British Oxygen 
Wimpey, Ltd.; R. W. B. Howarth, chief 
information officer, Ministry of Works; 
L. F. Masters, superintending civil engineer, 
No. 7 Works Area, Air Ministry; S. C., 
Merson, chief executive officer, Public 
Works Loan Board; J. J. G. Michie, head of 
commercial division, John Laing and Son. 

M.B.E. 

L. Godber, local director and general 
manager, Newton Chambers and Co., Ltd., 
Sheffield; W. H. T. Hamer, building and 
civil engineering officer, S.W. Region, 
Transport and General Workers’ Union; 
S. Thompson, senior assistant engineer, 


Appleby Frodingham Steel Co., Ltd., 
United Steel Companies, Ltd.; H. E. 
Wilson, general secretary, Institute of 
Housing. 


HUDDERSFIELD BUILDING 
CAREERS EXHIBITION 


_ Some of the latest techniques employed 
in building, and the opportunities existing 
for careers within the industry, will be 
featured at the Huddersfield Building In- 
dustry and Careers Exhibition to be held 
at the new Huddersfield College of Tech 
nology from July 4 to 9. 


AND 


June 16 1960 


Late Construction News 





Mepway BribdGe.—The Contract Jour. 
nal understands that an announcement by 
the Ministry of Transport is imminent 
regarding the commencement of work on 
the £2m. Medway Bridge across the River 
Medway, near Rochester, Kent. It is ex. 
pected that the superstructure will be of 
prestressed concrete and that the project 
will be undertaken by Christianj and 
Nielsen, Ltd., and J. L. Kier and Co., Ltd 


WorKS MODERNISATION.—A contract is 
being negotiated with Bowmer and Kirk. 
land, Ltd., Church Street, Heage, Derbys 
for modernisation of the dyeing and finish. 
ing works at Heanor of I. and R, Morley 
Ltd. Plans are by John L. Bakewell, 35 
Chapel Street, Belper. ' 


DEPARTMENT STORE  TENDERS.—The 
scheme for the erection of a department 
store at Durwen Road, Elder Street, Bridg- 
end, Glam., for the Pontycymmer Indus- 
trial Co-operative Society, Ltd., is now out 
to tender and a contract is expected to be 
awarded next month. J. Morgan Harries 
40 Caroline Street, Bridgend, is the archi. 
tect. 


L.C.C. STEPNEY FLATS.—L.C.C, are in- 
viting tenders from selected contractors 
for the erection of blocks 1 to 5, of multi- 
storey flats and maisonnettes at Mount- 
Morris Road site, Shepney. The contract 
will include tenants’ stores, garages and 
roadworks. 


HARBOUR CONTRACT.—A_ joint tender 
from two Greek firms has been accepted 
by the Libyan Government for the recon- 
struction of Benghazi harbour. The price 
was £4,597,000. Three British firms sub- 
mitted tenders. 


KENT POWER STATION.—Tenders from 
selected contractors are due in to the 
Central Electricity Generating Board at 
the end of this month for construction of 
the superstructure of the large new Rich- 
borough Power Station, Kent. The con- 
sulting engineers are Mott, Hay and 
= 9 Iddesleigh House, London, 
S.W.1. 


£A3M. BRISBANE CONTRACT.—Richard 
Costain, Ltd., are to build a commercial 
and sporting centre in the Brisbane suburb 
of Chermside at a cost of £A3m. Brisbane 
City Council have approved the scheme, 
which will include a tourist hotel. Work 
will begin in October and is scheduled for 
completion within two years. 


STRATFORD HEADQUARTERS.—Bills _ of 
quantities are now being prepared and ten- 
ders are expected to be invited shortly for 
the erection of a new £75,000 headquarters 
and library at Henley Street, Stratford- 
upon-Avon, for the Shakespeare Birth- 
place Trust. The consultants are: Wood 
and Kendrick and Williams, architects, 57 
Colmore Row, Birmingham, 3; Silk and 
Frazier, quantity surveyors, 35 Portland 
Road, Birmingham, 16; Hoare, Lea and 
Partners, mechanical consultants, 23 St. 
James Road, Birmingham, 15. 


HaRLOw DwELLinGcs.—Harlow Develop- 
ment Corporation are inviting tenders for 
building 292 dwellings and 71 garages at 
Area 69, Passmores, Great Parndon. The 
architects are J. M. Wilson, H. C. Mason 
and Partners, 3 Chandos Street, London, 
W.1, and the quantity surveyors, Langdon 
and pe 21 Russell Square, London, 
W.C.1. 


£44m. Essex Mitt.—Thames Board 
Mills plan a major extension to their mill 
at Purfleet, Essex, costing about £44m. 
A preliminary contract for site prepara- 
tion is to be placed next month and the 
main contract is expected to be awarded 
towards the end of the year. Frederick S. 
Snow and Partners, Monro Buildings, 
Wellington Street, London, W.C.2, are the 
consulting engineers. 
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£700,000 OFFICE BLOCK TO BE BUILT 
AT CRAWLEY 


Accommodation for Holidays Scheme Management 


NEW office block is to be erected 

in Crawley New Town by the 
Building and Civil Engineering Holidays 
Scheme Management, Ltd. The site is 
situated to the east of the A.23 London- 
Brighton Road at the junction with 
Manor Royal, the main spine road of 
the Crawley industrial estate. 

The building has been designed with 
the ground floor housing the mechanised 
accounting, dispatch, post and stamp sales 
departments. The roof of the ground 
floor is on a Monitor pattern, giving the 
maximum uninterrupted floor space. To 
the south of this block and isolated from 
the main circulation, the maintenance and 
service departments have been placed in 
the long single-storey building together 
with the archive storage, with provision 
for a future three-storey extension at the 
end, should the need arise. 





The main six-storey administration 
block rises from the ground floor on a 
north-south axis, designed on a 4ft. 
module, with toilet and locker accommoda- 
tion on each floor. Maximum flexibility 
of office space is thus achieved, the con- 
struction being on a flat slab beamless 
principle. 

The top floor is devoted to the execu- 
tive offices, including the board room, 
which is horseshoe-shaped with a concrete 
shell roof. There is a basement directly 
under the main block, housing the essential 
service plant and storage space. The 
welfare building, garage and cycle sheds 
have been grouped round existing trees 
to provide a central staff amenity area, the 
former building being of two storeys incor- 
porating the staff dining and recreation 
rooms at first floor level over the kitchen 
and executive dining room. 

It is proposed to build a branch Bank 


A model of the proposed buildings 


SCOTLAND’S FIRST SAFETY CENTRE OPENED 


HE first safety centre in Scotland, 
located at the Government Train- 
ing Centre, Granton Road, Edinburgh, 
was opened recently for the Edinburgh 
and District Building Safety Group by 
Mr. T. W. McCullough, 
H.M. Chief Inspector of 
Factories. 

A lecture hall, cinema pro- 
jection and catering facilities, 
and other essentials are pro- 
vided at the centre, as well as 
a two-storey house project 
allowing demonstration of 
practical safety measures with 
scaffolding, roofing, hoists, 
trenching and other work. Six 
one-day courses will be run, 
one in each month from May 
to October, with 25 students 
at each day course. 

Performing the 
Mr. McCullough said that 
safety required much more 
thanequipmentand regulations. 
Accident prevention was a 
formidable task in the building 
and civil engineering indus- 
tries, and although the 1958 
figures had shown a fall gener- 
ally, there had been a rise in 
the building and civil engineer- 
Ing sections. In 1958, there 
Were 1,774 reportable acci- 
dents in Scotland, of which 
19 had been fatal; in 1959, 


ceremony, 


of Factories, 1 \ yhn 
Edinburgh and District Building Safety Group, who 
presided at the opening of the Centre 


there were 1,416 reportable accidents and 
only six fatal; but in the first quarter of 
this year there had already been six 
deaths in the Scottish industry. 

The force of gravity, stated Mr. 
McCullough, was without question the 





(Left): Mr. T. W. McCullough, H.M. Chief Inspector 


and Mr. John Henry, chairman of 


‘ 
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in the north-east corner of the site. Pos- 
sible future extension is also allowed for 
over the car parking area. 


R.C, Construction 


The buildings are to be of reinforced 
concrete construction, faced with 2in. 
dark brown and golden hand-made facing 
bricks, with slate, stone and granite dress- 
ings. Aluminium frame windows, revers- 
ible for internal cleaning, have been 
standardised throughout the administra- 
tion block. A decorative tiling and glass 
mosaic will be used to face the ground 
floor panels externally. The heating is by 
means of oil-fired low pressure hot water 
ceiling panels, combined with plenum and 
extract ventilation. 


The tenders were opened at the archi- 
tects’ offices in the presence of the repre- 
sentatives of the contractors concerned, 
and the lowest bid in the sum of £727,234, 
submitted by Humphreys, Ltd., of Knights- 
bridge, has been accepted. 


The architects for the scheme are Eric 
Firmin and Partners, FF.R.I.B.A., Thavies 
Inn House, 5 Holborn Circus, E.C.1; the 
consulting engineers are Bylander, Waddell 
and Partners, 169 Wembley Park Drive, 
Wembley, and the quantity surveyors are 
George Corderoy and Co., 2 Caxton Street, 
Westminster, S.W.1. 

Work on the building is to start immedi- 
ately, and the company will be in occupa- 
tion in the autumn of 1961. 


Present Offices Inadequate 


The Building and Civil Engineering 
Holidays Scheme Management, Ltd., at 
present have offices in Fulham, but these 
are now inadequate for the greatly in- 
creased work of the company. The num- 
ber of workers engaged in the industries 
is nearly 1,250,000, and the total value 
of the stamps purchased and reimbursed 
each year is approximately £20m. The 
administration, carried on by a staff of 
about 300, is highly mechanised for the 
purpose of dealing promptly with both the 
issue of stamps throughout the year and 
the payments in respect of annual and 
public holidays on at least five occasions 
during the year, involving the handling of 
some 6,000,000 cards. 

The new block at Crawley will give 
good accommodation for the staff em- 
ployed in this centralised administration. 


— 


main source of accidents in building and 
civil engineering. In 1957 67 per cent. 
of fatal accidents had resulted from falls 
of persons and 13 per cent. from falls of 
materials. Their greatest ally had been 
the introduction of safety methods from 
the very beginning and support at every 
level, from director to tea-boy. 


LONDON CONFERENCE ON A.C. 
TRACTION 


Britain’s advanced techniques in the new 
a.c, system of railway electrification have 
attracted world-wide interest and some 
200 railway engineers from abroad will 
visit Britain this autumn for the British 
Railways Electrification Conference. 

The conference, which will last for a 
week, opens on October 3. During the 
preceding week as well as in the week 
afterwards, foreign visitors will be shown 
railway equipment in production at the 
works of various manufacturers who are 
suppliers to British and overseas railways. 
These visits will supplement the exhibition 
of manufacturers’ equipment which is 
being specially staged at Battersea Wharf, 
London. 

The conference will take place at the 
Institution of Civil Engineers, Westminster. 
There will be a formal opening ceremony 
under the chairmanship of Sir Brian 
Robertson, chairman of the British Trans- 
port Commission. The Commission will 
give a luncheon for their guests at the 
Savoy Hotel after the opening session, and 
there will be a Government reception at 
Lancaster House that evening. 
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Talking of Safety 


GOMEWHAT breathlessly I halted at 
the seventh floor of a building 
under construction. Apparently at 
this level we did not qualify for the 
luxury of a passenger hoist. I glanced 
enviously at my husky companion 
John Fielding, the site agent, calmly 
lighting his pipe. 

“T have a suspicion you only encourage 
me to come up here to silence me,” I said, 
between gasps. “One more floor and I'll 
bring the Old Man’s helicopter.” 

John grinned. “At least you'll appre- 
ciate the fact that we have stairs and not 
ladders for our main access. These special 
treads the scaffold people supply are a 
real blessing, and of course they’re a good 
deal safer than ladders. Incidentally, I 
was wondering whether these stairs have 
to be inspected in the same way as ladders 
—I mean the weekly business under the 
building regs?” 

“If I can answer the first part first: yes, 
I do appreciate the stairs very much, and, 
so I imagine, does your team. I agree 
that stairs are far safer than ladders— 
with one proviso: that they are provided 
with really firm hand-rails. Nothing is 
more treacherous than a loose rail, or an 
incomplete rail which suddenly comes to 
an end before you have time to realise it. 
Knobbly obstructions are another menace, 
and scissors traps.” 

“What the heck are those?” asked John. 

“That’s any kind of obstruction, such 
as the edge of a joist, that comes tight 
up to the rail, so that your hand gets 
nipped where the two intersect. And 
the answer to your question is—yes. 
Stairs which are attached to a scaffold 
form part of the scaffold, and have to be 
inspected weekly if it’s a building job.” 

“TI don’t remember stairs appearing any- 
where in the regulations.” 

“They aren’t mentioned specifically as 
regards inspection, but there is a reference 
to stairs in—I think—regulation 27. I 
haven’t my copy with me here and I’m 
blowed if I’m going down again for it, 
so you'll just have to believe what I say.” 

“If you’re going to turn nasty, I shan’t 
listen,” said John. “But I suppose now 

“ Dragee,’” who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative-—Ep1ToR. 


“I guess he must have ‘looped the test loop 


“ DRAGEE ” 


you’ve started we might as well have the 
rest of it.” 

“Try and stop me,” I answered. “Regu- 
lation 27 says you must provide hand- 
rails for the full length of the stairs— 
and beyond, if that’s necessary to prevent 
danger. As an alternative to handrails 
you can, if you wish, provide some other 
efficient means to stop people from falling, 
but quite honestly I don’t know what else 
you would use.” 

“It gives one the chance to indulge in 
a little light fantasy,” said John. “What 
about some barbed wire fencing, or else—”’ 


“This happens to be a safety matter, 
old boy,” I cut in, firmly. “Anyway, the 
idea of a hand-rail is to give a man hand- 
hold; it’s not merely to stop him from 
taking a dive. But this is where we come 
to the crafty bit. The next part of the 
regulation says that stairs must be pro- 
vided with guard-rails where a person is 
liable to fall 6ft. 6in. or more, and they 
must be of adequate strength.” 

“IT don’t get it—what’s the difference?” 

“Simply this: hand-rails are something 
to clutch, and they must be provided at 
any height, starting at ground or platform 
level. But guard-rails become compulsory 
when somebody can fall 6ft. 6in., so the 
inference is that guard-rails are intended 
primarily to stop people from toppling over 
the edge.” 

“What about toe-boards?” 

“They’re not needed on stairs. For 
one thing people don’t usually fall off 
the sides of stairs if rails are fitted—and 
usually there’s a double line of them. In 
the second place, people aren’t supposed 
to leave things lying on stairs where they 
can be kicked off the edge. If they do, 
it’s a crime of the highest order.” 

“I suppose guard-rails are required on 
both sides of the stairway?” 

“Normally, yes. The test is whether 
a person can fall more than 6ft. 6in. or 
not. If there’s a wall close against one 
side of the stairway, for instance, that side 
would be protected, but of course you must 
still have hand-rails to prevent people from 
going head first down the stairs.” 

“Trust the dear old lawyers to make 
heavy weather of it.” 

“Actually, John, the position is quite 
simple. Our first consideration is safety. 


and all you have to do is to make sure 
you have a good strong double guard-rail 
for the full run of the stairs, both sides, 
regardless of height or whether the side 





oye 
. 


[The test traffic phase of the AASHO road test has been extended five months] 
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is open or not. We have standard fittings 
for all our stairs and it is up to you to 
make certain they are fixed. As, of course 
you have already done on this job.” ” 

As we walked down, John said: 

“T'll tell you one thing I’ve discovereg 
People can get up and down these stairs 
very easily. In fact nearly everything we 
provide for safety seems to help produc. 
tion. Quite a thought, isn’t it?” 

I hadn’t the heart to remind him that 
I had been preaching the same idea for 
years. 


ROAD TAR RESEARCH 
COMMITTEE MEETS IN SURREY 


The summer meeting of the Road Tar 
Research Committee was held recently at 
the Bramley Grange Hotel, near Guildford 
The technical committee of the British 
Road Tar Association were welcomed as 
guests of the research committee, under 
the chairmanship of Mr. J. Davidson Pratt. 

In addition to members of the two 
committees, those taking part included 
Mr. J. A. Dakers, the D.R.E. of the 
Metropolitan Division, Ministry of Trans- 
port; Mr, D. F. Bristow, divisional county 
surveyor, and Mr. H. S. Walker, assistant 
county engineer, Surrey County Council. 

The programme was most comprehensive 
in that, in addition to the dense tar 
surfacing, the party also inspected tarred 
carpets, surface dressings made with tarred 
chippings and tarred base courses that 
had been used as temporary wearing 
courses. Finally, by courtesy of the 
London and Counties Road Tar Associa- 
tion members of the Road Tar Research 
Committee and their guests were enter- 
tained to lunch at the National Rifle 
Association Pavilion at Bisley Camp where 
they were welcomed by Mr. T. L. Kinton, 
the chairman of the L.C.R.T.A. 


MANCHESTER OVERSPILL 
PROPOSAL 


Manchester Overspill Committee have 
approved a recommendation that the City 
Council should proceed with a plan to 
build 12,000 houses at Westhoughton, 10 
miles from the city. 

The committee chairman, Alderman C. 
Stott, said that if the council accepted 
the recommendation steps would be taken 
to acquire land for the houses on a 4,000- 
acre site, but no date could be given for 
the start of building. 


INCENTIVE SCHEMES IN THE 


BUILDING INDUSTRY 


A 16-page pamphlet—‘“Incentives in 
Building’—which summarises the results 
of an investigation into the working of 
incentive schemes, has been circulated 
by the Building Research Station to a large 
number of building firms, It is a brief and 
“popular” edition of the full report, which 
was published by H.M. Stationery Office 
in January last year. 

Free copjes of the pamphlet are available 
on application to: The Director, Building 
Research Station, Garston, Watford, Herts. 


BUILDING SURVEYORS’ 
MEETING 


Mr. C. P. Simpson, F.Bldg.S.L, was 
elected president of the London and Home 
Counties.Area of the Building Surveyors 
Institute at the recent annual meeting © 
the area at the Building Centre, London. 
Other officers elected for the year 1960-61 
were: vice-president, B. R. Saxby; hon. 
secretary, P. D, Collins; hon. treasurer, 
W. A. Horner. 
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BUILDING RESEARCH STATION 
DIGEST No. 135 


Permanent Supplementary Artificial Lighting of Interiors 


que permanent supplementary arti- 
ficial lighting of interiors is a new 
idea for the lighting of relatively large 
interiors and its implications have not 
yet been full worked out. The experi- 
ments so far completed enable good 
lighting to be designed even if many 
of the questions raised in the design 
have to be answered by experience 
rather than by reference to precise 
experimental data. This Digest dis- 
cusses the principles of the method, 
with a few examples and some notes 
on costs. 

Daylight, like water, is abundant but 
it is not free. It costs something to get 
it where we want it. When artificial light- 
ing costs were high, daylight was so much 
cheaper than artificial light that nobody 
questioned the cost of the window. Now- 
adays the situation is quite different. Light 
sources are less costly and more efficient, 
and windows are more costly in main- 
tenance and in loss of heat. It becomes 
necessary to consider whether in some 
circumstances it may be cheaper to pre- 
vide artificial light. 

We also have to face the claim, which 
at the moment is made more often in the 
United States than in Britain, that better 
and more comfortable lighting can be 
installed and maintained more cheaply 
fom electric power sources than from 
natural daylight. These claims have to 
be taken seriously but without necessarily 
sacrificing the belief that the total ex- 
clusion of daylight must lead to a sense 
of deprivation. 

Since the war, people have demanded 
more light and they have demanded better 
quality light. This is all part of the 
enhanced standard of living. The levels 
of light considered adequate before the 
war have been trebled, and it follows that 
people who can now get 50 lumens per 
sq. ft. in a modern office by switching on 
the light are no longer prepared to accept 
poor and inadequate daylight. In fact we 
are faced with a double problem. More 
daylight is wanted than ever before, and 
it is more expensive in terms of building 
costs. 

It should be made clear at the outset 
that there is nothing inherently wrong 
with artificial light, but on the other hand 
there is evidence that people do prefer to 
be in “visible contact” with natural day- 
light for their well-being. City offices with 
“good natural light” command higher 
rents, This may have nothing to do with 
the spectral composition of daylight at alt 
but it mav be associated with its variability 
—passing clouds, occasional shafts of sun- 
shine, and other pleasant characteristics, 
which are absent on an overcast day or 
with artificial lighting. The trend towards 
windowless buildings in the United States 
is unlikely, perhaps. to receive widespread 
support here, but equally we may no longer 
be able to look to daylight to supply all 
our lighting needs, 

The necessary compromise lies in Per- 
manent Supplementary Artificial Lighting 
of the Interior (PSALI). This is a system 
in which daylight supplies a dominant 
source of lighting, and carefully designed 
artificial lighting adds supplementary 
illumination to the less well-lit parts of the 
building. It is important to stress the 
dominance of the daylighting both in 
quantity and direction—the artificial light- 
ing is supplementary. The system is quite 
different from the American pattern of a 
View-strip window and complete artificial 
lighting for the working illumination. 

_ The design of PSALI is based on sub- 
lective considerations of the appearance 
of the room, rather than on purely physical 


considerations. A room will appear to be 
inadequately lit if the eye is adapted (per- 
haps by a view of sky) to a level of lighting 
much higher than that in the interior of 
the room. When one is out-of-doors, and 
adapted to the high brightness prevailing 
there, things inside a room, or even inside 
a shop with a big glass window, appear 
dark and obscure, and little detail can be 
seen from the outside. Once inside the 
shop or room, the eye adapts itself and 
things will look well lit. But in a deep 
room, or in one with a low ceiling, parts 
remote from the window may look dark. 
This is because our eyes may still be 
adapted to the bright sky seen through a 
big window from inside. In this state of 
partial light-adaptation, the remoter parts 
of the room may very well appear dark 
and gloomy even where a light-meter 
would give a high reading in lumens per 
square foot. If we shade the eyes from 
the sky for a few seconds, the remoter 
parts of the room may no longer appear 
dark and we can see quite well; but 
obviously one cannot go about one’s daily 
work shading the eyes from the bright sky. 

The necessary levels of supplementary 
light have to be determined by the require- 
ment to raise the brightness of these 
remoter parts of the room until there is 
no longer any sensation of lack of light. 
At the same time it is of advantage to 
reduce sky glare by cutting down the 
view of bright sky seen through the 
window. This of course will reduce the 
amount of daylight coming into the room 
but, as we are going to supplement the 
daylight, this no longer matters so much. 

We have here the crux of the problem. 
Once we have accepted the principle of 
supplementary lighting blending with the 
daylighting in the room as part of a basic 
design, we can achieve better all-round 
lighting without sky glare. We have a 
means of achieving a more adequate work- 
ing illumination, freedom from dark and 
gloomy corners, while still retaining the 
dominant daylight character of the room 
as required by the architect’s original con- 
ception of the building. PSALI requires 
that the daylight and the supplementary 
light be designed together. PSALI is not 
merely a topping-up of inadequate day- 
light; it can be so used in existing build- 
ings, but it is seen at its best when both 
the daylight and the artificial light have 
been designed together from the beginning. 


The Design of PSALI 


The levels of supplementary lighting 
necessary for a good design are high, of 
the order of 30-60 lumens per sq. ft. 
These levels are rather higher than the 
normal levels of ordinary artificial lighting 
being installed at the moment, though 
current lighting practice is approaching 
them—and in fact has already reached or 
surpassed them in advanced lighting design 
in the United States. 

Theoretically, the level of supplementary 
lighting should be adjusted to the prevail- 
ing sky brightness and should vary with 
it.. But in practice this has not been found 
necessary. So, if a given window is ex- 
pected to “‘see”’ a sky of average brightness 
of 1,000 foot lamberts during the greater 
part of the working year, this would be 
the figure to take as the basis for the 
calculation of the supplementary lighting, 
even though the sky brightness would in 
fact vary over a wide range about this 
mean. The level of supplementary lighting 
should also be related to the daylight- 
factor distribution in the room. In side- 
lit rooms the minimum daylight factor 
should be a useful guide. 

The view of bright sky should be re- 
duced, in order to reduce glare, by pro- 
viding permanent screens such as fixed 
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louvers, painted near-white (Munsell value 
=8 or 9), or by means of a baffle, or by 
the use of special glasses for the upper 
parts of the window. This will reduce 
the daylight factor at the back of the 
room, and it is this lower daylight factor, 
of course, that should be used in deter- 
mining the necessary level of supple- 
mentary lighting. 

The average level of supplementary 
illumination is given (in lumens per square 
foot) by the following formula: 

D.L 
So - 
10 
where D (per cent) is the daylight factor 
(minimum) and L (foot lamberts) is the 
sky brightness as seen from the viewing 
point in the room, usually the darker parts 
of the room, 

For a conventional side-lit room giving 
minimum daylight factor of 1 per cent. 
and a mean sky brightness (as seen through 
the window from the remoter parts of 
the room) of 500 foot lamberts, the level 
of PSALI would be approximately 50 
lumens per square foot. 

The formula is merely a rough guide in 
estimating the general level of supple- 
mentary lighting; this done, it is necessary 
to decide where to place the supplementary 
lighting and what form it should take. 
This is a matter for architectural skill. 
There are many possible solutions. In 
one example, a factory dining-room at 
Sieverts (Sundbyberg) Cable Factory near 
Stockholm, the glass-block roof light and 
the supplementary lighting have been to- 
gether built into the roof structure. 

Another solution (adopted, for instance, 
at Harris College, Preston, Lancashire) is 
to place the supplementary lighting in a 
laylight, sited either in the ceiling remote 
from the window or in the ceiling just 
above the window. The former method 
is more effective in relieving the gloom 
of the dark parts of the room (and it also 
gives two-side modelling which is some- 
times demanded), while the latter retains 
the directional character of the daylight 
more effectively. 

A third solution (Thorn House, St. 
Martins Lane, London) is to combine the 
supplementary lighting fixture with the 
normal artificial lighting fixture. All three 
methods have advantages in appropriate 
circumstances, 

When it has been decided where the 
supplementary lighting is to be placed, 
the detailed design of the system can be 
completed. One example of design of a 
layout system is given in an article in the 
Architects’ Journal for October 8, 1959, 
page 311, and October 15, 1959, page 390. 

The final step in the calculation is to 
check the probable degrees of glare that 
are likely to be experienced in the room 
as a whole, that is, the daylighting and 
the supplementary lighting together. If 
this exceeds the level appropriate for the 
environment, the design must be modified 
accordingly. 

PSALI After Dark 


When daylight fades, the supplementary 
lighting will begin to dominate the room. 
This is the point at which the normal arti- 
ficial lighting should be brought into use. 
This may be an entirely independent system 
(for instance, it may employ filament lamps 
of totally different character giving, per- 
haps, a warmer and more sparkling effect) 
or it may involve only a modification of 
the supplementary system, as at Thorn 
House. With the former system, the 
supplementary lighting should‘*be turned 
off when the artificial lighting is turned 
on; after a period of re-adaptation, the 
eye will accept the change—the more 
readily if the change is made during a 
break in the work. With the latter system, 
the change should be made in stages while 
daylight fades and work proceeds; the 
changes can be automatically controlled by 
photo-receptors activated by the sky 
brightness. 

It is particularly inadvisable to make 
sudden changes from a high level of sup- 
plementary light to a low level of normal! 

(Concluded on next page) 
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Men and Movements 





R, HARRY VINCENT, F.I.0.B., man- 

aging director of Bovis Holdings, 
Ltd., has been elected chairman and man- 
aging director. He remains chairman of 
Leslie and Co., Ltd., a member company 
of the Bovis Holdings Group. Mr, D. E. 
Woodbine Parish, F.1.0.B., a director of 
Bovis Holdings, Ltd., has been appointed 
an additional managing director of that 
company. He remains chairman of Bovis, 
Ltd., also a member company of the Bovis 
Holdings Group. 


The Aluminium Development Associa- 
tion have announced that General Sir 
Geoffrey Bourne, K.C.B., K.B.E., C.M.G., 
has been appointed director-general to suc- 
ceed Air Commodore W. Helmore, C.B.E., 
who recently retired after 14 years as 
director-general of the Association. 


Mr, T. C. Bailey, sales manager. indus- 
trial fuels, Shell-Méx and B.P., Ltd., is 
retiring on June 30. He will be succeeded 
by Mr. E. Rendall, divisional manager, 
north eastern division, Leeds. Mr. A, G. 
Simon, sales manager, Irish Shell, Ltd., is 
appointed divisional manager, north 
eastern division. 


Owing to the pressure of his other 
business interests Sir Graham Hayman has 
relinquished the chairmanship of B.T.R. 
Industries, Ltd., but retains his seat on 
the board. Sir Walter Worboys has been 
elected chairman of the company. 


Machinery (Con- 
tinental), Ltd., 
have announced 
the appointment 
of Mr. S. A. Mans- 
field as technical 
sales manager res- 
ponsible for the 
rangeofC.P.0.A.C. 
pneumatic con- 
crete placers, 
R.G.A.  tampers, 
and E.G. screeders. 
For the last seven 
years Mr. Mans- 
field has been 
sales engineer 
with Blaw Knox, 
Ltd., in the con- : 
crete construction equipment division, 
covering London and the Home Counties. 





S. A. MANSFIELD 


Pegson, Ltd., have announced the ap- 
pointment of Mr. V. L. S. Hawke as tech- 
nical representative, quarry and mining 
plant division, for London and SE, 
England, covering quarry, sand and gravel, 
coating and mining equipment. Mr. Hawke 
will be based at the firm’s London office. 


The new director of the Forest Products 
Research Laboratory will be Mr. A, C. 
Copisarow, at present Scientific Attaché at 
Paris, instead of Mr. H. Wooldridge, O.B.E. 
Mr. Wooldridge has agreed to withdraw his 
acceptance of the directorship of Forest 
Products Research at the special request 
of the secretary of the department. This 
was made because of the increasing pres- 
sure of work at Headquarters, D.S.IR., 
and Mr. Wooldridge will continue to hold 
the post of deputy director, Stations 
Division. Mr. Copisarow will take up his 
post at the Forest Products Research Labo- 
ratory in October when Dr. F. Y. Hender- 
son, C.B.E., the present director, retires. 


Mr. F, Payne has retired, after 51 years’ 
service with the Blue Circle Group, and has 
resigned his directorship with the following 
companies: The Cement Marketing Co., 
Ltd.; Anchor China Clay Co., Ltd.; Riddles- 
down Lime Co., Ltd.; South Wales Portland 
Cement and Lime Co., Ltd.; Thurrock 
Chalk and Whiting Co., Ltd.; W. Marshall 
(Hessle), Ltd. 
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British Insulated Callender’s Cables, 
Ltd., have appointed Mr. B. Hollingworth, 
A.M.LE.E., to the position of assistant sales 
manager (mining) in succession to Mr, J. 
A, Rodgers, who is now divisional sales 
manager (accessories), 


Mr. R, Ww. Thornton, B.Sc., 
Grad.I.Mech.E., previously sales engineer 
of the company’s industrial units divi- 
sion, has now been appointed sales engi- 
neer of Leyland 
Motors, Ltd. Mr. 
Thornton joined 
the company in 
1946 as a trade 
apprentice. He 
was appointed 
sales engineer of 
theindustrial 
units division in 
1956, and in that 
position he _ tra- 
velled extensively 
in the Mediterra- 
nean, Middle East, 
and Caribbean 
areas, as well as 
North and South 
America. 


R. W. THORNTON 


Wylie, Shanks and Underwood, chartered 
architects of Glasgow, have announced 
that by mutual agreement, Mr. Walter 
Underwood, F.R.I.B.A., has retired from 
the partnership. Mr. Underwood has begun 
practice at Glasgow in partnership with 
Mr. Michael Beale, A.R.I.B.A., and Mr. 
George Thomas Low, L.R.I.B.A., under the 
name of Walter Underwood and Partners. 
Mr. Frederick R. Wylie, F.R.I.B.A., Mr. 
George F. Shanks, F.R.I.B.A., Mr. William 
Jardine, A.R.I.B.A., and Mr. Peter L. Aitken 
Williams, A.R.I.B.A., continue in practice 
in partnership under the name of Wylie, 
Shanks and Partners. 


Mr, W. S. Atkins, of the London firm of 
consulting engineers, W. S. Atkins and 
Partners, arrived back in this country last 
week from the United States. Embarking 
on the “Queen Mary” last Thursday for 
New York was Mr. G, A. Hannah, man- 
aging director of Pegson, Ltd. 


Mr, J. D. Parkinson, parts manager of 
International Harvester since 1955, has 
been appointed assistant manager of domes- 
tic sales. He joins Mr, T. F. Butler recently 
appointed to the same position, as 
assistant to Mr, H. E, Norris. Mr. Parkin- 
son joined I.H. in 1947 and has served in 
s2veral capacities, mainly concerned with 
sales. He was responsible for the re- 





P. O'SHEA 


J. D. PARKINSON J. 


organisation of the company’s service parts 
warehouse when, in 1957, it was moved 
from London to Doncaster. Succeeding 
Mr. Parkinson as parts manager is Mr. 
J. P. O’Shea, who has served with the 
company for 13 years and has been assis- 
tant parts manager since 1959. Mr, R. G. 
Baird has been appointed assistant parts 
manager, 
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British Belting and Asbestos, Ltd., hay 
announced the following appointments to 
the board: Mr. P. H. A, Mount, Mintex 
division sales manager; Mr. D. M, Pearson 
Mintex division works manager; Mr, J, H 
Fenton, personnel manager; and Mr, CM 
Fenton, asbestos division works manager. 


Mr. J. L. Spooner, chairman of the 
Spooner group of companies, is visiting the 
U.S.A. and Canada this summer. One of 
the objects of his visit is to exchange ideas 
on timber prefabrication. 


MUNICIPAL 


Mr. Clifford R. Warman, deputy city 
engineer at Sheffield, will succeed Mr 
Robert Finch as city engineer at Notting: 
ham when the latter retires in September 


The county architect to Somerset C.c 
Mr. R. O. Harris, will retire in the near 
future after 22 years in the position, 


_Mr, Wilfred Burns, deputy county plan- 
ning officer in Surrey, has been appointed 
planning officer at Newcastle upon Tyne 
where he will be in charge of a new town 
planning department which will replace 
the present planning section of the city 
engineer’s department. 


Mr, Graham Leach, deputy engineer and 
surveyor to Whitby (Yorks.) R.D.C., has 
been promoted to engineer and surveyor, 
He succeeds Mr. J, Kennell, who was 
recently appointed to a similar post with 
Witney (Oxon) R.D.C, 


—_—_———— 


(Concluded from previous page) 
artificial light. While the lower levels 
may be quite adequate, they will be con- 
sidered inadequate if experienced im- 
mediately after the higher lighting levels, 


The colour of PSALI 


Daylight is by no means constant in 
colour but varies throughout the day and 
the year just as it varies in brightness, 
No single lamp will match all possible 
variations of daylight. The best available 
match at the moment is the fluorescent 
tube type “daylight.” The colder “north- 
light” or “colour-matching” are also 
acceptable, particularly in north-facing 
rooms, but “daylight” is better all round, 
especially where sunlight is to be expected. 
Filament lighting is in general unsuitable 
for PSALI. 


The Cost 


The cost of running 50 lumens pe: 
square foot of electric lighting con- 
tinuously tends to daunt some architects. 
The extra cost of running such supple- 
mentary lighting, added to the amortised 
costs of the installation, will indeed be 
considerable, but this must be balanced 
against any savings that the system makes 
possible. For example, in many multi- 
storey buildings the use of supplementary 
lighting permits a reduction in the heights 
of the ceilings throughout the building 
without detracting from the design, and 
this alone can result in a reduction in the 
cost. Rooms can also, with care in design, 
be made somewhat deeper. Both deeper 
rooms and lower ceilings clearly lead to 
a better use of the available site space. 
When these reduced building costs are 
balanced against the capital and running 
costs of PSALI, some saving should result. 

It might be unwise, however, to push the 
economic argument for PSALI too far. The 
system has been devised primarily in the 
interests of good lighting design, and not 
for economy, although in fact there will 
nearly always be some savings that will 
offset the extra installation and running 
costs. Supplementary lighting, when well 
designed, can give greatly improved quality 
of light, better perhaps than that given 
by daylight alone in some buildings, and 
the results will almost certainly be prefer- 
able to those obtained when natural light 
is excluded altogether, 
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NEW CITY HEADQUARTERS FOR 
LONDON SALVAGE CORPS 


ORK has started on the erection 
of a headquarters building at the 
corner of Aldersgate Street and Long 
Lane, London, E.C.1, for the London 
Salvage Corps. The Corps is the 
insurance organisation which attends 
fires in order to limit the damage to 
property, and the site was chosen as 
a strategic centre for the area in which 
most of this work is carried out. 
Design requirements were for a struc- 
ture which would combine the maximum 
operational efficiency with comfortable 
living accommodation for members of the 
Corps on duty. The building consists of 
a tower block rising to about 85ft., which 
will contain living accommodation, offices, 
store rooms and workshops, and a two- 
storey wing which will contain dormitories 
for up to 36 salvage men and the appliance 
room where the nine salvage tenders of 
the Corps will be garaged. 
A recreation room, a room with tele- 


MoD 


Sa 


vision which can also be used for lectures, 
and a quiet room will be provided, and the 
recreation room and dormitories will be 
connected with the appliance room by 
sliding poles. 

The nerve centre of the headquarters 
will be the watch room on the ground 
floor, where there will be direct telephone 
lines to the headquarters of the London 
and Middlesex fire brigades. Special 
facilities will also be provided in the 
basement for the washing and drying of 
salvage sheets. 


Consultants and Contractors 


Howell and Brooks, 4 Victoria Street, 
London, E.C.4, are the architects for the 
building, the cost of which is estimated 
at £250,000, and the consulting engineers 
are R. T. James and Partners, 6 Lower 
Grosvenor Place, S.W.1. A. Gordon 
Harris, 7 Connaught Place, W.2, is the 
quantity surveyor, and the contractors are 
Holland & Hannen and Cubitts (Great 
Britain), Ltd., 1 Queen Anne’s Gate, S.W.1. 





Artist’s impression of the completed headquarters 


FOR THE DIARY 


June 14-18 


Annual conference of the Institution of 
Municipal Engineers at Blackpool. 


June 15-18 


British Architects’ Conference at 


Man- 
chester. 


June 15-25 


Building and Public Works Exhibition at 
Chester-le-Street, Co. Durham. 


June 17. 


British Road Federation meeting at the 
Royal Society of Arts, John Adam Street. 
London, W.C.2, at 5.45 p.m. Paper entitled 
“The Merits of Limited Access Highways 
in Urban Areas,” by F. Burggraf, director 
of the U.S. Federal Government Highway 
Research Board. 


June 21 


Royal Institute of British Architects. Meeting 

at 66 Portland Place, London, W.1, at 

6 p.m. Council election results and presenta- 

s 1959 London Architecture Bronze 
e 


June 21-24 


Annual conference of the Institute of 
Sewage Purification, Scarborough. 


June 25. 


Summer dance of the London branch of the 
Contractors Mechanical Plant Engineers at 


the Cherry Tree Hotel, The Green, London, 
N.14, at 8 p.m. Tickets can be obtained 
from the hon. social secretary, Mr. C. E. 
Hilditch, 100 Cherrydown Avenue, Ching- 
ford, London, E.4. 


June 30-July 3. 
Sand and Gravel Association of Great 
Britain. Short Course on “The Production 
and Technology of Sand and Gravel Aggre- 
gates,” at the Imperial College of Science 
and Technology, South Kensington. 


July 1 
Institution of Highway Engineers. 
sites of works in Lancashire. 


July 4-7 


Half-yearly general meeting of the National 
Federation of Building Trades Employers 
in London. 


July 6-8. 
Housing Centre annual 
County Hall, London. 


Visit to 


conference at 


July 7. 
Meeting of the London branch of the Con- 
tractors Mechanical Plant Engineers at the 
Park Royal Hotel at 7.30 p.m. Film show 
given by Foden Motors, Ltd. 


July 20-24. 
Institution of Municipal Engineers. Northern 


Districts Summer School at the University 
of Sheffield. 


1381 


INTERNATIONAL CO-OPERATION 
IN FIRE RESEARCH 


5) oes the week, May 30—June 2, 
scientists from fire research laboratories 
all over the world met in London to ex- 
change information on their work and to 


discuss future co-operative research 
projects. 


Two groups took part in these meetings, 
one under the aegis of the Conseil Inter- 
national du Batiment and the other under 
that of the European Productivity Agency. 
The United Kingdom was represented in 
both these groups by the Joint Fire 
Research Organisation of the Department 
of Scientific and Industrial Research and 
the Fire Offices’ Committee, a visit to 
whose laboratories at Boreham Wood took 
place during the meetings, 


Agreement was reached on a joint pro- 
gramme of research in which various 
countries, including the United Kingdom, 
are to take part. The programme is de- 
signed to provide information on the effect 
of the size and shape of buildings on the 
growth of fire. As part of the programme, 
the effect of wind on fire conditions will 
be studied in the large new wind tunnel 
at the Joint Fire Research Organisation. 
Preliminary research at the Station has 
indicated that the results of model experi- 
ments can be applied to full-scale fires. 
It is now intended to extend the scope 
of the work using models to study the 
mechanism of fire extinction. 


The countries represented at these dis- 
cussions were Austria, Canada, France, 
Germany, Netherlands, Italy, Japan, 
Sweden on behalf of Scandinavia, U.S.A., 
U.S.S.R., United Kingdom and Yugoslavia. 
Australia is also taking part in the co- 
operative research programmes. 


SOUTH MIMMS BY-PASS 
TENDERS INVITED 


Middlesex County Council, as officially 
announced on page 1351, are inviting 
tenders for the construction of approxi- 
mately 14 miles of dual 24ft. carriageway 
road by-passing the existing A.6 route 
through South Mimms. The Barnet Road, 
A.1081, will be diverted for about half a 
mile with a single 24ft. carriageway road. 
Tenders are returnable by July 27. 


Aug. 30-Sept. 3 
Royal Institution of Chartered Surveyors. 
Annual conference at the University 
College of North Wales, Bangor. 


Oct. 21 


Annual dinner of the Society of Engineers 
at the House of Commons. 


WELSH CONTRACTORS’ 
GOLF MEETING 


The annual golf meeting of The South 
Monmouthshire Civil Engineering Contrac- 
tors’ Golfing Society was recently held at 
the Royal Porthcawl Golf Club. A record 
number of 60 competitors took part in the 
competitions. 


Mr. John Morgan, president of the 
Society, presided during the day, and was 
supported by Mr. Clifford Turner, captain 
of the Society, and Mr. Ronald Horrocks, 
vice-chairman of the Federation of Civil 
Engineering Contractors, South Wales and 
Monmouthshire section. 

Amongst those present were Mr. Geraint 
Walters, director for Wales, Ministry of 
Works, Mr. F. R. Brown, former England 
cricketer, Mr. H. H. Swift, of John Morgan 
(Builders), Ltd., Mr. Hubert Redford, sec- 
retary of the Royal Porthcawl Golf Club, 
and Mr. T. Leslie Lowe, High Sheriff of 
Breconshire. 


ANNUAL 
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Trade Section 
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FROM OPENCAST TO MOTORWAY 
CONTRACT 


(ONSTRUCTION of the Doncaster 
By-pass entails the removal of 
nearly 3,000,000 cu. yd. of material 
from a terrain which varies from rocky 
outcrop to low-lying marsh. 
Versatility in techniques was essential 
for progress to be maintained. At the 
southern end there was an area of boggy 
peat for a distance of one mile, while 
limestone in the centre section and 
marlstone and sandstone at the northern 
end, meant that blasting and ripping 
operations were necessary. Scrapers and 


tractor equipment were responsible for 
nearly half of the material removed. 
In the Brodsworth cut at the north 


central section of the by-pass, a 54-RB 
diesel shovel and a 110-RB diesel electric 


shovel have been working in limestone. 
The total amount of material to be 
excavated in this section is 320,000 cu. yd. 
and the total target outputs of the two 
excavators, respectively, are 10,000 cu. yd. 
and 17,000 cu. yd., both for a working 
week of 50 hours maximum. 

The 110-RB (seen below) is one of the 
largest excavators ever used in Britain 
for roadwork, and prior to its task on 
this project had been engaged in open- 
cast coal production, working night and 
day for 18 months. It was stripped down 
and reassembled before undertaking its 
new assignment on the Doncaster By-pass 
which is being constructed by the Cubitts- 
Fitzpatrick-Shand consortium. The con- 
tract is valued at £6m. and is scheduled 
for completion in 1961. 





TRADE NEWS IN BRIEF 


As a further step in their programme of 
modernisation and expansion, Ford Motor Co., 
Ltd., are transferring the major part of their 
commercial vehicle assembly from Dagenham 
to Langley in Buckinghamshire. 


The Goodenough Engineering Group an- 
nounce the opening of new premises at 
Cheviot Street (old Wood Street), Cheetham, 
Manchester 3. Tel: Blackfriars 6868. 


The Swedish makers of Royal Board hard- 
board are now producing a board of jin. 
thickness. The selling agents in this country 
are Spencer Lock and Co., Ltd., City Wall 
House, Chiswell Street, London, E.C.1. 


The new address of Balfour, Beatty and Co., 
Ltd., and Balfour, Beatty (Overseas), Ltd., is 
Bow Bells House, Bread Street (Cheapside), 
London, E.C.4. 


New offices and showrooms have been 
opened at 14 Woodside Place, Glasgow, by 
Turners Asbestos Cement Co., Ltd. Pre- 
viously the company’s Scottish offices were 
at Renfield Street, Glasgow. 


The International Vibration Company, 
Cleveland, Ohio, U.S.A., have appointed 
Compactors Engineering, Ltd., Lockfield 


Avenue, Brimsdown, Enfield, Middx., as their 
sole distributors in the United Kingdom. 


Gould Plant Hire, Ltd., Eastern Drydocks, 
Newport, Mon., have been appointed dis- 
tributors of Deutz tractors and tractor shovels 
for the areas of Wales and Gloucestershire. 


From_J. Thorn and Sons, Ltd., Brampton 
Road, Bexleyheath, Kent, a copy of their 
latest catalogue on the fabrication of buildings 
in timber, 





Lime-Sand Mortar, Ltd., announce two 
further subsidiary companies — Lime-Sand 
Mortar of Scotland, Ltd. (directors: C. P. 
Clarke, B. J. Ray, V. Wilson, W. H. Wylie and 
G. E, P. Jackson), and Lime-Sand Mortar 
(Southern), Ltd. (directors: C. P. Clarke, 
K. H. Renton, W. Pelz, K. H. Chapman and 
J. Mayfield). 

From Herbert Morris, Ltd., P.O. Box No. 7, 
Loughborough, a copy of publication 242 de- 
scribing their range of conveyors. 


Joy-Sullivan, Ltd., Greenock, announce the 
appointment of the following new distributors: 
A, Gunn and Co., Ltd., Atlantic Street, Altrin- 
cham; Sanplant (Derby), Ltd., West Road, 
Spondon, Derby; M.Q.C. (Equipment), Ltd., 
Braysdown Works, Peasdown St. John, near 
Bath, and also at 35 Newport Road, Cardiff 


Forward Trust, Ltd., the hire purchase 
subsidiary of the Midland Bank, have opened 
a branch office at 87 Prince of Wales Road, 
—* under the management of Mr. H. 

avies. 


Norstel and Templewood Hawksley, a mem- 
ber of the Hawker Siddeley Group, has 
acquired Activitated Sludge, Ltd., London. 


COMPANY RESULTS 


Wilson Lovatt and Sons, Ltd.—Trading 
profit for the year ended Dec. 31, 1959, 
£315,100 (£80,148). Net profit, £111,772 
(£186,556 loss). Recommended ordinary divi- 
dend, 10 per cent. (nil), 
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KEEN COMPETITION IN 
ROAD CONSTRUCTION 


N his review of the company’s activities 

during 1959, Sir Godfrey Mitchell, chair. 
man of George Wimpey and Co., Ltd, says 
that the slow but steady expansion of the 
country’s economy, together with an excep- 
tionally fine contracting summer, has 
produced results which are a good deal 
better than could reasonably have been 
anticipated 12 months ago. 


The civil engineering industry, particy- 
larly in road construction, continues to be 
a highly competitive field, states Sir God- 
frey. He points out that the company js 
constantly renewing its resources of plant 
and transport, as “the highest possible 
degree of mechanisation is the key to in- 
creased productivity.” 


Overseas Commitments 


Of the company’s overseas commitments, 
he states, “We have continued to make 
every possible effort to develop our jin- 
terests overseas and the variety and 
magnitude of the work undertaken is jn- 
dicative of the company’s special capa- 
bilities in this sphere.” 


The picture in opencast coal production 
is not so bright. The chairman reports, 
“Our output of opencast coal, which in 
1958 was 2,250,000 tons, has decreased by 
750,000 tons during the year, and in 1960 
there will be a further reduction of about 
500,000 tons. Owing to national policy, 
this work will steadily decline and we will 
have on our hands a lot of heavy earth- 
moving equipment which was _ specially 
purchased for opencast work.” 


Despite “very difficult trading condi- 
tions,” the company’s asphalt department 
has maintained its position in the industry. 


EXPANDING MARKET FOR 
FIR PLYWOOD IN U.K. 


British Columbia’s plywood industry is 
launching greater promotional efforts and 
stepping up its research activities to meet 
threatened invasion of its _ traditional 
markets by mew competitors, Mr, Rex 
Humphreys told the annual meeting of 
the Plywood Manufacturers Association 
of B.C. in Vancouver recently. 


Mr. Humphreys, who was elected to 
a second term as president, said effective 
promotion by the Association during 1959 
contributed to the present steady growth 
of the industry. But competition was 
increasing the urgency for the develop- 
ment of new plywood uses, and research 
in the engineered components field was 
being expanded. 


In 1959 the Association’s 10 member 
companies produced a total of 
1,119,000,000 sq. ft. of plywood, Mr. 
Humphreys reported. This was slightly 
below the peak production year of 1958, 
due mainly to the 10-week work stoppage 
during the summer. 

The Association completed its tenth 
year of operation in January. It maintains 
offices across Canada and in the United 
Kingdom, where a_ rapidly expanding 
market for fir plywood has been created. 


PAINT WITH “PORCELAIN” 
FINISH 


An alkyd-based enamel paint which pro- 
duces a porcelain-like finish has been 
developed by the Leyland Paint and 
Varnish Co., Ltd., Leyland, Lancs., for use 
on interior wall and woodwork surfaces. 


Claims made for the paint are that it 
is resistant to steam and condensation, 
has an exceptionally easy flow and is 
economical to use. It is a controlled 
thixotropic paint; having practically no 
smell, 
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RAPIER GRAB-CRANE INSTALLED 
ON THAMES-SIDE 


oe first of the NCK-Rapier range 
of excavator-cranes to be _ in- 
stalled permanently for dock-side work, 
was recently mounted on a concrete 
pillar in the Thames at Gravesend. 
It is a grab-crane upper unit, weighing 
over 6 tons, which is now at work for 
Ready Mixed Concrete, Ltd. 

The installation of the crane was a 
difficult task. The length of boom of the 
barge crane, which 
was used for the job, 
was only long enough 
for the NCK-Rapier 
machine to be lifted 
into position at high 
water. While the lift- 
ing was in progress, 
an unexpectedly high 
bow-wave from a 
passing craft added 
to the already choppy 
conditions and lifted 
the barge two or 
three feet just as 
the 205 was being 
lowered into position. 
It was necessary to 
wait for the next high 
tide before the 205’s 
40ft. boom could be 
added. 


The 205 is mounted 
on ring-gear welded 
on a base plate which 
is in turn bolted on 
the concrete pillar, 
which stands some 
125yd. from the river 
bank. The machine 
is electrically driven, 
the power being sup- 
plied by a_ diesel 
generator which is 
also on shore. 


ALUMINIUM DIAPHRAGM PUMP 


Aluminium, instead of cast-iron, has been 
used in the manufacture of a new 2in. 
power operated diaphragm pump, which 
has been produced by Lee, Howl and Co., 
Ltd., Tipton, Staffs. The pump weighs 
124lb. and is fitted with a sturdy handle 
for carrying by two men. 

The diaphragm is of the pinched type, 
which is claimed to eliminate wear on the 
diaphragm and to stop stones becoming 
trapped beneath the outer edge. 

Both the flap valve and the diaphragm 
are made from neoprene, and other parts 
can be. specially lined for handling 
chemicals. 

The pump, known as the “Gusher,” has 
been designed to run at 90 r.p.m., this 
speed being obtained by using a 4 to 1 
chain reduction drive. The steel counter- 
shaft of the pump runs in oil retaining 
bearings and carries cast-iron eccentric 
with gunmetal straps and a steel connecting 
rod. The pump has a safety device in that 
it incorporates a shear pin in the driven 
chain wheel boss. 

Maximum suction 
delivery 15ft., and capacity 
at 10ft. combined head. 


is llft., maximum 
1,500 g.p.h. 


SCOTTISH DISTRIBUTORS 


J. I. Case Co., Ltd., Mill Road, West 
Drayton, Middlesex, have appointed 
Scottish Plant Sales, Ltd., Black Street, 
Airdrie, Lanarkshire, as sole agents for 
the sale, distribution, service and main- 
tenance of Case wheel and crawler tractors 
and ancillary earthmoving equipment 
throughout Scotland, 


Sea-going barges bring sand and gravel 
from the Essex coast and the material 
is unloaded by the 205 crane _ into 
a large hopper from which it is 
carried by conveyor-belt direct to the con- 
crete plant. 

Some 280 tons of aggregate are unloaded 
in about three hours, allowing the barge 
to arrive on a falling tide and leave before 
the next high water. The ¢rab lifts over 
a ton of material with each bite. 





The crane mounted on the concrete pillar 


WALL SLOTTING MACHINE 


A special slotting head which enables a 
1,900-W (Swiss) Lesto angle grinder to slot 
brickwork to a depth of l4in. and a width 
of lin. has been produced by Trend 
Industrial Equipment, Ltd., 77 Dudden Hill 
Lane, London, N.W.10. 

The head incorporates two 9in. nylon- 
bonded abrasive wheels, adjustable for the 
width and depth of cut required. A nylon 
filter fitted over the air intake protects the 
motor from dust. 

Speed of cutting Fletton brickwork is 
said to be 12ft. a minute and, depending 
on the toughness of the bricks, one disc 
should last between 50ft. and 150ft. run of 
slotting. Discs cost 13s. 6d. each. 

The same machine, with other types of 
wheels fitted, can be used for resurfacing 
concrete, cutting off reinforcement rods 
and angle iron and de-rusting steelwork. 

Another new machine from Trend is a 
hammer drill, model ZL.13/A, designed to 
drill holes through wood, skirting, brick 
or concrete, using only one insert. The 
hammer head is a slender shape to enable 
large diameter holes to be bored close up 
against a skirting for small bore heating 
installations, etc. 





ANTI-CORROSIVE COATING 


Tretol, Ltd., The Hyde, London, N.W.9, 
have produced an anti-corrosive coating, 
Tretol Coal Tar/Epoxy 177, which in two 
coats provides a film thickness. of 
20/1,000in. It is said to have outstanding 
resistance to acids, alkalis and brine and 
to be adhesive without priming to metals 
and concrete, 
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BRITISH STANDARDS 
Bitumen Road Emulsion (anionic) 


B.S. 434:1960 is the third revision of 
the British Standard first published in 
1931 under the title “Bitumen road 
emulsion for penetration (grouting and 
semi-grouting) and surface dressing.” The 
title has been changed in order to indicate 
not only that the scope has been widened 
but also that the standard does not deal 
with the cationic emulsions which have 
been developed comparatively recently. 

Whereas previously only penetration 
(grouting and semi-grouting) and surface 
dressing were specified, the new edition is 
aligned with B.S.2542, “Recommendations 
for the use of bitumen emulsion for roads,” 
in that it also covers tack-coating, re- 
treading, concrete and soil-cement curing, 
slip coats, pre-mixing and mist-spraying. 

Also new in this revision is the “Test 
for stability to mixing with coarse aggre- 
gate (aggregate mixing test)’ which has 
been developed by the Technical Com- 
mittee of the Road Emulsion Association, 
Ltd., after co-operative research in the 
member laboratories of that Committee. 
This test is designed to give a quantitative 
appraisal of the stability of emulsions to 
mixing with aggregates, and is intended to 
be used to differentiate between the labile, 
semi-stable and stable types of emulsions. 
The stable types are confirmed by a cement 
mixing test. 

Experience has shown that three storage 
stability tests are not necessary and the 
short period test has, therefore, been 
eliminated. Similarly, in view of the 
impossibility of laying down mandatory 
limits for the lability index. this also has 
been eliminated, though the test may still 
be useful for specific purposes not covered 
by a general specification. 

The test for coagulation index, which is 
primarily useful for control in manufacture, 
has been included as an appendix for 
information. 

Finally, provision is now made for test- 
ing and certification under the B.S.I. 
Certification. Mark Scheme; this should be 
of considerable assistance to users who lack 
the facilities for such testing. Price 7s. 6d. 

Copies of this British Standard may be 
obtained from the British Standards Insti- 
tution, Sales Branch, 2 Park Street, Lon- 
don, W.1. 


£50M. ORDER BOOK 


An order book worth nearly £50m. is 
in hand at the present time by the Taylor 
Woodrow Group, it was disclosed by Mr. 
Frank Taylor, chairman, at the annual 
meeting of Taylor Woodrow, Ltd., in 
London, on June 2. 

Overseas, in addition to extending in 
Canada, the Group was re-starting opera- 
tions in New York, Mr. Taylor said. They 
had agreed to join a syndicate to build 
a large block of apartments at Queens 
Boulevard, Kew Gardens, Long Island. 


RECORD CEMENT DELIVERIES 


At the annual general meeting of The 
Rugby Portland Cement Co., Ltd., Sir 
Halford Reddish, the chairman, told share- 
holders that the Group’s deliveries of 
cement and net profits for the current year 
to date were in excess of those for the 
corresponding period of 1959. In the home 
market, he said, demand was. particularly 
strong and already this yeam the company 
had broken its previous records for the 
tonnage of cement delivered in any one 
day, in any one week, and in any one 
month, 


ANOTHER GAS TURBINE ORDER 


Ruston and Hornsby, Ltd., Lincoln, 
announce an order valued at £300,000, 
received from the Iraq Petroleum Com- 
pany, for six “TA” gas turbine alternator 
sets for operation on the pipeline from 
Kirkuk to Tripoli and Banias. These 
turbines will be remotely controlled and 
run unattended, 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
registration 


and Sons, Ltd., company 


W.C.2:— 


B. J. Sandison, Ltd. 82 Eden Street, 


Kingston-on-Thames, builders. 


tors: Brian J. Sandison, 54 Field Lane, 

Teddington; Peter W. Alcock, 219 Harwood 

Qourt, Upper Richmond Road, S.W.15. 
Manker Builders, Ltd., 138-9 Bush House, 


Norwich, builders. 


Aldwych, W.C.2. £100. Directors: To be shire, 24 Border Road, Heswall. 


appointed by subscribers. Subscribers: Michael 
laff, 1 Southfields, N.W.4; Shirley Hart, 57 
Rodney Court, Maida Vale, W.9. 


Directors: Reginald C. Cox, 19 Connaught W. R. Bass 


Road, Aldershot; John H. Bullimore, 59 The 


Avenue, Aldershot. 


Cheltenham. 
W. Samuel (Builders), Ltd., 


stone Avenue, Feltham, Middx. 


H.M.W. Builders, Ltd., 11 Tiverton Road, 
Alperton, Wembley, Middx. £100. Directors: 
Gerd Hale, 13 Ver Road, Redbourn, Herts.; 


Herts.; Anthony E. Williams, 


Road, Alperton, Wembley, Middx. 
E. J. Bayes and Co. Ltd., 


£1,000. Directors: Not named. 


Mrs. Davina B. Wilson and Jas. M. Wilson, 
St. Quivose, Windsor Road, Gerrards Cross. 
J. E. Smith (Killinghall), Ltd., 


Killinghall, Harrogate. 
Johnson (Great Barr), Ltd., 


1 Gladstone 
Avenue, Feltham, Middx. £1,000. 
Wm. Samuel and Robert G. Samuel, 1 Glad- 


S.E.8, builders. 


Directors: 


Hodgson. 


11 Tiverton Thos. E. Earl, 
ean Serer, C : 
: : Thomas E. Earl and Mrs, Gladys E. Earl, 15 
Subscribers: Brenda Road, London, S.W.17. 
George Vigar, Ltd.. Higher Woodrow Farm, 
Bishop’s Caundle, Dorset, public works con- 
Street. Harrogate, builders. £100. Directors: tractors. £500. Directors: Mark Ross, Higher 
Gerald Smith, George W. Smith, John E. Smith 
and Edith M. Smith, all of 3 Church Road, 


609 Walsall 


contractors. 


14a Princes 


Somerset. 


Road, Great Barr, Birmingham, building and Road, _ Purley, 
civil engineering contractors. £5,000. Direc- Edward Hills, 


tors: Victor H. Johnson, Elmdon House, 
Elmdon Park, Solihull, War.; 
Johnson, Four Acres, Needle’s End Lane, 


Balsall Common, Warwick. 


J. Tidy and Son, Ltd., Wood Street, Ashby 


£2,000. 


12 


Drive, Eynsford, Kent. 
Goddards (Ipswich), Ltd.. 4 and 6 New 


Woodrow Farm, Bishop’s Caundle, 
George Vigar, Box Tree House, Shepton Mallet, 


Frank §. Road, Wallington, Surrey. 


don, W.1, _ builders. £1,000. 


de la Zouch, Leics. builders. £5,000. Church Street, Westbury, Wilts. 


Directors: John Tidy and James Tidy, Donis- 


thorpe, Leics. 


Office, Osborne 


William Grover, Ltd., 66 Victoria Street, builders. £10,000. Directors: 


Pinner. 


R. Millar and Co. (Bedford), Ltd., demoli- 


Arthur H. Road. Bramhall, Ches, 


£1,000. 


Directors: 


Directors: 


Directors: 


Directors: 
Thornton 


Millar (permanent) and John S. Millar, 33 Ris- Whiley, 30 Dunns_ Bank, Quarry 
near Brierley Hill 


borough Road, Bedford. 





SONDOR COUNTY COUNCA 
PARK LANE IMPROVEMENT SCHEME 


Wm. 


E. A, Lake, Ltd., Chapel Road, Lingwood, 
£3,000. Directors: Eric A. 
Lake and Mrs. P. H. M, Lake, The Warren, 
Lingwood, Norwich. 

Ames and Brightman (Bedford), Ltd., 


19 
agents, 116 Chancery Lane, London, Brookfield Road, Bedford, builders. 


£3,500. 
Directors: Norman R. Brightman, 106 Bedford 
I Road, Wootton; Leslie A. H. Ames, 19 Brook- 
£100. Direc- field Road, Bedford; Mrs. Betty E. Brightman 
and Mrs, Mary Ames, 

M. J. Wiltshire, Ltd., 17 Brazennose Street, 
Manchester, 2, builders. 
Michael J. Wiltshire and Mrs, Marjorie Wilt- 


G,. W. Ward and Son, Ltd., 12 Shaw Green 
Lane, Prestbury, Cheltenham, builders. £3,000. 
} : Directors: Geo. W. Ward, Buckstone, Oakland 

C.B. Builders (Aldershot), Ltd., Builders Avenue, Cheltenham; George J. Ward, West- 
Yard, Newport Road, Aldershot. £2,000. over, Shaw Green Lane, Prestbury, Cheltenham. 
and Son, Ltd., 
Mechanics Path, Deptford High Street, London, 

Lawson Construction (Cheltenham), Ltd werectees: : 
civil, mechanical and general engineers. £2,000. Bass and Mrs. I. Bass, Newlyn, St. Martins 
a nome en io A. 
Holmes, ertram House, Stevenage, Herts; Street, Ipswich, Suffolk, builders. 
Eric A. G. Jones, 315 Gloucester Road, Bisssieest Geo. E. Goddard and Mrs, 
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£2,500. 
Es 
Goddard, Stonner Point, Cliff Road, Waldring- 
field, Woodbridge, Suffolk; Arthur P. Lamb, 
29 Westbourne Road, Ipswich. 

Hodgson and Sons (Builders), Ltd., 44 West 
Dyke Road, Redcar. £3,000. 
Fdk. W. Hodgson, 23 Ryehills Drive, Marske, 
Yorks.; Fdk. J. Hodgson, 21 Victoria Avenue, 


Frank W. McDonall, 70° Aldykes, Hatfield, Redcar, Yorks.; Reginald Hodgson and Eric 


Ltd., 2 The Cricket Green, 
builders. £100. 


Dorset; 


G..and E. Hills (Builders), Ltd.. 937a Brighton 
Surrey. £100. 
Keston Road, 
Heath; Herbert G. Goodchild, 15 Leechcroft 


C. Dredge, Ltd., 37 Manchester Street, Lon- 
Directors: 
Cecil A. D. Dredge and Mrs. S. J. Dredge, 34 


F. Annable and Son, Ltd., Valley Estate 
Street, Bredbury, Ches.. 
Derek F. 
London. S.W.1, builders. £1,500. Directors: Annable and Brenda M. Annable, 22 Waterloo 
Wm. Grover, Wm. J. Grover, 
Grover and Elsie A. Grover, all of 135 Hook ‘ / 
Rise, Tolworth; Leslie F, Read, 60 East Towers, Quarry Bank, near Brierley Hill, 
builders. £5,000. 


J. Whiley and Son, Ltd., 36 Dunns Bank, 
Stafford, 
Directors: Joseph Whiley 
and Mrs. F. Whiley, 36 Dunns Bank, Quarry 
tion contrators. £100. Directors: Robt.. Bank, near Brierley Hill, Stafford; a = 
ank, 


Following a month’s trial, two Case tractors have been purchased by the Cubitts- 
Fitzpatrick-Shand Consortium for work on the £3m. Hyde Park improvement scheme. 


The machines are the W.9 


“Terraload’r” and the “1000” 
shown in the illustration 


crawler shovel, 


which 


is 
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J. Ball and Co. (Formwork), Ltd. £1,009 
Directors: John Ball, 100 Wilhallow Lane, 
Jacksdale, Notts.; Stanislaw Rudzki, 19 White 
Road, Old Basford, Nottingham; Tomecz 
Sloka, W. R. Krzanicki and D. Iwanejko, 

R. E. Taylor and Son (Builders), Ltd., 26 
Thorold Street, Boston, Lincs. £6,000. Direc 
tors: Robert E, Taylor and Betsy A. 
Taylor, 72 Revesby Road, Boston; Robert K 
Taylor, 55 Castle Street, Boston. 

J. H. Dell and Sons, Ltd., builders. £15,009 
pommeneet cope: John H. Dell "and 

reda G. Dell, West Skirbeck Hou 
moet Boston, Lincs. me Senta 

sllis Richards, Ltd., 23 Willow La i 
cham, Surrey, prefabricated and frame be 
folding and_ shuttering equipment, £100 
Directors: William Clifford-Jones, Wastlands 
Mayes Green, Ockley, Surrey; Leonard s' 
Richards, 90 Broadoaks Road, Solihull, War. 
_ George and Martin, Ltd., The Limes, High 
Street, Staplehurst, Kent, builders. £2,009 
Directors: Stephen W. Martin, 1 The Crown, 
High Street, Staplehurst, Kent; Leslie Pearce, 2 
The Crown, High Street, Staplehurst, Kent; 
Mrs. Marjorie G. Martin and Mrs. Madeline S$ 
Pegeee. ; 

earson and Armfield, Ltd., Chur 
Romiley, builders. £10,000. Direc an 
Pearson, 3 Church Lane, Romiley; Arthur 
Armfield, Annafre, Church Lane, Romiley. 

J. G. Robertson (Builder), Ltd. ~ £500 
Directors: John G. Robertson and Mrs. May 
Robertson, 185 Hollinwood Avenue Chadder- 
ton, Lancs. F 

Scaffolding Contracts, Ltd., builders. 
Directors: Cyril C. McDonald, 196 Giyn Alte, 
Road, Wimbledon, London, S.W.19: Jas. D 
soot, Bae our Road, Forest Hill, Lon. 
don, S.E.23; Cyril J. Lingard, 3 Sheri 
Hawkesley Road, London, N.16. ean Tea 

Brannen (Contractors), Ltd., builders. £100. 
Permanent directors: David Brannen and Mrs, 
Eileen Brannen, 53 Seatonville Road West 
Monkseaton. ” oe 

Maxina, Ltd., building and public 
contractors. £5,000. Persnanent income 
Peter J. Cornish and Brigitte M. E. A. Cornish, 
Maxina, phe Hill Road, Woking. 2 

_Perry and ebster, Ltd., Laundry 
Sidford, Sidmouth, Devon, builders. Y 65000 
Permanent directors: Fredk. J. Perry, Dawnlea, 
Sidford, Devon; Leonard H. Webster. 35 
Higher Brook Meadow, Sidford, Devon. ° 

A. H. Sheasby, Ltd., builders. £1,000. Direc- 
tors: Arthur H. Sheasby, Mrs. Dorothy C. 
Sheasby and Donald E. Price, all of 38 Hare- 
field Road, Uxbridge, Middx. 

Alan Glasby and Co., Ltd., 2-4 Dingwall 
Avenue, Croydon, Surrey, builders. £1,000. 
Directors: Alan G. §S. Glasby, Tally Wood, 
Limpsfield Chart, Oxted, Surrey; Stanley 
Vritchley, 42 Wickham Avenue, Shirley, Croy- 
don, ae 

Sutcliffe Plant Hire, Ltd., Universal Works, 
Horbury, Wakefield. £10,000, Saccman 
Joseph D. Sutcliffe. Woodville, 43 Newgate, 
Pontefract; Edwd. Crome, 71 Bradford Road, 
Wakefield. 

Booth Tonge and Co. (Holdings), Ltd. 
builders. £1,000. Directors: William Tonge 
and Peter W. Tonge, 58 Mainway, Alkrington, 
Middleton, Manchester. 

Charles A. Thomas, Ltd., builders. £100. 
Director: Charles A. Thomas, 73 Eaton Place, 
London, S.W.1. Subscriber: John F. C. 
oo 70 New Cavendish Street, London, 

Concrete Sectional Buildings, Ltd., 104 
Greenwich South Street, S.E.10, £1,000. Direc- 
tors: Robin L. Page, 2 Gerald Road, Dagenham, 
Essex; Harold W. King, 24 Crystal Avenue, 
Hornchurch, Essex. 

T. E. Ashall (Builders), Ltd. £4,000. 
Directors: Thomas E. Ashall, 396 Newchurch 
Road, Rawtenstall; George N. Ashall. 9 
Barrett Road, Oakley, Rawtenstall; Mrs. Jean 
Ashall. Mrs. Ethel Ashall, Joseph W. Ashall 
and Mrs. Mary Ashall. 

James Thorpe (Builders), Ltd., 8 Vesper 
Rise, Leeds, 5. £1,000. Directors: James 
Thorpe and Shiela D. Thorpe, 8 Vesper Rise, 
Leeds, 5. 

Rowe Construction Co., Ltd., 10 Grays Inn 
Square. W.C.1. £100. Directors: Lionel Rowe 
and Esther Rowe, 18 The Hermitage, 
Lewisham Hill, S.E.13. 


JONES CRANE PHOTO 
COMPETITION 


A first prize of 250 guineas and eight 
additional prizes, bringing the total to 
600 guineas. are being offered in a com- 
petition to find “the best black and white 
picture of Jones Cranes.” 

Sponsored by George Cohen Sons and 
Co., Ltd., who handle all U.K. sales of 
Jones Cranes, the competition is being run 
by the 600 Group's Publicity Department. 
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Gurrent 
Gonstructional 
Activities 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appuvintments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 

Andover, Hants.— North West Hampshire 
Area Planning Committee have approved 
plans for the extension of the Council offices 
at Junction Road, for the R.D.C. 

Ayr.—Dean of Guild Court have approved 
the following: Erection of new switchgear 
fabrication shops and foundry at Heathfield 
Road, for Wallacetown Engineering Co., Ltd., 
62 Viewfield Road, Ayr, estimated cost 
£10,200; erection of a toundry at Seaforth 
Road, for James Dickie and Co. (Drop Forg- 
ings), Ltd. £9,400. 

Bacup, Lancs.—Building Committee have ap- 
proved plans for new centre for the blind, 
aged and disabled on a site in Irwell Street. 

Bathgate, East Lothian.—T. M. Miller, 19 
Lynedoch Crescent, Glasgow, C.3, is the 
architect for the erection of a shopping 
arcade at George Street, for Murrayfield Real 
Estate, Co., Ltd., Edinburgh. 

Bentley-with-Arksey, Yorks.—Area  Plan- 
ning Officer has submitted to the U.D.C. 
details for a new one-storey branch library in 
Amersall Road, 

Birmingham.—University of Birmingham 
propose the erection of a new building for the 
Faculty of Commerce and Social Science. 
W. G. Howell of Howell, Killick and Partridge, 
82 South Hill Park, London, N.W.3, is the 
architect, Davis, Belfield and Everest, 9 Ashley 
Place, London, S.W.1, quantity surveyors, J. 
Sutherland of A, J. and J. D. Harris, 127 
Victoria Street, London, S.W.1, consulting engi- 
neer, and Steensen, Varming and Mulcahy, 
146 New Cavendish Street, London, W.1, the 
mechanical services engineers, for the scheme. 

Bootle, Lancs.—Borough Engineer has been 
instructed to prepare a development plan for 
the whole area of Marsh Lane branch baths 
site, including the slipper baths site. 

Bournemouth, Hants.—B.C. have granted 
outline permission for the erection of a petrol 
filling station, a five-storey block of show- 
rooms, Offices and 24 self-contained flats at 
Poole Road, for Stanbourne Motor Co,, Ltd., 
169/171 Old Christchurch Road; alterations at 
602-6 Christchurch Road and a three-storey 
shop with stores and offices at 42-44 Haviland 
Road, for Messrs, Kasmirs, 606 Church Road, 
Boscombe. 

Brentford and Chiswick, Middx.—C.C. 
recommended to approve scheme for enlarge- 
ment, adaptation and redecoration of care- 
taker’s house at Chiswick County Grammar 
Schools. Estimated cost £2,120. 

Buxton, Derbys.—B.C. recommended to 
approve plans and invite tenders for the erec- 
tion of public conveniences at Ashwood 
Park; approve extension (two science labora- 
tories and two domestic science rooms) at 
Silverlands Secondary Modern School, Peveril 
Road, for Co. E.C. 

Chichester, Sussex.—City Council recom- 
mended to approve plans for the Festival 
Theatre at Oaklands Park; approve revised 
plans for new sheep pens at the cattle 
market. Estimated cost £2,390. 

City Council recommended to submit to 
C.C, for approval plans for the erection of 


a public convenience at Oaklands Park, 
near Wellington Road. 
City Council recommended to approve, 


Subject to conditions, and to submit to local 
Planning authority for approval plans for re- 
building premises at St. Martin’s Street, 
for Chichester Press, Ltd. 

Colne Valley, Yorks.—U.D.C. Surveyor to 
prepare scheme for provision of six shops and 


living accommodation at Botham Hall Estate, 
olcar, 
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Dorchester.—Wessex Regional Hospital 
Board have approved sketch plans for 
upgrading male wards at Herrison Hospital. 

Dumbarton.—Albion Motors, Ltd., South 
Street, Glasgow, W.4, propose to erect a new 
factory on a 90-acre site at Gooseholm Farm. 

Eccles, Lancs.—B.C. recomended to approve 
following plans: Erection of tanks for bulk 
storage, bottle store, bottling halls, canteen 
and offices at Victoria Mills, Cawdor Street, 
for Scottish Brewers, Ltd., Abbey Brewery, 
Holyrood Road, Edinburgh, 8; erection of an 


extension at Monton Methodist Church 
Sunday School, Grange Drive, for the 
Trustees. 


Edinburgh.—Robert Matthew and Johnson- 
Marshall, 31 Regent Terrace, Edinburgh, 7, are 
the architects, J. D. Gibson and Simpson, 3 
Melville Crescent, the quantity surveyors for 
the proposed arts faculty buildings in George 
— for the University. Estimated cost 

m. 

Finchley, Middx.—C.C. recommended to ap- 
prove scheme for erection of ambulance depot 


at Colney Hatch Lane. Estimated cost 
£24,590, 
Folkestone, Kent.—B.C. recommended to 


apply for sanction to borrow £1,610 for the 
erection of a public convenience at western 
end of East Cliff. 

B.C. recommended to approve, subject to 
conditions, plans for the erection of a new 
building to replace the war-damaged Railway 
Bell public-house, for Ind, Coope (London), 
Ltd., 31 Dean Street, Soho, London, W.1. 

B.C. recommended to submit to Local 
Planning Authority for approval plans for a 
plastic mouldings factory at Tile Kiln Lane, 
Biggins Wood Road, for F, W. Maul and 
Sons, 78 Tontine Street, Folkestone, 

Fort William, Inverness.—J. L. Gleave, 21 
Woodside Place, Glasgow, C.3, is the archi- 
tect for a new hospital to replace Belford 
Hospital, for the Northern Regional Hospital 
Board. 

Glasgow.—Lt.-Col. C, N. Brown, 12 Renfield 
Street, Glasgow, C.2, is the architect and 
John M. Simpson, 121 West Regent Street, the 
quantity surveyor for the erection of a new 
hotel at Rutherglen, for E. N. McLeod 
Gardiner, 3 Robertson Street, Barrhead. Esti- 
mated cost £100,000. Quantities are out for 
tender. 

Education Department is to build a primary 
School and janitor’s house at North Street/ 
Perth Street, Glasgow, C.3; a new secondary 
school and two houses for janitors at school 
site, Lochend Road, Easterhouse. 

Turners Asbestos Cement Co., Ltd., Trafford 
Park Manchester, 17, propose an extension at 
their Dalmuir factory. Estimated cost £4m. 

Greenock, Renfrews.—Dean of Guild Court 
have approved plans for the replacement of 
Craigknowes School. Estimated cost 
£116,000. 

Hammersmith.—B.C. recommended to ap- 
prove proposals for demolition of the park 
keepers’ huts at St. Peter’s Square and for 
construction of a new compound including 
messroom accommodation and stores. Esti- 
mated cost £1,848. 

Hampshire. — Planning Committee recom- 
mended to approve the use of seven acres 
of the recreation ground at Padnell Road, 
Cowplain, for the erection of a primary 
school. 

Hampstead.—B.C. recommended to approve 
construction of 9in. brick wall, 2ft. 6in. high, 
along boundary frontage of Templar House 
abutting on Shoot-up Hill, estimated cost 
£2,000; recommended to approve in principle 
appointment of a consultant architect to work 
with the Housing Architect and to advise on 
proposals to be included in the master rede- 
velopment plan. 

Hebburn, Dur. — New premises are pro- 
posed in Toner Avenue for the British Legion 
Club, and discussions are taking place regard- 
ing a site. Angus, 3 Gallowgate, 
Newcastle upon Tyne. 

Hoddesdon, Herts.—Justin H. Alleyn, la 
Berners Street, London, W.1, is the architect, 
and Davis Belfield and Everest, 9 Ashley 
Place, London, S.W.1, are the quantity sur- 
veyors for the erection of a Roman Catholic 
church at Esdaile Lane, for the Trustees of 
the Roman Catholic Arch Diocese of West- 
minster. Estimated cost £45,000. 


Hull.—Ministry have granted permission to 
Hull Kingston Rovers F.C. to develop a 
10-acre site between Holderness Road and 
Marfleet Lane as a rugby football stadium. 

Isle of Wight.—Wessex Regional Hospital 
Board have approved plans for improvements 
to theatres at Royal Isle of Wight County 
Hospital, Ryde. 

Jarrow, Dur.—Additions are proposed to 
St. Matthew’s R.C. Church. Pascal J. Stienlet 
and Son, architects, 4 Queen Square, Newcastle 
upon Tyne. 

Kensington.—Shops, showrooms, offices and 
flats at Brompton Road, between Beaufort 
Gardens and Brompton Place, London, 
S.W.3, are proposed by City Wall Properties, 
Ltd., and working drawings are being pre- 
pared. Plans are by Industrial and Manage- 
ment Services, Ltd., the management company 
to City Wall Properties, the group architect 
being M, R. Day, and the consulting archi- 
tect, R. W. Seifert. Leslie G. Dight, 35 
Portland Place, W.1, is the quantity surveyor, 
and the consulting engineers are Chamber- 
lain and Partners, 29 Bedford Row, W.C.1. 

Kent.—M.E. have approved the inclusion of 
the first stage of the new buildings for Brock- 
hill Boys’ Secondary School in the 1960-61 
major building programme, for E.C. Estimated 
cost £52,000. 

Leeds.—City Council recommended to 
approve layout plans for development of lands 
at Burton Road off Dewsbury Road, Kent- 
mere Avenue, Seacroft, Monkswood Green, 
Seacroft, and Houghley Street, Wyther estate, 
as garage sites, and invite tenders for erection 
of approximately 65 concrete-type garages on 
the sites. 

City Council to appoint Norman anrd Daw- 
barn, 7 Portland Place, London, W.1, con- 
sultant architects, to prepare sketch plans for 
new terminal buildings at the airport. 

Leyton, Essex.—Ministry have approved the 
provision of a new domestic science block 
at the County High School for Girls during 
1960/61, for B.C. Estimated cost £10,000. 

_Matlock, Derbys.—Sheffield Regional Hos- 
pital Board recommended to appoint Naylor, 
Sale and Widdows, St. Mary’s Gate, Derby, 
architects for modernisation of sluice room 
in male block at Whitworth Hospital. 

Mickleover, Derbys.— Sheffield Regional 
Hospital Board recommended to appoint 
Naylor, Sale and Widdows, St. Mary’s Gate, 
Derby, architects, Messrs. Gleeds, 7 Clinton 
Terrace, Derby, quantity surveyors and ae 
and Frith, 1 Central Street, Manchester, 2, 
consulting engineers for nurse-training school 
at the Pastures Hospital, and Cramp and 
Frith, consulting engineers, for enlargement 
of kitchen at Admission Hospital. 

Middlesbrough, Yorks. — Kitching and Co., 
21 Albert Road, are the architects for con- 
structing two-storey car park, garage, filling 
station and offices in Crown Street, for H. 
Whitfield; the Teesside Wholesale Meat Co., 
Ltd., Baxter Street, are planning the erection 
of a meat depot, slaughterhouse, cooling 
rooms and lairage at Snowdon Road. Kitch- 
ing and Co., are the architects for minor 
alterations to British Legion Club, Park Road 


-North; Borough Engineer has prepared plans 


for children’s foster home at Croft Avenue, 
and 92 houses and 18 garages at Easterside, 
for B.C.; Elder and Lester, 65 Albert Road, 
have prepared plans for 12 flats at the 
Crescent, for North-Eastern Land (Holding) 
Co., Ltd., and dairy on the Simpson Street 
light industrial site, for R. Collier, Grange 
Road. Alterations and additions, including 
the incorporation of adjoining shops and 
houses, are proposed at the North Ormesby 
Institute, High Street, North Ormesby (plans 
by N. H. Cox, architect to Vaux and Asso- 
ciated Breweries, Ltd., The Brewery, Sunder- 
land); Doffman and Leach, 17 Wolverhampton 
Road, Stafford, have submitted plans to the 
local authority for rebuilding premises at Lin- 
thorpe Road, for Globe and Simpson, Ltd. 

Morpeth, Northumb.—Mauchlen, Weight- 
man and Elphick, 12 Saville Row, New- 
castle upon Tyne, are the architects for con- 
version of Playhouse Cinema, Market Place, 
into a supermarket, for Laws Stores, Ltd., 
Hawks Road, Gateshead. Plans still to be ap- 
proved by the local authority. 

Nailsworth, Glos.—U.D.C. to submit to 
Ministry for approval, scheme for improve- 
ments to 14 houses at Nympsfield Road and 
six ag Upper Hayes Road. Estimated cost 
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Newcastle upon Tyne.-— A. H. Davis and 
Partner, 28 Osborne Road, Newcastle, have 
been appointed quantity surveyors by the 
E.C. for the second instalment of an ex- 
tensions scheme at Heaton Grammar School. 

City Council to construct a shopping centre 
at Scotswood Road, Hawes Street and Syca- 
more Street. 

Newcastle upon Tyne.—Thomson News- 
papers, Ltd., London, are to rebuild and re- 
equip their offices. 

New Malden, Surrey.—-C.C. recommended 
to approve adaptations and internal decora- 
on Kingston Road Clinic. Estimated cost 

Newmarket, Cambs.—R.D.C. to apply for 
sanction to borrow £22,300 for improvements 

to 93 pre-war houses at Ashley, Burrough 
Green, Burwell, Cheveley, Fordham, Isleham, 
Kennett, Kirtling, Stetchworth, Swaffham 
Prior, Wicken and Wood Ditton. 

North Riding.—Davis, Belfield and Everest, 
9 Ashley Place, London, S.W.1, have been 
appointed quantity surveyors by the C.C. for 
additions to Richmond Girls’ High School, to 
cost about £20,000. D. C. Hall, architect, 6 
Masons Yard, Duke Street, London, S.W.1; 
Wakeman Trower and Partners, St. Paul’s 
Street, Leeds, have been appointed quantity 
surveyors; and Hoare Lee and Partners, Sher- 
stone House, 13 Upper Park Road, Broughton 
Park, Manchester, 7, services consultants, for 
the proposed Loftus Modern School. Hadfield, 
Cawkwell and Davidson, architects, 17 Brom- 
grove Road, Sheffield; Davis, Belfield and 
Everest are the quantity surveyors; and 
J. Stinton Jones and Partners,, 21 Gloucester 
Place, London, W.1, services consultants, for 
stage three of the new Cleveland Technical 
College. 

Northumberland.—C.C. to carry out a long- 
term programme for the provision of 13 50- 
acre smallholdings at West Heddon. The 
cost will be £88,000 including £18,900 for 
seven new houses, and £42,000 for farm 
buildings. The property Merley Croft, Mor- 
peth, is to be converted into a home for 
handicapped people, for the C.C. Estimated 
cost £39,000. 

E.C, proposes extending kitchen at 
Prudhoe Secondary School (£2,000), remodel- 
ling kitchen at Warenford Primary School 
(£2,000) and extending kitchen at Westmoor 
George Stephenson Grammar School (£2,000) 

Nottinghamshire.—Co. E.C. have approved 
the building of a residential youth training 
centre, adjacent to the new comprehensive 
school to be erected at Ollerton. Estimated 
cost £30,000. 

Oxford.—Oxford University propose scheme 
for alterations to the Playhouse Theatre. 
Estimated cost £30,000. 

Portsmouth.—-City Council have approved 
the Southsea Castle development scheme, 
comprising the following works: Demolition. 
£47,000; roads and plans. £16,500; car parks, 
£14,800; lakes and fountains, £23,300; fencing, 
£2,000; ornamental lighting, £11,000; horti- 
cultural layout, £55,000; winter gardens and 
restaurant, £200,000; terraced seating and 
shelters, £50,000; sun lounge and cafe, £25,000; 
conveniences, £2,000; sports pavilion, £1,000; 
three shelters, £1,500; alterations to Castle 
Keep, £19,900. 

Preston, Lancs.—W. C. Evans and Co., Ltd., 
Chadwick Road, Eccles, have purchased the 
former R.A.F. railhead site at Wharton, near 
Preston, for erection of a new factory. Esti- 
mated cost £150,000, plus £12,300 for purchase. 

Ramsgate, Kent.—B.C. recommended to 
approve, subject to conditions, plans for the 
erection of new building, comprising restaurant 
and banquet rooms, 108 self-contained flats 
and car park, at the site of Truro Court Hotel, 
Victoria Parade, for Improved Hotels, Ltd., 
c/o Arthur Maxted, 87 High Street, Ramsgate. 
Richmond, Surrey.—B.C. have approved 
plans for extension to Star and Garter Home 
providing for canteen and staff accommoda- 
tion. Estimated cost £18,000. 

B.C, have approved scheme for erection of 
26 garages at Sandy Lane housing estate, 
Petersham. Estimated cost £4,500. 

Richmond, Surrey.—C.C. recommended to 
approve internal and external repair and 
redecoration to Parkshot day nursery. Esti- 
mated cost £1,568. 

Romford, Essex.—North East Metropolitan 
Regional Hospital Board recommended to ap- 
prove plans for a new outpatients’ department; 
improvement and extension of administrative 
offices; replacement of old “workhouse” 
buildings; reorganisation and expansion of 
the X-ray department; improvements to the 
casualty section, wards, operating theatre and 
nurses’ home; new kitchen and extra accom- 
modation for medical staff; pathology depart- 
ment extensions at Oldchurch Hospital; addi- 
tional specialist maternity beds; additional 
staff quarters; physiotherapy and pathologist 
department extensions; improvements to out 
patients’ department, stores, wating rooms. 
wards and theatre; modernisation of mortuary. 
at Rush Green Hospital; and maternity unit 
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in Strathmore annexe; extension of X-ray 
department; new staff dining room; improve- 
ments to wards and sanitary annexes, at 
Victoria Hospital. 

St. Helens, Lancs.—Practical Clothing and 
Supply Co., Ltd., Montague Buildings, Mex- 
borough, Yorks., propose erection of new 
building, American contemporary in. design, at 
the junction of Corporation Street and College 
Street. 

St. Marylebone. An office bhock, with a 
net area of 20,000 sq. ft., will be erected at 
27 Marylebone Road, on the corner of Lux- 
borough Street, for Bernard Sunley Invest- 
ment Trust, 

Scarborough, Yorks.-Tenders are to be 
invited shortly for additions to the George 
Pindar County Modern School Collins, 
Melvin, Ward and Partners, architects, 15 
Manchester Square, London, W.1. Estimated 
cost £46,000. 

Scarborough, Yorks.—North Riding C.C. 
seeking land at Scarborough for a multi- 
purpose clinic and area health office. 

Seaham, Dur.—S. W. Milburn and Partners, 
9 Esplanade, Sunderland, are the architects 
for church hal] at Seaham. No contracts let. 

Southampton.—The University of South- 
ampton propose the erection of the Nuffield 
Theatre. Basil Spence and Partners, 11 Canon- 
bury Place, London, N.1, are the architects; 
Reynolds and Young, 329 High Holborn, Lon- 
don, W.C.l, quantity surveyors; and Ove, 
Arup and Partners, 13 Fitzroy Street, London, 
W.1, and G. H. Buckle and Partners, 2 Harring- 
ton Gardens, London, S.W.7, consulting engi- 
neers, for the scheme, Estimated cost £120.000. 

Southam, War.—R.D.C. recommended to 
proceed with plans for the modernisation of 
62 dwellings at Southam. 

Southend-on-Sea, Essex.—- Ministry have 
approved plans for the construction of a 
hydrotherapy pool at the General Hospital, for 
Hospital Management Committee. Estimated 
cost £5,960. 

South Shields, Dur.—B.C. to spend another 
£39,000 on the erection of 186 garages. 

The North-Eastern Electricity Board, Car- 
liol House, Newcastle upon Tyne, are to erect 
offices, storerooms and workshops in New- 
castle Road. The architects are L. J. Couves 
and Partners, Grainger Chambers, Hood Street, 
Newcastle upon Tyne; plans have been ap- 
proved for second stage of R.C. secondary 
school at Brinkburn (architects, Page, Son and 
Hill, 75 King Street, South Shields), and dining 
hall and kitchen at Boys’ Grammar-Technical 
School (architect, J]. Smeds, 56a Camden Street, 
North Shields); E.C, to negotiate a price with 
Carruthers and Son, 1 Heugh Terrace, for the 
erection of additional changing rooms and 
showers at Mortimer County Secondary 
School. The architects are Page, Son and 
Hill, 75 King Street. 

Stanmore, Middx.—Ministry have granted 
permission to William Moss and Sons, Ltd., 
Elm House, 17 Stanmore Hill, to erect block 
of offices on land adjoining Stanmore Station, 
London Road, 

Stockton-on-Tees, Dur.—Miller and Gordon, 
Ltd., Orwell Street, Middlesbrough are to erect 
office block, garage, and warehouse at 
Haverton Hill Road industrial site; Reay Brass 
Foundry, Ltd., West Row, are to erect foundry 
on the Portrack trading estate, and negotia- 
tions are in hand for the purchase of the land. 

Stockton-on-Tees, Dur.—George Fordy and 
Son, Boathouse Lane, are seeking permission 
to erect five shops and flats on the Rimswell 
estate. R. Cowan, architect, 20 Finkle Street. 

A. Bell, Ltd., Ross Road, are to erect garage 
and office block at Ross Road. 

Stoke-on-Trent, Staffs.—City Council recom- 
mended to apply for sanction to borrow 
£10,900 for improvements to the bowls and 
tennis pavilion and toilets, provision of a 
new veterans’ room and store and new ladies’ 
and gentlemen's toilets at Fenton Park; ap- 
prove scheme for adaptation to kitchen at 
Hanley Town Hall, estimated cost £2,400; in 
principle, scheme for the provision of new 
police headquarters at Hanley, £220,000. 

Sunderland, Dur.—L. J. Couves and Partners, 
Grainger Chambers, Hood Street, Newcastle 
upon Tyne, have prepared plans for extending 
factory of James A. Jobling and Co., Ltd., 
Wear Glassworks, Sunderland; E. W. Ditch- 
burn, Ltd., are to convert the Half Moon 
Hotel, High Street East, into offices for the 
Sunderland Cabinet Works. 

Sunderland.—Corporation Welfare Commit- 
tee to build old peonle’s hostel at Town End 
Farm this year, and another at The Nook, 
Grindon, in 1961. 

Newrick and Blackbell, 58 John Street, are 
the architects for the erection of a works 
centre for spastics for the Sunderland and 
District Spastics Society. Details are being 
settled regarding the site. 

B.C. to build an old people’s hostel at Town 
End Farm this year, and another at The Nook 
Grindon, next year. 

Sunningdale, Berks.—Co. E.C. recommended 
to submit to M.E., for approval, scheme for 
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improvements to Holy Trinity School, i. 
mated cost £8,000. 7 Esti 

Surbiton, Surrey.—C.C. recommended to 
approve erection of bathroom, internal decora. 
tions and improvements at nurses’ home 
Estimated cost £1,250. ; 

Surrey.—Ministry have approved inclusion 
in major building programme, 1960/61 
schemes for erection of training centre at 
Kingston - upon - Thames, estimated cost 
£29,000; training centre at Purley, £29,000: 
welfare centre/school clinic, The Forum, 
West Molesey, £16,000; welfare centre/school 
clinic, Filstone, Woodcote Road, Wallington, 
£20,000. 

C.C, recommended to approve construction 
of two additional rooms and installation of 
central heating system in the South Eastern 
Divisional Health Office. Estimated cost 
£5,370. 

Swansea.—Multi-storey Parking, Ltd., pro- 
pose the construction of a 10-floor mechanical 
car park at Orchard Street. Orman and 
Partners, 43 Bedford Row, London, W.C.1, 
are the architects for the scheme. 

Thurcroft, Yorks.—Parish Council to apply 
to the Rotherham R.D.C. for a grant towards 
the cost of converting the pavilion at Laughton 
into a village hall, estimated to cost £3-4,000, 

Walton and Weybridge, Surrey.—U.D.C. 
have approved in principle, scheme for new 
pavilion at Ashley Park. Estimated cost 
£4,700. 

Washington, Dur.—Arthur and Kirkup, 13 
Swinburne Street, Gateshead, are the architects 
for offices and workshops at Springwell, for 
J. Roulstone, Ltd., Railway Arches, Pilgrim 
Street, Newcastle upon Tyne. 

Watford, Herts.—R. H. O. Hills, Ltd., 52 
High Holborn, London, W.C.1, propose, subject 
to obtaining planning consent, the construc- 
tion of a large department store, a super- 
market, several medium-size stores and 
speciality shops, and 20 to 30 smaller shops 
as well as flats and offices and parking space 
for 1,000 cars at the Lower High Street. 
Estimated cost £2m. 

West Riding.—E.C. propose to submit to 
the M.E. plans for rehabilitation of Austwick 
and Rossington C.E. Junior and _ Infants’ 
Schools, at an estimated cost of £13,244 and 
£13,238 respectively. 

Whitby, Yorks.—North Riding C.C. to carry 
out additions to Whitby fire station. 

Wigton, Cumb.—R.D.C. approved plans for 
T.V. broadcasting station at Brocklebank, for 
the LT.A. 

Windsor, Berks.—-Co. E.C. to purchase land 
off Vansittart Road, to provide an extension 
to the site of the Windsor County Boys’ 
Grammar School and a detached playing field 
for the Clewer St. Stephen’s C. of E. School. 
Estimated cost £22,914. 

M.E. have approved the construction of a 
county primary school at Old Windsor. Esti- 
mated cost £53,728. 

Wood Green, Middx.-B.C, to apply for 
sanction to borrow £9,276 for repair, adapta- 
tion and decoration at Woodside House. 

Worcester.—City Council recommended to 
appoint Holland W. Hobbiss and Partners, 36 
Waterloo Street, Birmingham, as architects, 
for the adaptations to existing buildings re- 
quired at the Teachers’ Training College 
following completion of the new teaching 
block. 

Workington, Cumb.--B.C. recommended to 
approve, in principle, the erection of a new 
Town Hall. 

Worthing, Sussex.—Ministry have approved 
proposals for the Goring Church of England 
Primary School. 

B.C. to proceed with the preparation of 
working drawings for the erection of a hi 
school for boys at Bolsover Road site. 


DEMOLITION 

Deal, Kent.—B.C, to submit to Ministry for 
approval, scheme for the demolition of 22 pre- 
fabricated bungalows at College Road and 
Northwall Road. 

Wood Green, Middx.—-B.C. recommended to 
invite tenders for demolition of 3 and 5 
Williams Grove, and in due course to invite 
tenders for erection of buildings on the site. 


FENCING 
Sunderland, Dur.—B.C. to spend £853 on 
provision of steel gates for 697 houses on 
Council estates. 


GAS AND WATER SUPPLY 

Cockermouth, Cumb.—Ministry have ap- 
proved in principle extension of water main 
at Borrowdale, for R.D.C. 

Hastings, Sussex.—B.C. recommended to ap- 
prove the laying of water mains for 100 dwel- 
lings to be erected off St. Helen’s Road, 
Alexandra Park estate. Estimated cost £3,200. 

Leicester.-Water Committee to  procee 
with the laying of a 12in. main to link Thorpe 
Arnold to Waltham Reservoir, 8in. main from 
Asfordby to Ab Kettleby and 6in. main from 
Saxby Road to Freeby. 
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Richmond, Yorks.—R.D.C. Consulting Engi- 
neer to proceed with water scheme for supply- 
ing Marske together with Clints, from Clap- 
gate Springs. 

St, Thomas, Devon.—R.D.C. have approved 
scheme for water supply extension for the 
eastern region. Estimated cost £60,000. 

Tendring, Essex.—R.D.C. to submit to 
Ministry for approval and grant aid, proposals 
for the provision of a water supply scheme to 
serve the St. Osyth Beach area. Estimated 
cost £25,000. 

Upton-upon-Severn, Worcs.—R.D.C. to sub- 
mit to Ministry and C.C, for approval and 
grant aid, scheme for a water main extension 
at Castlemorton, 

Workington, Cumb.—B.C. recommended to 
appoint Herbert Lapworth and Partners, con- 
sulting engineers, 25 Victoria Street, London, 
§.W.l, to prepare a scheme for laying of a 
j5in. water main and installation of booste: 
pumping plant from Stainburn reservoir to 
Traveller’s Rest Inn, High Street. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Frinton and Walton, Essex.—Essex River 
Board have no objections to U.D.C.’s scheme 


for coast protection works at Southcliffe, 
Walton-on-Naze, between Winchester and 
Burnt House breakwaters. Estimated cost 
£73,000. 

Greenock, Renfrews.—T. F. Burns and 


Partners, 25 Victoria Street, London,, S.W.1, 
and Babtie, Shaw and Morton, 17 Blythswood 
Square, Glasgow, C.2, are the consultants for 
a proposed dry dock, for the Firth of Clyde 
Dry Dock Co., Ltd., Main Street, Greenock. 
Estimated cost £4}m, 


HEATING AND VENTILATING 


Derby.—Sheffield Regional Hospital Board 
recommended to appoint Messrs. Gleeds, 7 
Clinton Terrace, Derby Road, Nottingham, 
quantity surveyors for replacement of boile: 
at City Hospital. 

Leicester.-— Sheffield Regional Hospital 
Board recommended to appoint Pick, Everard, 
Keay and Gimson, 6 Millstone Lane, civil 
engineers for new central boiler plant at Royal 
Infirmary. 

Mickleover, Derbys.—Sheffield Regional 
Hospital Board recommended to appoint G. M. 
Atkinson and Associates, Eagle Star House, 5 
Granby Street, Loughborough, consulting 
engineers for extensions to heating and hot 
water services at the Pastures Hospital. 

Worcester.—City Council recommended to 
appoint Hoare, Lea and Partners, 23 St. James 
Road, Calthorpe, Birmingham, 15, as consultant 
engineers, for the conversion of the Hill- 
borough heating plant to automatic underfeed 
stoking. 


HOUSING SCHEMES 

Aspatria, Cumb.—John Twiname, Ltd., 
Allerdale House, Brigham, are planning the 
erection of 160 private houses in the Brand- 
raw area Of Aspatria. 

Beaconsfield, Bucks.—C.C. recommended to 
grant planning permission for the erection oi 
70 houses, flats and maisonnettes and 70 gar- 
ages at Holtspur Way, for U.D.C. 

Bellingham, Northumb.—R.D.C. have ap 
proved in principle the erection of a number 
of bungalows at Falstone. The Council's archi- 
tects are W. Dixon and Son, 1 Collingwood 
Street, Newcastle upon Tyne. 

Beverley, Yorks.—R.D.C. to erect 
and 20 flats. 

Bexley, Kent.—-B.C. recommended to submit 
to Ministry and Local Planning Authority for 
approval, revised layout for three blocks of 
eight single-bedroom houses at the section 
immediately west of the vicarage site at Wick- 
ham Street. 

Brighton, Sussex.——-Gotch and Partners, 26 
Regency Square, Brighton, are the architects 
lor the erection of 66 flats and 33 garages at 
Cliveden, London Road, for Land and General 
yevelopment, Ltd., 8 Berkeley Street, London, 


18 houses 


Chactonbury, Sussex.—Planning permission 
has been granted for the erection of 18 houses 
for sale and 16 old people’s flats at Fabian’s 
Way, Henfield, for RDC. 

Chester-le-Street, Dur.—A. and M. Partners, 
Oxclose Road, Washington, are planning 
housing developments in the Fatfield area. 

Dorking, Surrey.—Co. Planning Committee 
ave approved plans for. erection of eight 
one-bedroom flats on land in the Burrell, 
Westcott, by U.D.C. 

U.D.C. recommended to approve erection of 
two 12-storey point blocks of flats in final 
phase of Goodwyns housing estate. 

Ealing, Middx.—B.C. recommended to ap- 
point Higgins and Partners, 96 Piccadilly. 
London, W.1, as quantity surveyors, for ereec- 
tion of eight flats at Windsor Road; to approve 
i principle, scheme for 144 two-bedroom 
Maisonnettes in 12 four-storey blocks, 14 
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three-bedroom terraced houses and 40 three- 
bedroom semi-detached houses on site of 
temporary bungalows at Gurnell Grove. 

Evesham, Worcs.—R.D.C. to submit to C.C. 
for approval revised plan for 18 houses, eight 
flats and 10 garages at the orchard site, Badsey. 

Forehoe and Henstead, Norfolk.—Ministry 
have approved R.D.C.’s housing programme 
providing for 30 dwellings in Costessey, 
Newton Flotman, Kimberley, Poringland, 
Ketteringham and Easton. 

Ham, Surrey.—Ministry have granted Wates, 
Ltd., 1258 London Road, London, S.W.16, 
permission to erect houses, flats and maisonr- 
nettes on land between Hardwicke Road and 
Woodville Road. 

Hexham, Northumb.—R.D.C. to build old 
people’s bungalows at Barrasford. The 
Council’s architects are W. Dixon and Son, 
1 Collingwood Street, Newcastle upon Tyne. 

Ilford, Essex.—B.C. recommended to ap- 
prove plans for the erection of four five-storey 
blocks of flats and 57 garages on land between 
8 and 50 Station Parade, Eastern Avenue, for 
W. Ironman, Ltd., 22a Bertner Road, Horn- 
church. 

Keighley, Yorks.—Ministry have held an 
inquiry into an application by the B.C. for 
permission to develop land in Sun Street, 
Haworth, for residential purposes. 

Leatherhead, Surrey.—B.C. recommended 
to approve scheme for erection of two blocks 
of flats and maisonnettes and 12 garages at 
Griffin Way, Guildford Road, Great Bookham. 

Margate, Kent.—B.C. have approved plans 
for the erection of 52 dwellings, for Sir 
Lindsay Parkinson, Ltd., 6 Lambeth Road, 
St. George’s Circus, London, S.E.1. 

Monmouthshire. — East Monmouthshire 
Planning Committee are considering detailed 
plans for the erection of 200 houses at Llan- 
martin Camp, for employees of the Spencer 
steelworks at Newport. : 

Oundle and Thrapston, Northants.—R.D.C. 
have approved layout plan for 10 houses and 
nine garages at Greenbank Terrace, Ringstead. 

Penarth, Glam.—Davies, Middleton and 
Davies, Ltd., Phoenix Works, Caerphilly Road, 
Cardiff, are to submit to U.D.C. for approval 
revised plans for the erection of multi-storey 
flats at the Cogan Brickworks site. Estimated 
cost £1m. a 

Port Talbot, Glam.— B.C. are considering 
plans for the erection of multi-storey flats on 
the Aberavon sea-front, between Victoria 
Road and Channel View. 

Ramsgate, Kent.— B.C. recommended to 
invite tenders from selected contractors for 
the erection of maisonnettes at Newcastle 
Hill. 

C.C. have approved plans for the erection 


of 65 bungalows at Eskdale Avenue, for 
Nethercourt Estates, Ltd. c/o H. G. A. 
Waldron, architect, 17 Chapel Place, Rams- 
gate. 


George Bainbridge, Ltd., 205 
Newcastle upon Tyne, are 
erect 10 houses at 


Ryton, Dur. 
Westgate Road, 
seeking permission to 
Grange Road. 

St. Helens, Lancs.—B.C. propose the erec- 
tion of 100 houses at Bobby Lane, Eccleston. 

St. Ives, Corn. — Percy Williams and Sons, 
Ltd., 58 Falmouth Road, Redruth, propose, 
subject to planning approval, the erection of 
10 studios, three storeys high, over six flats 
(on two floors) and four cottages at site over- 
looking Porthmeor Beach. 

St. Marylebone.—B.C. recommended to ap- 
point H. M. Millar, 88a St. John’s Wood High 
Street, London,, N.W.8, as the quantity sur- 
veyor for the Beaumont Street site. The 
architects are Arthur Kenyon, Taute and 
Partners, 140 Park Lane, London, W.1. 

St. Neots, Hunts.—U.D.C. propose the erec- 
tion of 19 houses at Shirdley House estate 
and seven at Old Skin Yard. 

Stockton-on-Tees, Dur.— Detailed plans 
have been prepared for 62 houses, Norton Hill 


estate, for Lane Fox and Co., Ltd., High 
Barnes Works, Sunderland. 

Strood, Kent.—C.C. have approved plans 
for the erection of three blocks of old 


people’s dwellings at Greenfields Place, Wains- 
cott, for R.D.C. 

Sunderland, Dur.—G. McCall, Ltd., New 
Herrington, are to erect 14 houses at Summer- 
hill. 

Sutton and Cheam, Surrey.—North Surrey 
Area Planning Committee recommended to 
approve, subject to conditions, erection of 116 
flats on three sites in Christchurch Park, 
demolition of 348-352 High Street, Sutton, 
and erection of six-storey office block on the 
site, for M. J. Gleeson (Contractors), Ltd., 
Haredon House, London Road, North Cheam. 


PLAYING FIELDS, PARKS, ETC. 


Chilworth, Surrey. —C.C. recommended to 
approve clearance, laying out and fencing of 
land at Hornhatch Farm at playing fields 
for Tillingbourne County Secondary School. 
Estimated cost £2,170. 

Chobham, Surrey. C.C. recommended to 
approve clearance and laying out of land at 
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Fowlers Well Farm as playing fields for 
= Secondary School. Estimated cost 
UZ. 

Ealing, Middx.— B.C. recommended to 


obtain selected tenders for development of 
open spaces and verges on various estates. 
Northfleet, Kent.—U.D.C. propose the com- 
pletion of the children’s playground at 
Rosherville recreation ground. Estimated 
cost £1,001. 

Sunderland, Dur.—B.C. to spend £870 on 
— out the area around Howick Street 
ats. 


RIVER AND FLOOD PREVENTION 
WORKS 


Chelmsford, Essex.—Essex River Board have 
approved in principle, subject to Ministry 
approval for grant aid, flood relief scheme for 
Chelmsford providing for the improvement of 
the River Chelmer from Chelmsford By-pass to 
the downstream end of King’s Head Meadow 
car park, where a new sluice, to control the 
discharge from both the Chelmer and the Can, 
is proposed. The Can would be diverted 
across King’s Head Meadow just downstream 
of the bailey bridge. Estimated cost £348,000. 

Essex.—Essex River Board have approved 
scheme for improvement work on 1,100yd. of 
Bentley Brook in the Maldon, Wivenhoe and 
Clacton internal drainage district. Estimated 
cost £1,295, 

Newport, Mon.—Usk River Board to apply 
to Ministry for grant aid towards flood pre- 
vention scheme for the Llanwern area, in- 
cluding the site of the Spencer Steelworks and 
the Village of Llanwern. Estimated cost 
£124,000. 

Whiston, Lancs.—Planning Committee have 
approved scheme proposed by the Mersey 
River Board for improving water course of 
Ramsbrook, Hale, between the Mersey and 
Ramsbrook Lane. 


ROADS, BRIDGES AND SITE WORKS 


Acton, Middx.—C.C. recommended to ap- 
prove, subject to grant aid, revised scheme 
for widening. of Victoria Road opposite 
Chase Road. Estimated cost £1,008. 

Acton, Middx.—M.T. have approved scheme 
for construction of subway in Western Avenue 
near junction with Allen Way, for C.C. Esti- 
mated cost £40,000. 

Bradfield, Berks.—Co. Planning Committee 
have approved, subject to conditions, plans 
for a car park and public convenience at 
Station Road, Pangbourne, for R.D.C. 

Buckinghamshire.—C.C. to invite tenders in 
September for the second stage of the Maiden- 
head-Slough By-pass, estimated cost £34m.; 
planning widening of London Road, Aston 
Clinton, at Normill Road. 

Cardiff.—City Council recommended to ap- 
prove plan for the construction of the second 
section of the docks access road. Estimated 
cost £480,000. 

Coventry.—-M.T. have granted £539,479 to- 
wards the cost of the third section of the 
Inner Ring Road, for City Council. Estimated 
cost £720,000. 

Dorking, Surrey.—C.C. recommended to ap- 
prove, subject to grant aid, scheme for con- 
struction of subway under Dorking By-pass 
near Goodwyns housing estate. Estimated 
cost £9,500. 

Dover, Kent.—Borough Engineer to prepare 
plans and submit to M.T. for approval, scheme 
for widening East Cliff. 

Dunmow, Essex.—R.D.C. have acquired land 
at White Street for first stage of a town centre 
car park. 

Edmonton, Middx.—C.C. has approved re 
vised scheme for widening of Montagu Road, 
Edmonton. Estimated cost £6,800. 

Fareham, Hants.—U.D.C. to submit to M.T. 
for approval, plan for the re-alignment of the 
main trunk road near the junction of Down 
End Road, and the provision of a traffic island. 

Finchley, Middx.—C.C. recommended to 
approve, subject to grant aid, scheme for 
interim improvement of bend in Granville 
Road. Estimated cost £1,100. 

Harrow, Middx.—B.C. recommended to ap- 
prove scheme for improvements to Elmgrove 
Road, Harrow. Estimated cost £6.500. 

High Wycombe, Berks.—B.C. recommended 
to prepare plans for the making-up of Gomm 
Road. 

Hinckley, 
principle scheme for the 
junction of Watling Street 
Road, for U.D.C. 

Kent.—C.C. to proceed with the construc- 
tion of a bridge at Grove Ferry. Estimated 
cost £24,000. 

Leeds.—City Council propose scheme to 
improve crossings in the main Leeds-Harrogate 
Road at Alwoodley. Estimated cost £4,170. 


Leics—M.T. have approved in 
improvement of 
and Coventry 


Middlesex.—-M.T. have approved the fol- 
lowing road improvement schemes during 
1960-61. for C.C.; (7.36) North Circular Road, 


Ealing Road to Twyford Abbey Road—recon- 
struction, £6,525; (T.10) Western Avenue— 
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roundabouts at Ealing Road, Church Road 
and Greenford Road—replace artificial stone 
paving by concrete, £5,305; (T.10) Western 
Avenue, frontage of Northolt Airpori— 
replace artificial stone paving, £2,000; (T.10) 
Western Avenue—signals at Greenford 
Roundabout, £4,000; (T.10) Western 
Avenue — signals at Savoy Roundabout, 
£5,000: (T.36) North Circular Road from 
Edgware Road to Neasden Lane—re-lay arti- 
ficial stone paving, £4,500; (T.9) Great West 
Road, junctions at Sutton Lane and Vicarage 
Farm Road,—eliminate barrel junctions, 
£2,920; (T.1) Barnet By-pass, Cecil Road 
traffic signals, £2,700; (T.1) Aylmer Road 
service road, £1,020; (T.11) Edgware Road 
from Brockley Hill—piping ditch, £1,900: 
(T.11) Brockley Hill Roundabout, £5,000; 
(T.31) Cambridge Road (east carriageway), 
Carterhatch Lane to Bullsmoor Lane—resur- 
facing, £9,000; (T.11) Brockley Hill—bus bay 
at Royal Orthopaedic Hospital, £1,132. 

Norfolk. — Highways Committee recom- 
mended to approve in principle scheme for 
the construction of a by-pass road along the 
length of the former M. and G.N. railway 
line between Fakenham West station and a 
point immediately east of the railway bridge 
Estimated cost £40,000. . 

Norfolk.—Highways Committee have ac- 
cepted an invitation from M.T. for the carry- 
ing out of a survey of the length of the 
proposed by-pass road between Lynn Free- 
bridge and the junction of the trunk roads 
A.47 and A.10 at Hardwick. 

Norwich.—City Council recommended to 
approve the laying out of the present market 
site as a car park. Estimated cost £3,000. 

Nottingham.—City Council to prepare for 
submission to M.T. for approval scheme for 
widening the carriageway of — Western 
Boulevard on the bridge near Beechdale 
Road. This will involve carrying the foot- 
ways outside the parapets of the bridge. 

City Council recommended to proceed with 
scheme for the construction of a subway 
beneath Wollaston Road near Radford Bridge 
Road. Estimated cost £1,900. 

Peterborough.—R.D.C. have approved the 
re-laying with Grano paving slabs of paths to 
pre-war Council houses at Ailsworth, Castor, 
Newborough and Borough Fen. Estimated 
cost £1,075. 

Rochdale, Lancs——M.T. have approved the 
Bury Road widening scheme, for B.C. Grant 
of £12,900 to be made towards the total cost 
of £51,600. : 

Sheffield. — City Engineer to be authorised 
to carry out improvement of a bend in Abbe 
Lane near Wellfield Farm, estimated cost 
£3,220; improvements in Norton Lane, (a, 
at the junction with School Lane, £8,080, 
and (b) between Henley Avenue and Norton 
Church Road, £9,738; construction of a traffic 
roundabout at the junction of Queens Road, 
St. Mary’s Road, Suffolk Road, Shrewsbury 
Road and Granville Road, £17,805. 

Stoke-on-Trent, Staffs.—City Council recom- 
mended to prepare plans for makin-up Derek 
Drive, Dunsany Grove, Courtway Drive (part) 
and Marston Grove at Sneyd Green; approve 
plans for making-up of Palmers Green (part) 
and Leonard Avenue at Hartshill; approve 
and submit to M.T. for grant aid scheme for 
the reconstruction of bridge over the River 
Trent at Millrise Road, Milton. |Estimaved 
cost £22,600. 

Surbiton, Surrey.—C.C. recommended to 
approve extension of permanent access way 
to main entrance of new Knollmead County 
Primary School. Estimated cost £4,500. 

Whitby, Yorks.—North Riding C.C. have 
approved a road-widening scheme to provide 
access to the missile warning station to be 
built at Fylingdales Moor, Whitby. The cost 
will be £30,000. 

Worcester.—City Council recommended to 
approve in principle plans for future improve- 
ment of Bransford Road at junction of 
Malvern Road and St. Johns; approve making- 
up of Himbleton Road (part). 

Wycombe, Bucks.—R.D.C. have approved 
scheme for improvements to Cannon Place, 
Princes Risborough. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Bath, Som.—City Council recommended to 
apply for sanction to borrow £124,000 for 
first stage of three-stage scheme to improve 
the city’s sewerage and — disposal sys- 
tems. Total estimated cost £277,000. 

Bridlington, Yorks.—B.C. recommended to 
apply for sanction to borrow £100,000 for 
next stage of sewerage scheme. 

Cookham, Berks.—R.D.C. to submit to 
Ministry for approval scheme for the laying 
of a surface water sewer at Stompits Road. 
Estimated cost £4,250. 

Deal, Kent.—B.C. have appointed G. B. 
Kershaw and Kaufman, consulting engineers, 
82 Victoria Street, London, S.W.1, to prepare 
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for submission to the Ministry for approval 
scheme for the modernisation of Deal’s drain- 
age system. Estimated cost £385,000. 

Eastry, Kent.—C.C. have approved in prin- 
ciple for grant aid sewerage schemes for 
Minster and Monkton, New Street, Ash, 
Sholden and Worth, and the second stage at 
Woodnesborough, for R.D.C, 

Eton, Bucks.—Co. Health Committee recom- 
mended to grant preliminary approval for 
drainage scheme for houses at Iver Lane, 
Iver, for R.D.C. Estimated cost £14,175. 

Newport Pagnell, Bucks.—Co. Health Com- 
mittee recommended to grant preliminary ap- 
proval for main drainage scheme for the 
villages of Ravenstone, Stoke Goldington, 
Loughton and Shenley Church End, for R.D.C. 
Estimated cost £106,000. 

Richmond, Yorks.—R.D.C,. Engineer has 
been instructed to prepare a scheme for sewer- 
age and sewage disposal works at Moulton. 

Slough, Bucks.—B.C. have approved further 
improvement works at Slough sewerage works 
and are preparing a scheme of general ex- 
tensions. Estimated cost £115,000 and 
£190,000, respectively. 

South Cambridgeshire.—R.D.C. preparing a 
sewerage scheme for Sawston. Estimated 
cost £23,000. 

Surrey.— Chertsey and Egham  U.D.C.s 
recommended to approve and submit to 
Ministry for approval, joint scheme for exten- 
sion of the sewage treatment works at 
Chertsey. 

Thornaby-on-Tees, Yorks.—B.C. to spend 
£8,500 on the construction of off-site main 
drainage works. 

Wycombe, Bucks.—Co. Health Committee 
recommended to grant preliminary approval 
for main drainage scheme for the villages of 
Tylers Green, Hazelmere, Penn and Holmer 
Green (part 2 of the Wooburn Valley sewerage 
scheme) and the extension of Princes 
Risborough sewage disposal works, for R.D.C. 
Estimated cost £210,791 and £134,000, respec- 
tively. 

Stoke-on-Trent, Staffs.—City Council recom- 
mended to apply for sanction to borrow 
£246,511 for the reconstruction of a portion 
of the Burslem high-level main sewer. 


STREET LIGHTING 


Nottingham.—City Council recommended to 
approve improved lighting schemes for 
Melbourne Road, estimated cost £2,150; Bar 
Lane, £950; Perry Road, £1,110 and St. Anns 
Well Road area, £2,950. 


CONTRACTS 


Full details of the Contracts 
will be found in our Advertisement Columns. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Aberdeenshire.—Erection of garages at the 


marked * 


following sites, for C.C.: Alford—for seven 
vehicles; Strichen—for three vehicles; and 
New Pitsligo—for two vehicles. Documents 
from the County Surveyor, 4 Albyn Place, 
Aberdeen. Tenders by June 21. 

Abingdon, Berks. — Provision of bathroom 
and other alterations to eight houses at Barnett 
Road, Steventon, and three bungalows at 
Hanney Road, Steventon, for R.D.C. Docu- 
ments from Housing Manager, Council Offices, 
60 Bath Street, Abingdon. Deposit £2. Tenders 
by June 25. 

Armagh.—Following, in connection with the 
erection of a central meals kitchen/dining hall 
at Mount St. Catherine’s Intermediate School, 
Armagh, for Co. E.C.: (a) Main building 
contract; (b) heating and plumbing installation; 
(c) electrical installation; (d) structural steel- 
work. Applications to the Committee’s 
Architect, 9 Beresford Row, The Mall, Armagh. 
Deposit £5 5s. each. Tenders by July 7. 


Beckenham, Kent.—Erection and comple- 
tion of 13 lock-up garages on the Alders 
housing estate, West Wickham, for B.C. 
Documents from James Dove, borough eng- 
neer, Town Hall, Beckenham. Deposit £2. 
Tenders by July 1. 

Belfast. — Internal decoration to _ St. 
Malachy’s Convent Primary School, Sussex 
Place, for Rev. Mother Magdalen, Convent of 
Mercy, Crumlin Road. Documents from 
William D. Bready, architect, 12 Antrim Road, 
Belfast. Deposit £3 3s. Tenders by June 30. 

Belfast.—Internal painting of St. Bernard’s 
Primary School, Ballymaconaghy, Belfast. for 
Very Rev. D. Murphy. Documents from 
P. and B. Gregory, 5 Crescent Gardens, 
University Road, Belfast. Tenders by June 21. 

Belfast. — External maintenance works and 
redecoration at Holy Cross Girls’ Primary 
School, Chief Street, for Very Rev. Paul Mary. 
Documents from William D. Bready, architect, 
12 Antrim Road, Belfast. Deposit £3 3s. 
Tenders by June 30. 
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_ Belfast. — Following, for City Council; (a) 
Steam heating and plumbing services at pro- 
posed dining-room extension to Maldon Street 
School meals kitchen; (b) electrical installation 
viz., additions and modifications to existing 
installation in Annadale Grammar School 
Annadale Embankment; (c) covering of roofs 
at domestic science huts at Glenwood, Eden. 
derry and Mountcollyer Secondary Schools: 
and (d) resurfacing work, viz., the resurfacing 
in’ bituminous macadam of portions a 
approach road at Graymount Open Air Schoo} 
Gray’s Lane. Documents from Education 
Architect’s Department, 40 Academy Street 
Belfast, 1. Tenders by June 23. : 

Bournemouth, Hants.—Erection of 
buildings at Boscombe Pier, for BC to 
ments from the Borough Architect's Office 
(Room 106), Town Hall, ournemouth 
Deposit £2 2s. Tenders by July 13, : 

Bournemouth.—Conversion of 1, 2, 3 and 4 
Southill Gardens, Winton, into eight self. 
contained flats, for BC. Documents i the 
porous ere Office, Room 106, Town 

all, Bournemouth. Deposit £1 ls. 

7 oe 21. — 
reconshire.—Erection of new i 
chambers, Brecon, for C.C. Apply by ne 

*Bromley, Kent.—Erection of tenants’ hall 
for, B.C. Apply by June 21. ; 
_ Buckinghamshire.—Following buildi . 
jects, for C.C.: (1) Chalfont St. Peter ‘Comat 
Infants’ School, cost in the region of £30,000: 
(2) Padbury C. of E. School, cost in the region 
of £12,000; (3) Amersham Girls’ Grammar 
School, cost in the region of £184,000 
aoe > the County Architect, County 

ices, ylesbury. Deposi 7 1 
— by July 11. ee ae 

Sarmarthen.—Conversion of sho 2 
Brewery Road, into a sell-gonteinal tune 
bedroom flat, for B.C. The contract will 
include a certain amount of structural altera- 
tions. Documents from J. Vivian Evans 
borough engineer, John Street, Carmarthen. 
Deposit £2 2s. Tenders by July 4. : 

Cheadle and Gatley, Ches. — 
veniences, East Avenue 
noe ee for U.D.C. 

uncan S. Graham, engineer and surveyor 
Town Hall, Abney, Cheadle. Deposi 
Tenders by loan e. Deposit £2 2s, 

cheshire. — Extensions to dining r 
Pensby County Secondary School for CC. 
approx. value £13,000. Applications to County 
Architect, County Hall, Chester, by June 27. 
jae £2 2s., payable to C.C. Tenders by 
uly 15. 

Chigwell, Essex.—External repaintin 
houses on the River Estate, or Ube 
co a. ~ Housing Manager, 
¢ i ices, Statio 
tenon ee ation Road, Loughton. 

Claudy, Londonderry. — Erection of new 
voluntary secondary intermediate school, for 
Rev. P. Dillon. Documents from F. M. Corr 
and W. H. D. McCormick, 7 Ferryquay Street, 
Derry. Deposit £26 5s. Tenders by July 8. 

Claudy, Londonderry. — Following, as sub- 
contracts, at proposed new voluntary secondary 
intermediate school at Claudy, for Rey. P. 
Dillon: (a) Piling; and (b) structural steelwork. 
Documents from Clarke, Nicholls and Marcel, 
37 Malone Road, Belfast. Deposit £5 5s. each 
contract. Tenders by July 8. 

Clitheroe, Lancs.—Exterior Painting of 32 
houses, 1 to 32 Kirklands, Chipping, in the 
Current season, for R.D.C. Documents from 
the Surveyor, Clitheroe Rural District Council 
Offices, Church Brow, Clitheroe. Tenders by 
June 25. 

Coleraine, Londonderry.—Repairs to houses 
at Somerset Drive, Laurel Avenue and Castle 
Place, for B.C. Documents from Dalzell and 
Campbell, architects, Northern Bank Building, 
Coleraine. Tenders by June 25. 

Croydon, Surrey.— Adaptations to form 
teachers’ centre at Coombe Cliff, Coombe 
Road. for B.C. Applications to the Chief 
Education Officer, 19 Katharine Street, 
Croydon. Tenders by June 28. 

_ Deben, Suffolk.—Improvements to 17 dwel- 
lings, Felixstowe Road, Martlesham, for 
R.D.C., consisting of laying on water in- 
ternally, provision of bathrooms, installation 
of w.c.s and drainage system. Applications 
to the Engineer and Surveyor, Council Offices, 
Melton Hill, Woodbridge. Deposit £2 2s. 
Tenders by July 13. 

*Denton, Lancs.—Works A and B at 
Granada Road playing fields, for U.D.C. 
Deposit £2 2s. each. Tenders by July 6. 

Devonshire.——Erection of two classrooms at 
Sticklepath County Primary School, Barn- 
staple, for C.C. Applications to County 
Architect, 97 Heavitree Road, Exeter, by 
June 24. Deposit £2 2s., cheque payable to 


Public con- 
Recreation Ground, 
Documents from 


Devonshire.—Erection of accommodation 
for personnel and extension .of ambulance 
garage, Plympton, for C.C. Applications t0 
County Architect, 97 Heavitree Road, Exeter, 
by June 24. : 
_ Dewsbury, Yorks.—Erection of an_addi- 
tional toilet block at Savile Town C.E. School, 
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for B.C. Documents from Borough Architect, 
Town Hall, Dewsbury. Tenders by July 4. 

Dover.— Repairs and the repointing of 
brickwork to all or any of the following 
houses, for R.D.C.: Church Hougham, seven; 
Coldred, six; Guston, eight; Whitfield, five. 
Applications to W. Wilmott, clerk of the 
Council, Council Offices, Temple Ewell, near 
Dover, by June 21. 

Dublin, Eire.—Erection of a national school 
at Guraneasig, Co. Cork, for Office of Public 
Works. _Documents from the Secretary, 
Office of Public Works, 51 St. Stephen’s Green, 
Dublin. Deposit £1. Tenders by June 29. 

Dukinfield, Ches.—Erection of entrance 
hall at Jubilee Hall, for B.C. Documents from 
Borough Surveyor, Town Hall, Dukinfield. 
Tenders by June 27. shoe ; 

Dungannon, Tyrone.—External repainting of 
264 dwellinges at Dungannon (Drumcoo), 
for Northern Ireland Housing Trust. _Docu- 
ments from the offices of the Trust, 12 Hope 
Street, Belfast, 12. Tenders by June 30. 

Durham.—Following, for C.C.: Easington 
Technical College (stage 2) and Peterlee 
County Library—{a) electrical installation; (b) 
heating, hot and cold water and gas installa- 
tion; (c) draining and layout of playing fields: 
(d) cold apshalt roads and paving; (e) metal 
faced w.c. and shower cubicles; (f) metal 
balustrades; (g) metal fire escape; (h) sliding 
and folding screen; (j) flush doors; (k) iron- 
mongery; (1) cloakroom fittings; (m) gates and 
piers. Fire Brigade Headquarters, Durham 
erection of garages, workshop and _ stores; 
Stanley Ambulance Depot— venicle lift and 
partition. Applications to County Architect, 
South Street, Durham, by June 22. 


Ealing, Middx.—Redecoration to _ public 
libraries, for B.C. Documents from Borough 
Surveyor, Town Hall, W.5. Deposit £5. 


Tenders by July 1. 

East Kesteven, Lincs.-Removal of the 
existing masonry wall and the construction of 
a reinforced concrete retaining wall 145ft. 
long and 5ft. high on the church side of 
Ruskington Beck from the Church Street 
Road Bridge, Ruskington, to the first foot- 
bridge upstream, contract 1, for R.D.C. 
Documents from John H. Haiste and Partners, 
consulting engineers, 44/46 Bridge Street, 
Peterborough. Deposit £3 3s., cheque payable 
to R.D.C. Tenders by June 24. 

Tenders by June 24. 

Essex.—Following, for C.C.: (1) Health 
Services Clinic, Hutton, in traditional con- 
struction, estimated cost £9,500; (2) grounds- 
man’s house and sports pavilion, plav’ 
field, Writtle—traditional and brick con- 
struction and timber-framed building, esti- 
mated cost £6,000. Separate apvlications to 
H. Conolly, county architect, County Hall, 
Chelmsford. by June 18. 

Essex.—Trade kitchen at South-West Essex 
Technical College, Walthamstow, for C.C., 
comprising general builders’ work to form a 
trade kitchen, estimated cost £2,300. The work 
is to be carried out between July 16 and 
Sept. 13, 1960. Applications to H. Conolly, 
county architect, County Hall, Chelmsford, 
by Tune 18. 

Feltham, Middx.—Pavilion at Grosvenor 
Park, for U.D.C. Documents from L. J. 
Grimshaw, engineer and surveyor, Lynton 
House, Hanworth Road. Feltham. Deposit 
£2 2s. Tenders bv July 5. 

Frome, Som.—Work of converting an exist- 
ing stable block at the municipal offices, into 
office accommodation, for U.D.C. Documents 
from the Engineer and Surveyor. Municipal 
Offices. Frome. Deposit £2 2s. Tenders by 
June 27. 

*Gillingham, Kent.—Erection of 15 garages, 
for B.C. Deposit £2 2s. Tenders by July 1. 
Great Yarmouth.—Erection of the following, 
for B.C.: (a) Twenty-three brick garages, 
Brasenose Avenue, Gorleston; (b) cemetery 
superintendent’s house. Oriel Avenue, Gorles- 
ton: (c) phases II and III of reconstruction of 
bathing pool, Marine Parade, Great Yarmouth, 
comprising two shops, covered tiered seatings, 
changing accommodation, cafe and _ toilets 
Documents from the Borough Engineer’s Office, 
Town Hall. Great Yarmouth. Deposit £2 2s 
each. Tenders by July 1. 

Grimsby, Lines.—Extension of the transnort 
depot, Victoria Street, for Grimsby and Clee- 
thorves Joint Transport Committee. consisting 
of the erection of a steel frame building 193ft. 
hy 33ft. Work includes foundations, steel 
frame building with asbestos sheeting and 
roof covering, and other ancillary works. 
Documents from the Borough Engineer and 


Surveyor. Municipal Offices. Town Hall 
re: Grimsby. Deposit £5. Tenders by 
une 27. 


Guildford, Surrey.—Erection of J2 garages 
and ancillary works at Norwood Road and 
Close, Effingham. for R.D.C. Documents from 
TW. Snave, engineer and surveyor, Millmead 


House. Guildford. Deposit £2 Zs. Tenders 
by Tulv 6. 
Hambledon. Surrey.— Construction of a 


brick and tile Civil Defence headquarters 


THE CONTRACT JOURNAL 


with minor site works, including access and 
forecourt at Oxted Green, Milford, for R.D.C. 
Documents from the office of the Engineer 


and Surveyor, Council Offices, Buryfields, 
cs. Deposit £2 2s. Tenders by 
uly 6. 


Henley-on-Thames, Oxon.—Works of im- 
provement to houses comprised in four 
schemes at the undermentioned sites 
involving the provision of bathrooms, 
w.c.s, hot water systems, drainage and 
and ancillary works, for R..C.: Portway 
Cottages, North Stoke (six), Cross Keys 
Cottages, South Stoke (six); Glebe Cottages, 
South Stoke (10), Wallingford Road, South 
Stoke (six). Documents from M. R. Gethin, 
engineer and surveyor, Easby House, Henley- 
i Deposit £2 2s. Tenders by 
uly 15. 

Hull.—Construction of a concrete paddling 
pool at the East Park, Holderness Road, for 
City Council. Documents from the General 
Superintendent, Parks, etc., Department, 79 
Ferensway, Kingston-upon-Hull. Tenders by 
June 27. 

Huntingdon.—Erection of a lock-up shop 
with flat over and vehicle standing, Queen’s 
Drive, for B.C. Documents from Lea, Milner 
and Wardley, architects, 4 Market Hill, Hunt- 
ingdon. Deposit £2 2s. Tenders by June 29. 

Lanarkshire.—Painter work at All Saints’ 
R.C. School, Coatdyke, for C.C. Written 
applications to D. G. Bannerman, county archi- 
tect, 34 Albert Street, Motherwell, by June 18. 

Lancashire. — Following, for C.C.: Minor 
alterations and improvements consisting of 
work in most trades, at Chorley Training 
Centre (Old Grammar School); erection of ad- 
ditional classrooms at Clitheroe Ribblesdale 
Secondary School (buildings are to be of 
traditional construction with timber and 
felted roofs, site works, services and finishes); 
erection of two-storey office block and altera- 
tions to existing building at Bury Magistrates’ 
Court (buildings are to be of traditional con- 
struction with asphalt roof, and work includes 
drainage service and finishes). Applications 
to the County Architect, P.O. Box 26, Councy 
Hall, Preston, by June 20. 

Lindsey. — Erection of a two-form infants’ 
school approximately 10,500 super. ft. floor 


area at Enderby Road, Scunthorpe, for 
CG. Documents from A. Ronald Clerk, 
county architect, County Offices, Lincoln. 


Tenders by July 13. : 

Liverpool.—External painting of 30 dwelling- 
houses in Upper Parliament Street, for City 
Council. Documents from City Engineer and 
Surveyor, Municipal Buildings, Liverpool, 2. 
Tenders by June 27. : 

Liverpool.—Upgrading of toilets in the main 
drive at Sefton General Hospital, Smithdown 
Road, Liverpool, 15, for South Liverpool Hos- 
pital Management Committee. Documents 
from Garnet Chaplin, secretary to the Com- 
mittee, Sefton General Hospital, Liverpool, 15 
Tenders by June 27. 

Liverpool.—Conversion to three _ self- 
contained flats, repairs and decorations, 42 
Canning Street, for City Council. Documents 
from the City Engineer and Surveyor, Muni- 
cipal , Buildings, Liverpool, 2. Tenders by 
June 27. 

Llangollen, Denbighs.—Erection of 10 lock- 
up garages at Pengwern/Brook Street, for 
U.D.C. Applications, in writing, to H. G. 
Fawcett, surveyor, Town Hall, Llangollen. 
Deposit £2 2s. Tenders by July 2. 

Llanfyllin, Mont.—External painting of the 
following houses, for R.D.C.: 24 at Traws- 
coed, Llandrinio; six at Glandwr. Carreghofa; 
six at Plas-yn-dinas, Deytheur, Llansantffraid; 
three at Tanyffridd, Llangyniew; 12 at 
Maesyllan, Llanerfyl. Documents from the 
Surveyor, R.D.C. Offices, Llanfyllin. Deposit 
£1 ls. Tenders by June 30. 

Liwchwr, Glam.—Painting of approx. 2,400 
sq. yd. of corrugated iron sheet fencing around 
the Rugby Football ground at Coedbach Park, 
Pontardulais, for U.D.C. Documents from the 
Engineer and Surveyor, Council Offices, Gors- 
einon. Tenders by July 1. 4 

London.—Supply of the following, for 
Minstry of Transport: Five prefabricated gar- 
ages for various sites in England and Wales; 
one prefabricated garage for a site near Ross- 
on-Wye. Herefordshire: one prefabricated 
garage for a site in London. Documents from 
the Chief Mechanical Engineer, Ministry of 
Transport. Room 401, 21-37 Hereford Road, 
London, W.2. Tenders by June 23. 

Lowestoft, Suffolk.—Extensions comprising 
additional new staff cloakroom and cycle 
accommodation at Oulton Broad _ Primary 
School canteen, Gorleston Road, Gorleston, 
Lowestoft. for B.C. Documents from the 
Borough Engineer, 49 High Street, Lowestoft. 
Deposit £1. Tenders by July 8. 

Lowestoft, Suffolk.— Extension and altera- 
tion to public conveniences, Royal Plain. 
Lowestoft. for B.C. Documents from the 
Borough Engineer, 49 High Street, Lowestoft. 
Deposit £2. Tenders by July 4. 
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*Luton, Beds.—New central library, contract 
| (foundations), for B.C. Deposit £2 2s. each 
Tenders by July 7. 

Magor and St. Mellons, Mon.—External 
painting of the following, for R.D.C.: (Con- 
tract 1) 17 houses at—Nash (two), Park Drive, 
Newport (one), St. Mellons (two), St. Brides 
Wentlooge (two), Henllys (two), Michaelstone- 
y-Fedw (eight); (contract 2) eight houses at— 
Langstone (two), Llanvaches (six); (contract 3) 
62 houses at—Peterstone Wenlooge (10), St. 
Mellons (32), Coedkernew (20); (contract 4) 
80 flats at Ebenezer Drive, Rogerstone (20 
blocks); (contract 5) 222 houses at High Cross 
estate, Rogerstone. Documents from the 
Engineer, Council Offices, Baneswell, Newport, 
Mon. Deposit £1 ls. Tenders by June 24. 

Maldon, Essex.—Painting and — of the 
Tollesbury water tower (20,000 gallons capa- 
city) on steel stanchions approximately 70ft. 
high, for R.D.C. Documents from the Engi- 
neer and Surveyor, Council Offices, Wantz 
Road, Maldon. Tenders by June 21. 

Malling Kent.—External painting of the 
following, for R.D.C.: Forty-two houses at 
Tollgate estate, Borough Green; 68 houses at 
Fartherwell Estate, West Malling; and six 
houses at The Spoute, Plaxtol. Documents 
from the Housing Manager, Council Offices, 
West Malling. Tenders by June 22. 

Manchester.— Airfield lighting control buil. - 
ing at Manchester Airport, for City Council. 
Documents from City Architect, P.O. Box 488, 
Town Hall, Manchester. Tenders by June 29. 

*Margate, Kent.—Civil Defence Training 
Centre, for B.C. Tenders by July 2. 

Meltham, Yorks.—Installation of bathrooms 
in 20 houses at Broadlands, Meltham, for 
U.D.C. Documents from the Engineer and 
Surveyor, Town Hall, Meltham. Deposit £1 Is., 
cheque payable to U.D.C. Tenders by July 4. 

Mid-Wales.—({a) Structural steel work; (b) 
electrical installation, at Brynmawr _ sub- 
divisional headquarters, for Police Authority. 
Applications to T. Jestyn Williams, county 
architect, Rhyd Offices, Brecon, by June 18. 

*Newport, Mon.—Painting Newport Bridge. 
for B.C. Deposit £2 2s. Tenders by June 21. 

Newton Abbot, Devon.—External painting 
of approx. 100 council houses, for R.D.C. Docu- 
ments from Engineer and Surveyor, Council 
Offices, Kingsteignton Road, Newton Abbot. 
Tenders by July 4. 

N. Ireland.— External repainting of six 
shops, social centre and estate office at 
Cregagh, for Housing Trust. Documents from 
Offices of the Trust, 12 Hope Street, Belfast, 
12. Tenders by June 24. 

Norwich.—Construction of a building to 
house lime treatment plant at Heigham water- 
works, Waterworks Road, Norwich, for City 
Council. Documents from Water Department, 
City Hall, Norwich. Tenders by June 29. 

Nottingham.—Erection of two shops and 
two garages, Waterdown Road, for City 
Council. Applications to E. W. S. Martin, 
the estates surveyor and valuer, The Guildhall, 
Nottingham, by June 20. Deposit £2 2s., 
oan payable to Corporation. Tenders by 
July 25. 

Omagh, Tyrone.—Construction and com- 
pletion of Head Post Office, for Ministry 
of Finance. Documents from Room 103, Law 
Courts Building, Belfast, 1. Deposit £5. Tenders 
by July 6. 

Oxfordshire.—Alterations and renovations 
at St. Mary’s C.E. Controlled Primary School, 
Banbury, for C.C. Applications to the County 
Architect, Park End Street Offices, Oxford, by 
June 20. 

Peterborough.—Provision of wash basins 
and ancillary works at 59 houses in the Parish 
of Eye, for R.D.C. Documents from the Sur- 
veyor, 51 Priestgate, Peterborough. Tenders 
by June 28. 

Queensbury and Shelf, Yorks.—All] trade 
or separate trade tenders (bricklayer, etc., 
joiner, plasterer, plumber, electrician, painter) 
for the erection of a pavilion at Shelf Hall 
Park, for U.D.C. Documents from the Engi- 
neer and Surveyor, Council Offices, Queens- 
bury. Deposit £2 2s., cheque. Tenders by 
July 12. 

Radcliffe. Lancs.—External painting of St. 
Thomas’s C.E. School, Radcliffe. Documents 
from the Rev. E. N. Taylor, St. Thomas’s 
Vicarage, Radcliffe, Manchester’ Tenders by 
June 25. 

Rochford, Essex.—Construction of public 
conveniences at entrance to Hockley Woods, 
Hockley, contract 282, for R.D.C. Documents 
from the Engineer and Surveyor, Council 
tame in Rochford. Deposit £1. Tenders by 

une 23. 

Rutland.—Following, for Co. E.C.: Altera- 
tions and extensions to provide improved 
cloakroom and lavatory accommodation to- 
gether with a new classroom and hard sur- 
faced playground at Caldecott County Primary 
School. Documents from the County Architect 
and Planning Officer, Catmose, Oakham, Rut- 
land, plans seen after June 29. Deposit £2 2s. 
Tenders by July 18. 
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Shipston - on- Stour, War. — Improvement 
works, etc., to the following, for R.D.C.: Six 
houses, Church Row, Cherington; four houses, 
Church Road, Newbold-on-Stour; four houses, 
Peacock Cottages, Oxhill. The work comprises 
in most cases the building on of an extension 
to form a bathroom, the provision of cookers, 
hot water systems, general plumbing and drain- 
age. Documents from H. C. Cooper, public 
health inspector and surveyor, Council Offices, 
Shipston-on-Stour. Deposit £2 2s. Tenders 
by July 4. : 

Southend-on-Sea, _Essex.—Extensions and 
alterations and works incidental thereto at 
Porters Grange Primary School, for B.C. Ap- 
plications to the Borough Architect, 30 Alex- 
andra Street, Southend-on-Sea. Tenders by 
June 29. ; 

Southport, Lancs.—Erection of new lavatory 
accommodation at the following schools, for 
B.C.: (1) Churchtown County Primary School; 
(2) Crossens C.E, School. | Documents from 
the Borough Architect and Town Planning 
Officer’s Department, 99-105 Lord Street, 
Southport. Deposit £1 ls. each. Tenders by 
a Middx.— Erection of 17 garages 
to be constructed within the curtilages of 
existing houses, for U.D.C. Documents from 
the office of the Engineer and Surveyor, 240 
London Road, Staines. Deposit £2 2s. 
Tenders by June 27. 

Stepney.—Supplying and laying of Semtex 
thermoplastic tiles in the 31 dwellings being 
erected at Buttress Street housing scheme, for 
B.C. Documents from the Borough Engineer 
and Surveyor, Municipal Offices, _227-233 
Commercial Road, London, E.1. Deposit £2 2s. 
Tenders by June 27. , = 

Stourbridge, Worcs.—Exterior painting and 
decoration of the following buildings, for B.C.: 
(1) Stourbridge Central Library; (2) Lye Lib- 
rary; (3) Wollescote Hall. Documents from 
H. W. Morris, borough engineer and surveyor, 
Council House, Stourbridge. Deposit £2 2s. 
Tenders by July 4. sv 

Sunbury-on-Thames, Middx.—Repainting ex- 
ternally (including wall surfaces) the 190 
houses, flats and bungalows and 25 garages 
together with all screen walls and link walls. 
etc., at site 9, Beechwood Avenue, for U.D.C. 
Applications to the Engineer and Surveyor, 
Council Offices, Sunbury-on-Thames. Tenders 
by July 2. 

Sunderland, Dur.—Internal and _ external 
painting at various educational premises, for 
B.C. Documents from the Director of Educa- 


tion, 15 John Street, Sunderland. Tenders by 


June 21. 
*Sutton and Cheam, Surrey.—Under-stand 
accommodation at borough sports ground, for 


B.C. Deposit £2 2s. Tenders by Aug. 8. 

Taunton, Som.—aAlterations and repairs to 
4 Canal Terrace, Canal Road, Taunton, for 
B.C. Documents from Borough Architect, 
Flook House, Station Road, Taunton. Tenders 
by June 22. 

Taunton, Som.— Following, for R.D.C.: 
Provision of flush lavatories, together with the 
necessary drainage work, at 1-10 Steart 
Cottages, Ruishton; 1-4 Slades Cottages, 
Ruishton; and 1-5 Ruishton Lane Cottages, 
Ruishton. Documents from Surveyor, Mary 
Street House, Taunton. Tenders by July 5. 

Thingoe, Suffolk.—Erection of the following 
blocks of traditional garages and site works, 
for R.D.C.: Tutelina Road, Great Whelnetham 
—two blocks of five each; The Owell, Paken- 
ham—one block of five. Documents from 
Engineer and Surveyor, 1 Northgate Street, 
Bury St. Edmunds. Tenders by July 6. 

Thirsk, Yorks.—Replacement of metal win- 
dow frames with new galvanised metal win- 
dow frames at 16 houses at Langthorpe near 
Boroughbridge, for R.D.C. Documents from 
Needham, Thorp and White architects, 
High Petergate, York. Tenders by July 2. 

Tonbridge, Kent.—Demolition of old and 
erection of new timber garden sheds at the 
following, for R.D.C.: (i) Paddock Wood and 
Capel, 59; (ii) Hadlow, 72; (iii) Horsmonden, 
Lamberhurst and Brenchley, 63; (iv) Pembury, 
49; (v) Hildenborough and Speldhurst, 37. 
Documents from the Engineer and Surveyor, 
48. Pembury Road, Tonbridge. Tenders by 

uly 13. 
, chee Mon.—Constructing forecourt 
walls at the Council’s Stocktonville estate, 
for U.D.C. Documents from Housing Estates 
Manager, Bedwellty House, Tredgar. Tenders 
by June 30. 

Truro, Corn.—Construction of four garages 
at Bridge Road housing estate, Goonhavern, 
for R.D.C. Documents from A. J. Cornelius, 
architect, 13 Lemon Street, Truro. Tenders 
by July 11. ' 

Tynemouth.—Painting and limewashing et 
schools, for B.C. Documents from the Chief 
Education Officer. The Chase, North Shields, 
Tenders by June 25. 

Tyrone.—Following, for Education Commit- 
tee: Repairs to flat roof, etc., at Coagh P.S.; 
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repairs and painting at Corvanaghan P.S.; 
installation of flush closets at Churchill P.S. 
(Caledon) and Dyan P.S.; tarmac sealing coat 
at Eglish P.S.; replacement of windows at 
Glenarney P.S.; new water service at Gran- 
ville P.S. Documents from the Chief Educa- 
tion Officer, Education Offices, Omagh. Ten- 
ders by June 21, 

Up Holland, Lancs.—Erection of a recreation 
hall and men’s club at College Road, Up 
Holland, for St. Teresa’s R.C. Church. Docu- 
ments from Father Francis Turner, Priest in 
Charge, the seongeey, St. Teresa’s R.C. 
Church, College Road, Up Holland, near 
Wigan. Tenders by July 2. 

Walsall, Staffs—Repairs to roofs patent 
glazing and the pointing of brickwork at Bir- 
chills Bus Depot, Bloxwich Road, for B.C. 
Documents from M, E. Habershon, borough 
engineer and surveyor, Council House, Walsall. 
Deposit £2 2s. Tenders by June 22. 

*Wembley, Middx. — Sectional concrete 
garage, for B.C. Tenders by June 30. 

West Riding. — Following works, for C.C.: 
(1) Internal and external renovations at the 
Woolley Hall College, near Wakefield; (2) fenc- 
ing of land at the Adwick-le-Street Percy 
Jackson Grammar School; (3) renewal of heat- 
ing boiler at Armthorpe Girls’ Secondary 
School; (4) renewal of heating boiler at Dalton 
Listerdale J.M.I. School; (5) — of land at 
Dearne Highgate J.M. and I. School; (6) 
kitchen reorganisation to form vegetable 
preparation, wash-up, and peonee of 
domestic hot water at Mirfield Northorpe 
central kitchen (all trades); (7) adaptation of 
old kitchen to form stores and toilet accom- 
modation at Calder High Lower School (all 
trades); and (8) conversion of heating system 
to oil firing at Brighouse St. Martin School. 
Applications for contract 1 to the County 
Architect, Bishopgarth, Westfield Road, Wake- 
field; for contracts 2, 3, 4 and 5 to the 
Divisional Architect, Planet Road, Adwick-le- 
Street; and for contracts 6, 7 and 8 to the 
Divisional Architect, Flint Street, Huddersfield. 
nt _pauiens by June 27. Tenders by 

uly 11. 

Withernsea, Yorks.—Building of a block of 
public lavatories in Southcliff Road, Withern- 
sea, for U.D.C Documents from Surveyor, 
Council Offices, Withernsea. Tenders by 
June 21. 

Wokingham, Berks.—Following, for B.C.: (1) 

Painting sewer vent shafts; (2) internal painting 
in the town hall; (3) painting the roof of the 
Waterloo Restaurant. Documents from the 
Borough Surveyor, Town Hall, Wokingham. 
Tenders by June 24. 
_ Worcestershire.—Alterations to farm build- 
ings at Red House Farm, Harvington, for C.C. 
The work includes rebuilding the gable end 
of a barn, altering an open barn and the 
construction of a brick boundary wall and 
other ancillary works. Documents from the 
County Surveyor, County Buildings, Worcester. 
Deposit £2 2s. Tenders by June 22. 


CLOTHING AND TEXTILES 


Blackpool, Lancs.—Supply of uniform 
clothing for the ambulance personnel, for 
Corporation Transport. Documents from the 
Transport General Manager, Blundell Street, 
Blackpool. Tenders by July 11. 

Mountain Ash, Glam. — Supply of approx. 
120 fawn double texture raincoats and match- 
ing sou’westers, for U.D.C. Documents from 
the Engineer and Surveyor, Town Hall, 
Mountain Ash. Tenders by June 28. 


DEMOLITION 


Keighley, Yorks.—Demolition of 21 houses 
off West Lane, for B.C. Documents from 
the Borough Engineer’s Offices, College Street. 
Keighley. Tenders by June 25. 

*Penge, Kent. — Demolition works. for 
U.D.C. Deposit £2. Tenders by June 27. 

Newmarket, Cambs.—Demolition of proper- 
ties and offers for the credit of materials at 
several sites, for U.D.C. Documents from 
Engineer and Surveyor, Severals House, New- 
market. Tenders by June 30. 

St. Leonards-on-Sea, Sussex.—Demolition of 
the Eversfield Hotel, St. Leonards-on-Sea, 
prior to redevelopment. Applications. with 
brief details of previous contracts of this 
nature, to George Stone, 127 Sandgate Road, 
Folkestone, Kent, by June 20. 

Worksop, Notts.—Demolition of 12 cottages 
and the outbuildings appurtenant thereto at a 
site at Main Street, Harworth, for R.D.C. 
Documents from Council’s Surveyor, Highfield 
House, 222 Carlton Road, Worksop. Tenders 
by Tune 22. 

*Wrexham. Denbighs.—Demolition. for B.C. 
Deposit £1 ls. Tenders by June 20. 


ELECTRICAL 


*Belfast.—Lift installation, for City Council. 
Apply by noon June 30. 

*Dagenham, Essex.—Electrical work. Canvev 
Island development, contract 4, for B.C. 
Tenders by July 2. 
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Hillsborough, Down.—Following, for , 
(a) Electrical installation; (b) mechanicsie: 
vices installation, in the new offices, for 
R.D.C. Documents from McCandless’ and 
Barton, consulting engineers, 6 Murray Street 
Belfast. Deposit £3 3s. each. Tenders by 
July 4. 7 
_ Llangollen, Denbighs.—Electrical installa. 
tions in 20 houses now in course of erection 
at Maes Pengwern, for U.D.C. Applications 
in writing to H. G. Fawcett, surveyor, Town 
Hall, Llangollen. Deposit £2 2s. Tenders 
by July 2. 

Newcastle-under-Lyme, Staffs. Following, 
for B.C.: (a) Electrical installation to a new 
school at Cross Heath, having a floor area of 
approximately 7,000 sq. ft. The construction 
is traditional; (b) re-wiring of the existing 
schools at Ellison Street, together with the 
installation of new service intakes and addi. 
tional lighting and power circuits, together 
with the supply of new lighting fittings: 
(c) re-wiring of the existing Newcastle High 
School and the installation of a new service 
intake and additional lighting and power 
circuits, together with the supply of new 
lighting fittings. The work at (b) and (c) 
will be required to be carried out durin 
the summer holiday period. Applications jp 
writing to the Borough Surveyor, Lancaster 
Building, High Street, Newcastle, Staffs, by 
June 20. 

_N. Ireland.—Plumbing and electrical installa. 
tions in 46 dwellings at Rathcoole 8C (exten. 
sion), for Housing Trust. Documents from 
offices of the Trust, 12 Hope Street, Belfast, 12. 
Tenders by June 30. 

Sunderland, Dur.—Electrical installation to 
14 bungalows, The Oval, Southwick, for B.C. 
Documents from Borough Architect, Grange 
House, Stockton Road, Sunderland. Tenders 


by June 27. 

Teifiside, Cards. — Electrical wiring, 1-4 
Agricultural Houses, Prengwyn, for R.D.C. 
Documents from Clerk, Council Offices, 
Brynderwen, Adpar, Newcastle-Emlyn. Tenders 


by July 7. 


FENCING 


Birkenhead, Ches.—Supply and erection of 
1,230 lin. yd. 2ft. 6in. high wrought-iron bow 
top railings and gates at Hamilton Square 
Gardens, for B.C. Documents from Borough 
Architect, 3 Conway Street, Birkenhead. 
Tenders by June 27. 

West Riding.—Fencing of land at Adwick- 
le-Street Percy Jackson Grammar School, for 
C.C. Applications to the Divisional Architect, 
Planet Road, Adwick-le-Street, near Don- 
caster, by June 27. Tenders by July 11. 

Wrexham, Denbighs.—Following, for B.C: 
(a) Fencing maintenance contracts (1 and 2)— 
(1) approximately 1,450 lin. yd., (2) approxi- 
mately 1,390 lin. yd.; (b) provision of bath- 
rooms to existing dwellings, Caia Road (five 
brick structures in rear yards). Documents 
from the Borough Engineer and Surveyor, 31 
Chester Street, Wrexham. Deposit £1 1s. 
each. Tenders by June 27. 


GAS AND WATER SUPPLY 


Aberdare, Glam.—Laying 1,500yd. of 7in 
diameter spun-iron water main at Cwmbach, 
for U.D.C. Documents from the Engineer 
and Surveyor, Vestry Hall, Aberdare. Deposit 
£2. Tenders by June 24. 

Ampthill, Beds.—Laying of approximately 
1,500yd. of 6in. diameter class C asbestos- 
cement pipes from Haynes West End to 
Haynes Church End, for R.D.C. Documents 
from the Engineer and Surveyor, The Limes, 
12 Dunstable Street, Ampthill. Bedford 
Deposit £2 2s. Tenders by June 24 

Barnet, Herts.—Provision of water supplies 
to Bells Hill allotments and the Old Court 
House recreation ground, for U.D.C. Docu- 
ments from the Engineer and Surveyor, 
Ravenscroft House, Wood Street, Barnet. 
Tenders by June 25. b 

Bradford-on-Avon, Wilts.—Laying of 3in. 
water mains, 434yd. in Cemetery Lane and 
280yd. in Ashley Road, together with ancillary 
works, for U.D.C. Documents from G, A 
Adams, surveyor, Westbury House, Bradford- 
on-Avon. Deposit £1 ls. Tenders by July 2. 

Brighton, Sussex.—Delivery, erection, testing 
and maintenance of three electrically driven 
submersible well pumps and four booster 
pumps with control gear and other appul- 
tenant works at Patcham pumping station, for 
B.C. Documents from Waterworks Engineer, 
12 Bond Street, Brighton, 1. Deposit £5 5s. 
Tenders by July 29. , 

Cardiff.—Llandegfedd water scheme, section 
B, contract B.2, for City Council, including 
the supply and erection of pumps, motors. 
switchgear, screens, and other electrical and 
mechanical plant, for the complete’ equipment 
of two pumping stations, one near the town 
of Usk, and the other near the town 0 
Pontypool, both in Monmouthshire, Docu- 
ments from the Engineer, Engineer’s Office, 
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Sluvad, Panteg, near Pontypool, Mon. Deposit 
3 38. cheques payable to Corporation. 
Tenderers must also submit with their tenders, 
particulars of works, similar in character, 
carried out by them. Tenders by Sept. 13. 
*Edinburgh.—Fairmilehead pumping instal- 
tion, for City Council. Tenders by June 30. 
Edinburgh. — Following works, for City 
Council: (1) Construction of masonry wave 
walls at Portmore and Edgelaw reservoirs, 
Midlothian; (2) repairs, alterations and exten- 
sions to outbuildings at Gourlaw filters, Rose- 
well, Midlothian. Documents from the City 
Water Engineer, 6 Cockburn Street, Edin- 
burgh, 1. Tenders by June 30 

*Evesham, Worcs.—Four-inch dia. water 
main at School Road, for B.C. Deposit £2 2s. 
Tenders by June 30. 

Flint—Oakenholt Lane water supply, for 
B.C., including the provision and laying of about 
490yd. of 4in. diameter, 455yd. of 3in. dia- 
meter, and about 150yd. of 2in. diameter 
asbestos-cement pipes together with the valves 
and fittings. Documents from Williams and 
Clarke, consulting engineers, 6 Godstall Cham- 
bers, Chester. Deposit £2 2s., cheque pay- 
able to B.C. Tenders by July ll. | 

Forfar—Water supply scheme, first phase, 
contract 2/4a, filter station (building), for Loch 
Lee Water Board. Several works comprising 
brickwork, slater and roughcast work and 
joiner and plumber work (excluding internal 
finishes). Documents from Crouch and Hogg, 
engineers, 18 Woodside Crescent, Glasgow, C.3. 
Deposit £5. Tenders by June 27. 

Guildford, Surrey.—Construction of a 
5,000,000-gallon reinforced concrete reservoir 
on Pewley Hill, for Guildford, Godalming and 
District Water Board, comprising excavation 
in chalk, reinforced concrete work for the 
reservoir and valve chamber, valve house 
superstructure, and erection of pipes and 
specials. Applications to N. C. C. Barrell, 
chief engineer, Branksome, Filmer Grove, 
Nightingale Road, Godalming, Surrey, by first 
post June 20, giving details of similar work 
recently carried out, together with a financial 
reference. 

*King’s Lynn, Norfolk.—Water supply, con- 

tract 5, for B.C. Deposit £2 2s. Tenders by 
uly 4. 
Pian tani drilling and ob- 
taining cores in connection with water scheme. 
for B.C. Documents from Waterhouse and 
Rounthwaite, civil engineers. Friends’ Provi- 
dent Buildings, 58 Howard Street, Belfast. or 
the City Engineer and Surveyor, 5 Guildhall 
Street, Londonderry. Tenders by June 21. 

Lurgan, Armagh.—Construction of exten- 
sions to the present Castor Bay works, for 
Lurgan and District Waterworks Joint Board, 
consisting of the erection of soda ash and 
chlorination building, bulk acid compound, 
sludge lagoon, valve and pipe store and garage 
block. Documents from Binnie, Deacon and 
Gourley, engineers, Artillery House, Artillery 


la 


Row, Westminster, London, S.W.1. Deposit 
£5 5s. Tenders by June 24, 
*Market Drayton, Salop.—Water supply 


improvements, contract 2, for Water Company. 
Deposit £2 2s. Tenders by July 7. 

*Radcliffe, Lancs.—Fifteen-inch diameter 
water main, for Irwell Valley Water Board. 
Deposit £2 2s. Tenders by July 25. 

Strabane, Tyrone.—Supply and _ delivery, 
carriage paid to the stores at Strabane, for 
R.D.C., of 1,550yd. of 2in. class B-C-D asbestos 
cement water main pressure pipes complete 
with joints; and also small quantities of other 
sizes of water pressure pipes up to 6in., as may 
be required from time to time, and also valves 
and fittings for same. Documents from W. S. 
Moody, clerk, Council Offices, Derry Road, 
Strabane. Tenders by July 4. 

_ Stratford-on-Avon, War.—Laying and joint- 
ing of approx. 1,360 lin. yd. of 3in. diameter 
flexible jointed spun-iron pipes and specials 
from Staple Hill, Wellesbourne, to Walton 
Village, for R.D.C. Documents from the Engi- 
neer and Surveyor. 5 Tyler Street. Stratford- 
on-Avon. Deposit £2 2s. Tenders by June 30. 
: Weiteheld, eee ey and erection of 

n automatic electrically driven pumping plant 
at Whitefield, near Manchester, to deal with 2 
constant flow of 2 m.g.d. under variable head 
Conditions, for Irwell Valley Water Board. 
Documents from the Engineer and Manager, 

ater Office, Parsons Lane, Bury. Deposit 
£2 2s. Tenders by July 18. 

Yorkshire.—Following. for Ryedale [Toint 

ater Board: (Contract 1) Laying only 4,225 lin. 
yd. of pilot cable by Mole plough or other 
means from Steeple Chase. Gilling East to the 

Oard’s reservoir at Yearslev; (2) construction 
¢ 6.600 lin. yd. of 10in. diameter and 6.000 
In. yd. of 9in. diameter cast-iron water main 
etween the Yearsley reservoir and Thor- 
manby, together with ancillary works: (3) con- 
struction of a pumping station (building works 
only) and a concrete 50.000 gallons break pres- 
axe tank together with cast-iron mains to 
ouple the works up to the existing 12in. 
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diameter main at Gilling East. Documents 
from G. F. Arthur Newey, clerk of the Board, 
4 Old Maltongate, Malton, Yorks. Deposit 
£2 2s. each. Tenders by June 30. 


HEATING AND VENTILATING 


*Breconshire.—Alterations to water services, 
Gwernyfed Secondary Modern School, for C.C. 
Tenders by June 30. . 

Claudy, Londonderry.—Following, as sub- 
contracts, at proposed new voluntary secon- 
dary intermediate school at Claudy, for Rev. 
P. Dillon, P.P.: (a) Heating installation; (b) 
plumbing installation; (c) electrical installa- 
tion. Documents from J. Varming and 
S. Mulcahy, 37 Malone Road, Belfast. Deposit 
£5 5s., each contract. Tenders by July 8. 

Isle of Wight.—Following, for C.C.: (a) In- 
stalling an accelerated, oil-fired, low pressure, 
hot water heating system, capacity approxi- 
mately 100,000 B.Th.U., in Arreton C.E. 
School; (b) work in preparation of playing 
fields at Totland County and Ventnor 
R.C. Primary Schools. Applications to the 
County Architect, County Hall, Newport, Isle 
of Wight, by June 24. Deposit £1 ls. each 
project, payable to the Council. Tenders by 
(a) July 11 and (b) July 20. : 

*Southampton.—Supply of central heating 
and hot-water boilers, for B.C. Tenders by 
June 22. ; 

*Southampton.—Mechanical services at 
Central Health Clinic, for B.C. Apply by 
June 23.. Tenders by July 25. : : 

Stoke-on-Trent, Staffs.—Steam heating in 
first-class bath, Hanley Public Baths, for City 


Council. Written application to the City 
Architect, Kingsway, Stoke-on-Trent, by 
June 20. Deposit £2 in notes. Tenders by 
July 8. 


*York.—Supply and installation of boilers, 
etc., at Bootham Park Hospital, for Leeds 
Regional Hospital Board. Apply, by June 22. 
Deposit £2 2s. Tenders by July 27. 7 

est Riding.—Renewal of heating boiler at 
Armthorpe Girls’ Secondary School, for C.C. 
Applications to the office of the Divisional 
Architect, Planet Road, Adwick-le-Street, near 
Doncaster, by June 27. Tenders by July 11. 


HOUSING SCHEMES 


Abercarn, Mon.—Following, for U.D.C.: 
Construction in pairs of 152 of the tenderer’s 
type of low-cost three-bedroom four-person 
houses at the Trinant housing site, Aberbeeg, 
preliminaries rafting and external works being 
as specified by the Council, and the tenders to 
be for all work in constructing the houses 
and work connected therewith. Documents 
from the Engineer, Council Offices, Abercarn. 
Deposit £3 3s. Tenders by July 11. 

Ashby-de-la-Zouch, Leics——Two pairs of 
houses on the Ravenstone Road Site, Heather 
for R.D.C. Documents from Pick, Everard, 
Keay and Gimson, chartered architects, 6 Mill- 
stone Lane, Leicester. Deposit £2 2s. Ten- 
ders by July 4. 

Berkshire.—Erection of standard police 
houses in traditional brick construction at the 
following sites, for C.C.: Six houses, North- 
umbria Road, Cox Green, Maidenhead; two 
houses, Perry Croft, Windsor; two houses, 
Longmead, Dedworth, Windsor. Documents 
from the County Architect, Wilton House, 
Parkside Road, Reading. Deposit £2 2s. Ten- 
ders by July: 5. 

Birkenhead, Ches. — One hundred and ten 
dwellings at Prenton Dell estate, contract 12, 
for B.C. Documents from the Borough 
Architect, 3 Conway Street, Birkenhead. 
Deposit £2 2s. Tenders by June 24. 

Bournemouth, Hants.—Three pairs of one- 
bedroom bungalows, type A.l and ancillary 
works, for B.C. Documents from the Borough 
Architect’s Office (Room 106), Town Hall, 
Bournemouth. Deposit £2 2s. Tenders by 
June 21. 

Bradford, Yorks.—Fifty-four dwellings, for 
City Council. (See our issue of June 2, page 
1116). Deposit £2 2s. Tenders by June 238. 

Cannock, Staffs—Forty houses and bunga- 
lows on site 73 (Allport Street-Cannock 
Road), for U.D.C. Applications to 
H. Wilcox, architect, High Green, Cannock, 


by June 20. Deposit £2 2s. Tenders by 
July 25. 

Chatham, Kent.—Thirty-two houses at 
Weeds Wood estate, Chatham, for B.C. 


Written applications to Borough Engineer, 
Town Hall, Chatham, enclosing a statement 
of recent contracts carried out. Deposit 
£2 2s. Tenders by July 12. 

Chesterfield, Derbys.—Seventy_traditional- 
type brick-built dwellings on the Peveril estate, 
for B.C. Documents from the office of the 
Borough Engineer and Surveyor, Town Hall, 
Chesterfield. Deposit £2 2s. Tenders by 
June 28. 

Clevedon, Som. — Twenty-one old persons’ 
dwellings at Churchill Avenue, for U.D.C. 
Documents from the Engineer and Surveyor, 
The Council House, Clevedon. Deposit £2 2s. 
Tenders by June 25. 
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Crosby, Lancs, — Eleven pairs of semi- 

detached houses, with garages, in Cranfield 
Road and Edgemoor Drive, for B.C. Docu- 
ments from the Borough Engineer and Sur- 
veyor, Town Hall, Waterloo, Liverpool, 22. 
Tenders by June 29. 
_ Croydon, Surrey.—Four houses and 24 flats 
in two-, three- and four-storey blocks at 
Leighton Street, Sumner Gardens, and St. 
James’s Road, for B.C. Applications to the 
Borough Engineer, Town Hall, Croydon. 
Tenders by July 5. 

Cumbernauld, Lanarks.— One hundred and 
forty-seven two-storey houses of three basic 
types with variations, together with 99 lock-up 
garages, one sub-station, one shop and pavings, 
drainage and certain site works at Seafar 2 de- 
velopment, for Development Corporation. 
Applications to the Chief Architect and Plan- 
ning Officer, Cumbernauld Development Cor- 
poration, Cumbernauld House, Cumbernauld, 
Glasgow, by June 21. 

Dartford, Kent.— Following, for R.D.C.: 
Four aged persons’ flats, Alban Crescent, 
Farningham; four aged persons’ flats, Lane 
End, Darenth; 20 houses and flats, Kirby 
Road, Stone. Documents from the Engineer 
and Surveyor, White Oak, Swanley, Kent. 
Tenders by July 18. 

Deal, Kent.—Erection of four old persons’ 
dwellings and six garages, for B.C. (Refer to 
our issue of June 2, page 1117). Deposit £2 2s. 
Tenders by July 4. 

*East Retford, Notts.—Forty-eight dwellings 
at West Hill estate, for B.C. Deposit £2 2s. 

*Eccles, Lancs.—Erection of houses 1 and 2, 
for =f Deposit £3 3s. each. Tenders by 
uly 11. 

Haverfordwest, Pembs. — One block of 12 
flats at City Road housing estate, for B.C. 
Documents from the Borough Surveyor, Picton 
House, Haverfordwest. Tenders by June 27. 

Hazel Grove and Bramhall, Ches.—Twenty 
flats, Commercial Road, Hazel Grove, for 
U.D.C. Applications to the Clerk, The 
Council House, Hazel Grove, by June 29. 
Deposit £3 3s. Tenders by July 26. 

Horsham, Sussex.— Ten detached dwelling- 
houses at Pollards Drive, for U.D.C. Applica- 
tions, in writing, to John P. Ridd, surveyor, 
a Offices, Horsham Park, Horsham, by 
une 18, 

Hoyland Nether, Yorks.—Six three-bedroom 
houses, together with external services, at 
Cherrytree Street, Greenfield estate, for U.D.C. 
Documents from the Engineer and Surveyor, 
Town Hall, Hoyland. Tenders by June 20. 

Hungerford, Berks.—Eighteen houses in 
Park Way, for R.D.C. Documents from E. L. 
Hawkins, surveyor. Deposit £2, cheque pay- 
able to R.D.C. Tenders by June 29. 

Inverness.—Mason, carpenter, roof tiler and 
roughcast, glazier, plumber and drainage, 

laster, and lighting works in connection with 
6 houses, bungalow type, in five blocks at 
Dalneigh, for B.C. Documents from The 
Burgh Architect, 11 High Street, Inverness. 
Tenders by June 23. z ; 

Kendal, Westmor.—Six flats in Caroline 
Street, for B.C. Documents from the Borough 
Engineer, Municipal Offices, Lowther Street, 
Kendal. Deposit £2. Tenders by July 13. 

*Kingswood, Som. — Housing development, 
contract 47, for U.D.C. Apply by June 18. 

Kirkby-in-Ashfield, Notts.—Twenty-four one- 
bedroom bungalows with all appurtenant 
works at Greenwood Drive housing estate, for 
U.D.C. Documents from the office of P. G. 
Shaw, surveyor, Public Offices, Kirkby-in- 
Ashfield. Deposit £3 3s. Tenders by July 5. 

Kirkcaldy, Fifes.— Following, for B.C.: (1) 
Fifteen two-storey cottages and flats at 
Templehall Farm site; (2) Eight single-storey 
cottages at Spey Avenue. Applications to 
James Gentles and Son, chartered quantity 
surveyors, Osborne House, East Fergus Place, 
Kirkcaldy. Plans seen at the office of the 
Burgh Engineer, Town House, Kirkcaldy. 
Tenders by June 20. _ 

Leek, Staffs.—Following works, for U.D.C.: 
Windsor Drive (Contract 62) two pairs houses, 

type 'L, one block four houses, type U; 
rear of Hamil Drive/Mill Street (78) one block 
four houses, type U, together with appurtenant 
siteworks. Documents from J. A. Gilchrist, 
engineer and surveyor, Town Hall, Leek. 
Deposit £3 3s., each contract., Tenders by 
June 27. 

Leicester. — One hundred and twenty-two 
brick dwellings at Nether Hall estate, for City 
Council. Documents from J. H. Lloyd Owen, 
city architect, Municipal Offices, Charles 
Street, Leicester. Deposit £2, cheques payable 
to City Treasurer. Tenders by July 7. 

Louth, Lincs.—Four two-bedroom bungalows 
at Fulstow, including site works, drainage 
system, etc., for R.D.C. Documents from 
G. R. A. Mack, architect, 2 New_ Street, 
Louth. Deposit £3 3s. Tenders by June 27. 

Louth, Lincs. — One pair of two-bedroom 
bungalows at Grimoldby, including site works, 
drainage system, etc., for R.D.C. Documents 
from G. R. A. Mack, architect, 2 New Street, 
Louth. Deposit £3 3s. Tenders by June 27. 
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Luton, Beds.—Following on the Lewsey 
Farm estate, for B.C.: (1) 197 dwellings and 
118 garages in one _ contract; or (2) 
erection of dwellings within this group for 
either—(a) 26 dwellings, including three 
blocks of six three-storey flats; or (b) 27 dwel- 
lings and four brick-built garages; or (c) 21 
dwellings and four brick-built garages; or (d) 
30 dwellings, 58 prefabricated and four 
brick-built garages; or (e) 44 dwellings and 
40 prefabricated garages; or (f) 49 dwellings 
and eight brick-built garages; or (g) a combi- 
nation of any of these groups. Applications 
to the Borough Architect, Town Hall, Luton, 
by July 1. 

Manchester. — Three hundred and fifty-one 
dwellings at Councillor Lane, Cheadle, for 
City Council. Documents from the Director 
of Housing (Room 228), Town Hall, Man- 
chester, 2. Tenders by June 27. 

Manchester.—Following, for City Council: 
Contract 296, Rose Hill, Marple, 240 dwellings; 
282, Harpurhey, 142 dwellings. Documents 
from the Director of Housing, Town Hall, Man- 
chester. Tenders by June 27. 

Middlesbrough, Yorks.—Following, for B.C.: 
(a) Twenty houses at Pallister Park; (b) 39 
houses at Easterside. Documents from 
Borough Engineer, Council Offices, Middles- 
brough. Deposit £2 2s. each. Tenders by 
June 27. 

Midhurst, Sussex.—External painting of 110 
houses situated in various parishes, for R.D.C. 
Documents from the Housing Manager, 
Council Offices, Midhurst. Tenders by June 27. 

*Newcastle upon Tyne.—Maisonnettes and 
garages, for City Council. Tenders by July 5. 

*North Cotswold, Glos.—Erection of dwel- 


lings. for R.D.C. Apply by June 25. Deposit 
EZ Zs. 
Northern Ireland. — Sixty-two dwellings, 


together with ancillary works, at Greenisland 
2, for Housing Trust. Documents from the 
offices of the Trust, 12 Hope Street, Belfast, 12. 
Deposit £3. Tenders by June 28. 

Northern Ireland.—Sixty-four dwellings, one 
shop and seven garages, together with ancillary 
and engineering works, at Whitehead 3, for 
Housing Trust. Documents from the offices 
of the Trust, 12 Hope Street, Belfast, 12. 
Deposit £3. Tenders by June 20. 

Ploughley, Oxon. — Fourteen dwellings and 
seven garages at Forge Place, Fritwell, near 
Bicester, for R.D.C. Documents from the 
Engineer and Surveyor, Waverley House, 
Bicester. Deposit £2. Tenders by June 30. 

Pontardawe, Glam. — Twenty-six dwell- 
ings at Plas Road, Rhos, for R.D<C., 
comprising six three-bedroom houses, eight 
two-bedroom houses, and 12 one-bedroom flats, 
together with roads and sewers. Documents 
from D. S. F. Williams, engineer and surveyor, 
Council Offices, Pontardawe. Deposit £5, 
cheque payable to R.D.C. Tenders by June 23. 

Richmond, Yorks.—Following works in the 
parish of Brompton-on-Swale, for R.D.C.: 
(Contract 1) The erection of 20 one-bedroom 
old persons’ bungalows, together with a 
warden’s house and communal facilities: (2) 
the erection of six two-bedroom, 12 three-bed- 
room and two four-bedroom houses. Docu- 
ments from the Engineer and Surveyor, Swale 


House, Richmond. Deposit £2 2s. Tenders 
by June 20. 
Rochford, Essex.—Terrace of three old 


people’s bungalows at Alexandra Road, Hawk- 
well, for R.D.C. Documents from the Engineer 
and Surveyor, Council Offices, Rochford. 
Deposit £2. Tenders by June 21. 

St. Thomas, Devon.—Eight bungalows in 
Harrington Lane, Pinhoe, for R.D.C. Docu- 
ments from the Engineer, 31 Southernhay 
East, Exeter. Tenders by June 23. 

*Salford. Lancs. — Caretaker’s house at St. 
Albert R.C. School, for City Council. Deposit 
£2 2s. Tenders by July 12. 

Salisbury and Wilton, Wilts.—Following, for 
R.D.C.: (a) Four houses and six bungalows, 
together with site works, including drains, 
water mains, paths, fencing, road and sewage 
disposal plant at Broadchalke; and (b) two 
houses, together with site works, including 
drains, water mains, paths and fencing, at 
Berwick St. James. Applications to C. S. 
Brown, clerk of the Council, Council Offices, 
26 Endless Street, Salisbury. Deposit £2 2s. 
each. Tenders by July 14. 

Sittingbourne and Milton, Kent.—Two 
blocks of H type flats four flats per block) 
and three pairs of P type houses at Rectory 
Road, contract 16, for U.D.C. Documents 
from the Engineer and Surveyor’s Office, 89 
London Road, Sittingbourne. Deposit £3 3s. 
Tenders by July 5. 

Wantage, Berks.—Twelve permanent bunga- 
lows and site works, for U.D.C. Documents 
from W. G. Stanbrook, architect, 37a Bartholo- 
mew Street, Newbury. Deposit £3 3s., cheque 
payable to U.D.C. Tenders by July 1. 

Seaham, Dur.—Erection at Station Road, 
Seaham, of 64 one-bedroom, two-storey flats. 
for U.D.C. Documents from the Engineer and 
Surveyor. Cliff House, Seaham. Deposit £3 3s. 
Tenders by June 27. 
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Selby, Yorks.—Thirty-six houses, 12 bunga- 
lows, 25 garages on sites on Stainer Wood 
estate and Flaxley Road estate, Selby, for 
U.D.C., comprising four terraces of six three- 
bedroom houses; six pairs of three-bedroom 
houses; three terraces of four single-bedroom 
bungalows; two blocks of eight garages and 
one block of nine garages. Applications to 
G. L. Thompson, architect, 22 Park Street. 
Selby. Deposit £2 2s. Tenders by June 27. 

South Westmorland.—Eight flats and site 
works at Milnthorpe, for R.D.C, Documents 
from the offices of Edgar Middleton, architect, 


1 Queen Street, Lancaster. Deposit £3 3s. 
Tenders by June 25. , : 
Staines, Middx.—Eight pairs of semi- 


detached houses and 14 garages, section M, 
Town Lane, Stanwell, for U.D.C. Documents 
from the Engineer and Surveyor, Shortwood 
House, 240 London Road, Staines. Deposit 
£2 2s. Tenders by June 30. 

Staines, Middx.—Eight pairs of  semi- 
detached houses and 32 garages, section N, 
Town Lane, Stanwell, for U.D.C. Documents 
from the Engineer and Surveyor, Shortwood 


House, 240 London Road, Staines. Deposit 
£2 2s. Tenders by June 30. 
Warwick. — Following, at phase 1 of East 


End clearance area, for B.C.: Thirteen single- 
bedroom terraced bungalows in four blocks, 
14 three-bedroom terraced houses in four 
blocks, approx. 340yd. of 16ft. carriageway, 
ancillary drainage, site works, six garages and 
demolition of existing buildings. Documents 
from Borough Engineer, 23 Jury Street, War- 
wick. Deposit £2 2s. Tenders by July 5. 

Welwyn Garden City, Herts.—Two hundred 
and twenty-two houses, 40 two-storey flats 
and approximately 100 brick garages, for 
U.D.C. Applications should be made in writ- 
ing with full particulars, to Charles W. Fox, 
architect, National Provincial Bank Chambers, 
Stonehills. Welwyn Garden City, Herts., 
before July 5. 

Weobley, Heres.—Thirty-two  Homevilic 
traditional housing units, and the construction 
of roads, footpaths, foul and surface water 
sewers, and all appurtenant works at Burton 
Wood, for R.D.C. Documents from R. C. Hui- 
chison, clerk of the Council, Council Offices, 
Whitehill House, Weobley. Deposit £3 3s 
Tenders by July 16. 

Woodbridge, Suffolk.—Forty-eight flats, in 
Castle Street, as follows, for U.D.C.: (a) Two 
blocks of 12 flats—type 1; (b) three blocks of 
six flats—-type 3; (c) one block of six flats 
type 2; (d) site preparation work. Documents 
from the Surveyor’s Department, Eden Lodge, 
Woodbridge. Deposit £2 2s. Tenders by 
June 30. 

Worksop, Notts.—Twenty traditiona] type 
old people’s bungalows and roadworks at 
Beech Road, Harworth, for R.D.C. Docu- 
ments from B. D. Thompson, architect, 102 
Bridge Street, Worksop. Deposit £3 3s., 
cheque payable to council. Tenders by 
June 22, 4 

York.—Following, for City Council: (a) 50 
dwellings at Fossway, York; (b) two-storey 
warehouse at Albion Wharf, Skeldergate, York. 
Documents from E. Firth. city architect, 8 
St. Leonard’s Place, York. Deposit £3, payable 
to Corporation. Tenders by June 27. 


MATERIALS AND SUPPLIES 
Belfast. — Supply and delivery of 12,000 
dustbins, for City Council. | Documents 
from the City Surveyor’s Cleansing Section, 
16 Ormeau Avenue, Belfast, 2. Tenders by 


july 4. 
Bridgend, Glam. — Supply of fuel oil to the 
Bridgend General Hospital, Quarella Road, 


Bridgend, during the period ending June 30, 
1961. for Mid-Glamorgan Hospital Manage- 
ment Committee. Documents from the Sup- 
plies Department, 107 London Road, Neath 
Tenders by June 22. : ; 

Flintshire. — Supply and delivery to various 
depots approximately 1,000 tons total rock 
salt, grade 4, for snow clearing, for C.C. 
Documents from the County Surveyor, County 
Buildings, Mold. Tenders by July 4 

Kent.—Supply of grass seed in early Aug. 
and mixed to specified formule approx. 10 
tons of seed for use on school playing fields, 
for C.C. Applications to the County Estates 
Officer, Springfield, Maidstone, by June 20. 

Lowestoft, Suffolk.—Supply of 700 tons of 
tin. granite chippings for surface dressing, for 
B.C. Documents from the Borough Engineer’s 
Office, 49 High Street, Lowestoft. Deposit £1. 
Tenders by June 24. 

*Manchester. — Washed concrete aggregates, 
for Corporation Waterworks. Tenders by 
July 4. 

Standish-with-Langtree, Lancs. — Following, 
for U.D.C.: Supply and delivery of 400 
galvanised mild steel dustbins with lids, 34 cu. 
ft. capacity, made to B.S.S. 792 and embossed 
on bin and lid, previous to galvanising, with 
the letters S.U.D.C. in l4in. characters. Con- 
sideration will be given to bins equal or 
superior to the B.S.S. 792. Tenders, in plain 
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sealed envelopes marked “Tender for bing 
and giving particulars of period required for 
delivery, to Donald Chisholm, clerk of the 
Council, Council Offices, Ashfield House 
Standish, near Wigan, by noon, June 27, . 
_ *Worsley, Lancs.—Supply of litter bins 
for U.D.C. Tenders by July 2. ° 


PLANT AND MECHANICAL TRANSPORT 


Bath.—Supply of one tracked bulldozer wit 
loading shovel, not exceeding 34 tons jn 
weight, for City Council. Documents from 
the City Engineer, Guildhall, Bath. Tenders 
by June 25. 

Carmarthenshire.—-Supply and deliver of 
three three-ton lorries powered with diesel 
engines, for C.C. Documents from J, [ 
Richards, county engineer and surveyor, 
County Hall, Carmarthen. Tenders by June 2} 

Castleford, Yorks.—Supply and delivery of 
one Dennis diesel driven gully and cesspoo| 
emptying machine, for B.C. A 1945 Dennis 
5-ton gully and cesspool machine is to be 
taken in part exchange. Documents from the 
Transport Maintenance Officer, Wheldon 
Road, Castleford. Tenders by June 20. 

Dunbartonshire.—Supply of a Massey-Fergy. 
son 35 tractor, for C.C. The tenders should in. 
clude an offer for the purchase of a Singer 
Monarch tractor (registration ESN.177) which 
is being disposed of and can be inspected 
by arrangement at Cumbernauld Cemetery, 
Baronhill, Cumbernauld. Documents from 
Robert Fleming, district clerk, District Coun. 
cil Offices, Cumbernauld. Tenders by June 27 

Faversham, Kent. — Supply and delivery of 
one 12 cu. yd. end loading refuse collecting 
vehicle, fitted with means of compressing 
refuse, for B.C. Documents from the Borough 


Surveyor, Municipal Offices, Faversham. 
Tenders by July 11. 
Liverpool.—Supply and delivery of two 


4/5-ton chassis and cabs, for City Council, 
Documents from City Engineer and Surveyor, 
ee Buildings, Liverpool, 2. Tenders by 
uly 15. 

London.—Snow-clearing vehicles—supply of 
the following, for Ministry of Transport: Ten 
light 4 x 4 chassis and cab; four heavy 4 x 4 
chassis and cab; and three 6 x 6 chassis and 
cab. Documents from the Chief Mechanical 
Engineer, Ministry of Transport, Room 40], 
21-37 Hereford Road, London, W.2. Tenders 
by June 30. 

Monmouthshire.—Supply and delivery of the 
following ground machinery and equipment, 
for C.C.: (a) Massey-Ferguson tractor and 
accessories; (b) Ransomes mowers—heavy and 
light; (c) general equipment. Documents from 
S. Leyshon, county architect, Queen's Hill 
Offices, Newport, Mon. Tenders by June 30, 

Whitley Bay, Northumb. — Supply and 
delivery of a diesel-engined mechanical road 
sweeper, for B.C. Tenders should include for 
One spare set of brushes, painting and lettering 
vehicle, delivery and tuition for operator, and 
be accompanied by full details of the equip- 


ment offered. Tenders, in a plain sealed 
envelope endorsed “Tender for mechanical 
sweeper,” to F. S. Watson. town clerk, 
Municipal Offices, Whitley Bay, by noon, 
July 16. 


PLAYING FIELDS, PARKS, ETC. 


*Basinestoke, Hants.—-Playing field works, 
etc., at King George V playing field, for B.C. 
Deposit £2 2s. Tenders by July 4. 

*Bromley, Kent.—Various works at Magpie 
a pane golfcourse, for B.C. Tenders by 
uly 4. 

Camberwell. — Honor Oak Sports Ground 
and Garden of Remembrance: Levelling, 
grading and some paving of approx. 4.80 acres 
of sports ground and extension to Garden of 
Remembrance at Honor Oak, for B.C. Docu- 
ments from Borough Engineer and Surveyor, 
Town Hall, Camberwell, S.E.5. Tenders by 
June 29 

Croydon, Surrey.—Major earth works and 
drainage at proposed playing field, Old Nor- 
wood Golf Course, Upper Norwood, for B.C. 
Applications to the Chief Education Officer, 
19 Katharine Street, Croydon. Tenders by 
June 28. ; 

Falmouth, Corn.—Excavation, filling, soil- 
ing and seeding of Dracaena playing fields. 
phase 1, involving approx. six acres, for B.C. 
The work involves bulk excavation, filling, 
levelling of two pitches. constructing embank- 
ments, soiling and seeding the above, and an- 
cillary works. Documents from the office of 
the Borough Engineer and Surveyor, Municipal 
Buildings. Falmouth. Deposit £2 2s. cheque. 
Tenders by June 27. : 

*Lymington, Hants.—Construction of cricket 
table at Ashley Sports Ground, New Milton, 
for B.C. Tenders by July 27. | 4 

*Middleton, Lancs.—Construction of playing 
field at Kirkway, for B.C. Deposit £2 2s. 
Tenders by July 9. , 

Newtownards, Down.—Formation and com- 
pletion of a children’s recreation ground at 
Rathmullan Drive, Newtownards, Documents 
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from the Town Clerk, Town Hall, New- 
townards. Deposit £3. Tenders by July 4. 
Ormskirk, Lanes.—Construction of a bowl- 
ing green at Junction Lane Park, Burscough, 
for U.D.C.. Documents from the Surveyor, 
Council Offices, Burscough Street, Ormskirk. 
Tenders by June 30. 

*Wembley, Middx.—Layout of grounds, 
Alperton S.M. School, for B.C. Tenders by 


July 4 
RIVER AND FLOOD PREVENTION 
WORKS 
Manchester.—Construction of a steel sheet 


piled and concrete jetty in the Manchester 
Ship Canal adjacent to Barton Lock, for City 


Council. Documents from the City Surveyor, 
Town Hall, Manchester, 2. Tenders by 
July 4. 


ROADS, BRIDGES AND SITE WORKS 


Antrim.—Widening of first-class road, A.2, 
at Carnlough, along the sea front, for approx. 
368 lin. yd., for C.C. Documents from the 
County Surveyor’s Office, County Courthouse, 
Crumlin Road, Belfast. Deposit £5 5s. Tenders 
by June 24. 5 
“Armagh.—Supplying and laying of approx. 
34,000 sq. yd. of Bitmac carpet, for U.D.C. 
Documents from the City Surveyor, City Hall, 
Armagh. Deposit £2 2s. Tenders by July 2. 

*Barking, Essex.—Reconstruction of Heri- 
ford Road, for B.C. Tenders by July 11. 

Barking, Essex.—Following works at River- 
side Industrial Estate, roads 3 and 8, for B.C., 
including the construction of approx. 4,500 sq. 
yd. of carriageway area, consisting of 3in. 
two-course bitumen macadam_ surfacing on 
12in. hardcore. Incidental works include for 
the laying of 1,100 lin. yd. of concrete kerb 
and 2,400 lin. yd. of sewer, varying in size 
from 9in. to 27in. dia. Documents from the 
Borough Engineer and Surveyor, Town Hall, 
Barking. Tenders by June 29. 

*Barnet, Herts.—Patching and surface dress- 
ing to carriageways, ete., for U.D.C. Tenders 
by June 25. ; 

Bingley, Yorks.—Reconstruction of approx. 
100 lin. yd. of the footpath, including kerbing 
and flagging. and part reconstruction of the 
carriageway foundations in Main Street, for 
U.D.C. Documents from the Surveyor, Town 
Hall, Bingley. Deposit £2 2s. Tenders by 
uly 13. 

_ rr Reconstruction of Brookvale 
Road, from Manor Road to Marsh Hill, 
together with the construction of foul water 
sewers, for City Council. Documents from 
the office of Sir Herbert J. Manzoni, city 
engineer and surveyor, Civic Centre, Birming- 


ham, 1. Deposit £2 2s. cheque. Tenders by 
June 22. 
Boldon, Dur.—Making-up of part of a 


private street in Woodlands Road, Cleadon, for 
UD.C. Documents from J. T. Edmondson, 
surveyor, Council Offices, East Boldon. Deposit 
£2 2s. Tenders by June 28. 
Bradford-on-Avon, Wilts.—Site develop- 
ment works at Huntingdon Street, for U.D.C., 


comprising approximately 1,500yd. carriage- 
way, footpaths, laying of water main and 
sewers and other ancillary works. Docu- 
ments from W. E. Underwood and Son, 
quantity surveyors, 21 Gay Street, Bath 
Deposit £2 2s. Tenders by July 2. 

*Brierley Hill, Staffs.—Concrete slab pav- 
ing, for U.D.C. Deposit £2 2s. Tenders 


by June 28. 


*Brighton, Sussex.—Road and sewer works, 


Moulsecoomb~ allotments site, for B.C 
Tenders by June 21, 

Bromley, Kent.—Roadworks A, B, and C, 
for B.C. Tenders by July 2. r 
*Carmarthen. Advance preparation of 
roads and sewers, Wauniago housing estaie, 
stage 1, for B.C. Deposit £2 2s. Tenders 
by July 4. 

*Carshalton, Surrey.—Roadworks, Wrythe 


Lane, for U.D.C. Tenders by June 27. 

Chelmsford, Essex. Construction of car 
park at Coronation Park, for B.C., including 
3in. hoggin/clinker sub base, 6in. hardcore 
base, and l4in. asphalt surfacing over approx. 
1,325 sq. yd., together with 220 lin. yd. of 
kerbing and various drainage works. Docu- 
ments from Borough Engineer and Surveyor’s 
Office, Municipal Offices, Coval Lane, Chelms- 
ford. Deposit £2 2s. Tenders by June 27. 
_*Clevedon, Som.—Surface dressing of car- 
rlageways, 1960-61, for U.D.C. Tenders by 
une 29, 

Cornwall.—Construction of bridge at Notter 
Bridge, three miles west of Saltash, for C.C., 
including a main arch of 55ft. and two side 
arches of 15ft. of reinforced concrete, with 
abutments and retaining walls of mass 
Concrete; the exposed faces of the bridge are 
to be faced with masonry. Documents from 
the office of the County Surveyor, County Hall, 
turo. Deposit £5. Tenders by July 11. 

. Coulsdon and Purley, Surrey.—Private street 
Improvement works at Caterham Drive 
(remainder of), Coulsdon, for U.D.C. Docu- 
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ments from H. M. Collins, A.M.I.C.E., Council 
Offices, Purley. Deposit £3 3s. Tenders by 
June 24. 

Derbyshire. — Levelling, paving, kerbing, 
draining and surfacing of Kingsley Road (part), 
Lockwood Road (part), Sycamore Road eee 
Allestree, and Cavendish Way (part), Mickle- 
over, for C.C. The works include 470yd. 
kerbing, 2,700 super. yd. carriageway and 
footpath surfacing in coated macadam. Docu- 
ments from the County Surveyor, County 
Offices, Matlock. Deposit £2, cheques payable 
to C.C. Tenders by June 28. 

Dover. Supplying and laying with 
mechanical plant, fine cold asphalt and 
bitumen macadam on various carriageways, for 
B.C. Documents from the Borough Engineer, 
Brook House, Dover. Deposit £2 2s. Tenders 
by June 22. 

Droylsden, Lancs.—Asphalt carpeting pro- 
gramme, 1960-61, class III and district roads, 
for U.D.C., including the supply of materials 
and the laying of approx. 16,000 sq. yd. of 
bitumen macadam to form wearing course on 
existing carriageway construction together 
with minor repairs. Documents from H. H 
Emery, engineer and surveyor, Council Offices, 
Droylsden. Tenders by July 2. 

Dumfries.—Repairs to the Old Bridge across 
the River Nith at Dumfries, for B.C. The 


work _ involves _ masonry and _ reinforced 
concrete work in rebuilding the southmost 
arch and underpinning of foundations. 


Applications to Blyth and Blyth, consulting 
engineers, 135 George Street, Edinburgh. 
Deposit £5 5s. Tenders by June 30. 

*Egham, Surrey.— Roadworks at Ripley 
Springs housing estate, stage 5, for U.D.C. 
Tenders by June 28. 

Enfield, Middx. — Following, for B.C.: 
Making-up of Alma Road (approx. length 
285yd.), Addison Road (approx. length 145yd.), 
Cambridge Gardens (approx. length 100yd.), 
with 7in. thick reinforced concrete carriage- 
way and footpath of 4in. asphalt macadam on 
4in. thick concrete, and for the making-up of 
Linden Gardens (approx. length 135yd.) with 
two-course bitumen macadam surfacing. 
Documents from the Borough Engineer and 
Surveyor, 7 Little Park Gardens, Enfield. 
Deposit £2. Tenders by June 27. 

*Epsom and Ewell, Surrey.—Construction 
of footpaths at the cemetery, Ashley Road 
for B.C. Deposit £2 2s. Tenders by June 27. 

*Erith, Kent.—Regrading and _ resurfacing 
of carriageways, Brook Street cemetery, for 
B.C. Deposit £2 2s. Tenders by June 29. 

Exeter.—School Lane and Mill Road 
widening—construction of carriageways, foot- 
ways, surface water drainage, etc., for City 
Council, comprising the laying of approxi- 
mately 680 sq. yd. of 9in. dry-bound mac- 
adam carriageway and 3in. bitumen macadam 
surfacing, 800 sq. yd. of jin. bitumen mac- 
adam, 700 sq. yd. of precast concrete and tar- 
paved footways, 800 lin. yd. of 6in. diameter 
foul and surface water sewers and other inci- 
dental works. Documents from John Brierley, 
city engineer and surveyor, Municipal Offices, 
’ Southernhay West, Exeter. Deposit £2 2s 
Tenders by June 24. 

Exmouth, Devon.—Making-up of Ashleigh 
Road, Exmouth, comprising kerbing, carriage- 
way and footpath construction and surfacing 
and the provision of gullies, for U.D.C 
Documents from Engineer and Surveyor 
Templetown: Lodge, The Esplanade, Exmouth 
Deposit £2 2s. Tenders by June 27. 

*Faversham, Kent.— Roads and _ sewers, 
Brents redevelopment, for B.C. Deposit £2 2s. 
Tenders by July 11. 

Finchley. — Resurfacing of Woodhouse 
Road, N.12, for B.C., including the laying of 
approx. 16,000 super. yd. of two-course_ hot- 
rolled asphalt, average thickness 4in., by a 
Barber-Greene or similar machine, including 
breaking out existing surface and ancillary 


works. Documents from the office of the 
Borough Engineer and Surveyor, 294-296 
Regents Park Road, Finchley, N.3. Deposit 


£2. Tenders by June 27. 

Gelligaer, Glam.—Making up of Gwerthonor 
Lane, Glifach, for U.D.C. Documents from 
the office of the Engineer and Surveyor, 
Council Offices, Hengoed, Glam. Deposit 
£2 2s. Tenders by June 24. 

*Gloucester. — Road and sewer works, old 
cattle market redevelopment, for City Coun- 
cil. Deposit £2 2s. Tenders by July 6. 

Godstone, Surrey.—Construction of garage 
forecourts at the following, for R.D.C.: (1) 
Stoneleigh Road, Limpsfield Chart; (2) Drivers 
Mead, Lingfield; (3) Holt Wood, Chelsham. 
Approx. 1,460 sq. yd. of tarmacadam area, 
together with kerbing and ancillary drainage 


works. Documents from the Engineer and 
Surveyor, Council Offices, Oxted. Deposit 
£2 2s. Tenders by June 22. 


Guildford, Surrey.— Construction of 6,500 
sq. yd. of reinforced concrete carriageway and 
1,200 lin. yd. of sewers at Park Barn (fifth 
section), for B.C. Documents from _ the 
Borough Engineer and Surveyor’s Department, 
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Municipal Offices, Guildford. 
Tenders by June 28. 

Hambledon, Surrey. — Making-up of Estate 
Road, for R.D.C., consisting of approx. 670 
super. yd. of 6in. thick reinforced concrete 
carriageway, 60 lin. yd. of 6in. surface water 
sewer, and other incidental works, at Vine 
Cottages, Alfold Road, Cranleigh. Documents 
from the office of the Engineer and Surveyor, 
Council Offices, Bury Fields, Guildford. 
Deposit £2 2s., cheques payable to R.D.C. 
Tenders by July 11. 

Hastings, Sussex.—Making-up of Windmill 
Road, for B.C., consisting of approx. 1,170 sq. 
yd. of reinforced concrete carriageway, 400 
sq. yd. of footways, and incidental surface 
water drainage, and accommodation works. 
Documents from the offices of the Borough 
Engineer, 37 Wellington Square, Hastings. 
Deposit £2 2s. Tenders by July 1. 

Hebden Royd, Yorks.—Repairs to footpaths 
and the laying of approx. 700 super. yd. of 8in. 
reinforced concrete carriageway in School 
Street and the lower portion of Sandy Gate 
Lane, for U.D.C. Documents from J. F. Moyse, 
engineer and _ surveyor, Council Offices, 
Hebden Bridge. Tenders by June 24. 

*Hemel Hempstead, Herts.—Private street 
works, Oliver Road and Hobbs Hill Road, 
for B.C. Tenders by July 18. 

Hinckley, Leics.—Surfacing of part of For- 
resters Road, for U.D.C. (length approximately 
155yd.), comprising kerbs, carriageway and 
footway foundations and surfacings, grass 
verges, vehicular crossings and _ incidental 
works, Documents from the office of Surveyor, 
Argent House, St. Mary’s Road, Hinckley 
Deposit £2. Tenders by June 30. 

*Ilford, Essex.—Site development works, 
Fulwell estate, stage 2, for B.C. Deposit £2 2s. 
Tenders by June 28. 

*Ilford, Essex.— Maintenance to mastic 
asphalt footway verges, for B.C. Deposit £2 2s. 
Tenders by June 28. 

Inverness-shire——Construction of a town- 
ship road at Balgown, Laggan Bridge, extend- 
ing to approximately 1,260 lin. yd., for C.C, 
Documents from the County Surveyor, County 
Buildings, Inverness, Tenders by June 28. 

Irthlingborough, Northants. — Complete re- 
construction of carriageway and footpaths in 
Lees Street, including construction of sewers 
and other ancillary works, for U.D.C. Docu- 


High Street, 





ments from the Surveyor, Council Offices, 
Irthlingborough. Tenders by July 4. 
*Keighley, Yorks.—Private street works, 


Daleside Road and Newlyn Road, for B.C. 
Tenders by June 30. 

*Kingston-upon-Thames, Surrey.—Resurfac- 
ing of classified roads, for B.C. Deposit £2 2s. 
Tenders by June 27. 

Lancashire. — Construction and completion 
of roadworks in Orchard Street, Poulton- 
with-Fearnhead, Warrington, for C.C. Docu- 
ments from the County Surveyor and Bridge- 


master, P.O. Box 9, Preston, Deposit £2 
(cheques payable to C.C.). Tenders by 
July 1. 


Leicester.—Construction of footways and 
verges at Stocking Farm estate  sandpit 
development, for City Council, including 
2,300 sq. yd. slabbed paving, 1,900 sq. yd. turf 
verges, and 300 lin. yd. kerbing. Documents 
from John L. Beckett, city surveyor, Town 
ae 5 oem, Deposit £1 Is. Tenders by 
July 1. 

Leyland, Lancs.— Private street works, 
Atherton Road Group, for U.D.C., including 
kerbing, channelling and construction of tar- 
macadam_ carriageways, flagged footways, 
surface water drainage and back streets. 
Length of street 25yd., and back streets 180yd. 
Documents from the office of F. D. Howe, 
engineer and surveyor, Council Offices, Ley- 
land. Deposit £2 2s. Tenders by June 27. 

*Lincoln.— Runway removal at Skelling- 
thorpe Aerodrome, for City Council. Deposit 
£2 2s. Tenders by July 2. 

Lowestoft, Suffolk.—Supply and mechanical 
spraying of approx. 15,500 gallons of type A 
road tar on various roads and streets, for 
B.C. Documents from the Borough Engineer’s 
Office, 49 High Street, Lowestoft. Deposit £1. 
Tenders by June 24. 

*Manchester. — Private street 
City Council. Tenders by July 4. 

*Middlesex.—Construction of South Mimms 
by-pass and diversion of route A.1081. for 
Cc; Deposit £25. Tenders by July 27. 

Newark-on-Trent, Notts. — Reconstruction 
of footways, etc., in 13 streets, for B.C., con- 
sisting of laying approx. 3.500 sq. yd. flagging. 
6,000 sq. yd. cold asphalt, 5,000 lin. yd. of 
kerb and channel. Documents from Borough 
Surveyor’s _ Office, Municipal Buildings, 
Newark-on-Trent. Deposit £2 2s. Tenders by 
June 27. 

Orvington, Kent.—Making-up of the follow- 
ing, for U.D.C.: (1) Ruskin Drive, Orpington— 
370 lin. yd.; (2) Willersley Avenue (part of), 
Orpington—69 lin. yd.; (3) Newstead Avenue 
(part of), Orpington—500 lin yd.; (4) Highfield 
Avenue, Green Street Grean—120 lin. yd.; (5) 


works, for 
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Ramsden Road (part of) No. 2 Orpington— 
343 lin. yd. Ruskin Drive, Willersley Avenue 
and Newstead Avenue are adjoining streets, 
and the works consist of re-shaping existing 
hardcore foundation and laying tarmacadam 
surfacing, slab paved footways, kerbing, and 
maintenance work to the existing surface 
water drainage system. For Ramsden Road, 
the works consist of providing and laying 
hardcore foundation, tarmacadam surfacing, 
slab paved footways, kerbing, construction of 
surface water soakaways and gullies. For 
Highfield Avenue, the works are the same as 
for Ramsden Road, with the addition of a 6in. 
foul. water sewer. Documents from L ; 
Freeman, engineer and surveyor, Civic Offices, 
The Walnuts, High Street, Orpington. Deposit 
£6 or £2 each in respect of Highfield Avenue 
and Ramsden Road. Tenders by June 27. 

Penryn, Corn.—Scarifying and resurfacing of 
approx. 2,000yd. of carriageway at St. Thomas 
Street and New Street, together with 500yd. 
of concrete kerb, path, etc., for B.C. Docu- 
ments from J. W. Armstrong, borough sur- 
veyor, Municipal Offices, 15 Broad Street, 
Penryn. Tenders by July 11. ; 

Peterborough. — Providing Grano paving 
slab paths at the following houses, for 
R.D.C.: (Group 1) 19 houses at Castor and 
Ailsworth; (2) 22 houses at Newborough and 
Borough Fen. Documents from the Surveyor, 
51 Priestgate, Tenders by 
June 28. P 

Peterborough.—Annual _ carriageway resur- 
facing contract, 1960-61, for City Council, in- 
cluding heating and planing 10,000 sq. yd., 
gravel asphalt resurfacing 19,000 sq. yd., and 
housing estates road surfacing. Documents 
from City Engineer, Town Hall, Peterborough. 
Deposit £2. Tenders by June 29. 

Peterborough.—School playground construc- 
tion (approx. 900 sq. yd.) and resurfacing in 
hot rolled asphalt (approx. 3,600 sq. yd.), for 
Joint Education Board. Documents from the 
Surveyor to the Joint Education Board, Town 
Hall, Peterborough. Deposit £2. Tenders by 
June 21. ; 

Potters Bar, Middx.—Following, for U.D.C.: 
Surfacing of district roads with cold asphalt, 
including resealing joints in concrete Carriage- 
ways, and incidental works. The area is 
approx. 9,700 sq. yd., and the work is to be 
carried out by machine. Documents from the 
office of the Engineer and Surveyor, Wyllyotts 
Manor, Darkes Lane, Potters Bar. Deposit 
£2 2s. Tenders by July 4. 

*Prescot, Lancs.—Making-up four 
for U.D.C. Deposit £2 2s. each. 
by July 1. : 3 

Radcliffe, Lancs.—Kerbing and surfacing of 
footpaths in Starling Road, for B.C. Docu- 
ments from the Borough Engineer, Town Hall, 
Radcliffe. Tenders by June 24. 

*Rochester, Kent.—Construction of_pedes- 
trian crossings, for City Council. Deposit 
£2 2s. Tenders by July 8. f 

Sale, Ches.—Making-up of the following 
streets, for B.C.: The Avenue (part), length 
approximately 336 lin. yd.; Denesway, lengtis 
approximately 191 lin. yd.; Rookfield Avenue, 
approximate length 117 lin. yd.; Selsey 
Avenue (part), length approximately 105 lin. 
yd.; Thorold Grove, length approximately 92 
lin. yd.; Yew Tree Drive, length approximately 
120 lin. yd. _ Documents from the Borough 
Engineer’s Office, Town Hall, Sale. Deposit 
£5 5s. for all six streets or £1 ls, for any 
individual street. Tenders by June 27. 

*Salford, Lancs.— Roadworks, for 
Council. Tenders by June 29. 

*Sittingbourne and Milton, Kent.—Asphalt 
surfacing, contract 1960, for U.D.C. Deposit 
£3 3s. Tenders by June 27. 

Staffordshire.—Reconstruction of the Wor- 
cester-Wolverhampton-South of Stafford 
trunk road, A.449, between Whittington and 
the Worcestershire county boundary, for C.C, 
The length of road to be reconstructed is ap- 
proximately 1,100yd., and work involves 
widening and realignment, excavation, forma- 
tion of embankments, provision of hed+« 
fences and walls, road drainage, re-laying of 
sewage effluent pipes, kerbing, carriageway 
foundations in vibrated dry stone, surfacing 
in bituminous macadam and hot rolled 
asphalt. Documents from T. H. Evans, clerk 
of the County Council, County Buildings, 
Stafford. Deposit £5. Tenders by July 4. 

*Stoke Newington.—Repaving footways, for 
B.C. Tenders by July 11. 

*Tonbridge, Kent.— Private street works, 
Greentrees Avenue, for B.C. Deposit £2 2s, 
Tenders by July 4. 

Walthamstow, Essex.—Following works, for 
B.C.: (a) Making-up of the Bridle Path, con- 
sisting of the construction of approximately 
750 sq. yd. of flexible carriageway, together 
with kerbs, footways, drainage and other an- 
cillary works; (b) construction of approxi- 
mately 400yd. of reinforced concrete carriage- 
way, together with kerbs, drainage, etc., and 
the construction of a reinforced concrete 
bridge in three spans, each 18ft. long and 


Peterborough. 


roads, 
Tenders 
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with a clear opening of 10ft. Documents 
from the Borough Engineer and Surveyor, 
Town Hall, Walthamstow. Deposit £3 3s. 
each. Tenders by June 29. 

Wandsworth. — Permanent reinstatement of 
approximately 80,000 sq. yd. of footways in 
paving flags and concrete disturbed by 
public utility trenches, for B.C. Documents 
from the Borough Engineer, Municipal Build- 
ings, Wandsworth, S.W.18. Deposit £2 2s. 
Tenders by June 22. 

*Widnes, Lancs.—Mount Pleasant, road- 
works, contract 381, for B.C. Deposit £2 2s. 
Tenders by July 1. 

Wilmslow, Ches.—Making-up of Wycliffe 
Avenue, for U.D.C., comprising approx. 257 
lin. yd. of take up and re-lay existing kerbs, 
977 sq. yd. of carriageway shaping and _ sur- 
facing, footway and appurtenant drainage 
works. Documents from A. J. Riley, engineer 
and surveyor, Council Offices, Green Hall, 
Wilmslow. Deposit £2 2s., cheque. Tenders 
by June 30. 

Woking, Surrey.—Improvement of Bolton’s 
Lane and Engliff Lane, Pyrford, for U.D.C., 
including approximately 7,000 sq. yd. of 
carriageway surfacing, including making-up 
with lean mix concrete and bitumen macdam, 
kerbing, 3,000 sq. yd. of footpath construc- 
tion and 130 lin. yd. of 6in. diameter surface 
water sewer, and ancillary works. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Woking. Deposit £2 2s. 
Tenders by June 27. 

Woking, Surrey.—Private street works at 
Maple Grove and Chestnut Grove, Westfield, 
for U.D.C., including approximately 2,200 sq. 
yd. of roadworks, including 6in. hardcore, 
2in. hot rolled asphalt surface, kerbing, 1,468 
sq. yd. of footpath works, and 410 lin. yd. 
of surface water sewer, etc. Documents from 
the Engineer and Surveyor, Council Offices, 
Woking. Deposit £2 2s. Tenders’ by 
June 27, 

Worcestershire. — Making-up of The 
Crescent, West Hagley, for C.C. Documents 
from the County Surveyor’s Office, County 
Buildings, Worcester. Deposit £2 2s. Tenders 
by Tyne 23. 

*Worcester.—Kingston Avenue private street 
works, part III, for City Council. Deposit 
£2 2s. Tenders by July 6. 

*Worsley, Lancs. — Making-up four streets, 
for U.D.C. Deposit £2 2s, Tenders by 
July 2. 

York.—Construction of three tarmacadam 
tennis courts at Mill Mount Grammar School, 
for City Council. Documents from the City 
Architect, 8 St. lLeonard’s Place, York 
Deposit £1. Tenders by July 1. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Angus.—Laying approximately 130yd. 6in, 
diameter ferro-concrete sewer with other 
relative work at Cortachy housing scheme, 
for C.C. Documents from the office of the 
County Engineer, County Buildings, Forfar. 
Tenders by June 20. 

Aylesbury, Bucks.—Construction of sewers 
at Oakfield housing site, for B.C. (See our 
issue of June 2, page 1115.) Deposit £2 2s. 
Tenders by June 23 

Aylesbury, Bucks.—Construction of exten- 
sions to the Wendover sewage disposal works. 
for R.D.C., comprising balancing tank, settle- 
ment tank, storm tanks, three bacterial filters, 
humus tanks, sludge drying beds, sludge 
pumping station, garage, etc., and general site 
works. Documents from the offices of Elliott 
and Brown, consulting engineers, Stanley 
House, Pelham Road, Nottingham. Deposit 
Fi 4) cheque payable to R.D.C. Tenders by 
uly 11. 

*Aylesbury, Bucks. — Main 
Hardwick and Weedon, 
for R.D.C. 
July 25, 

Ballymoney, Antrim. — Construction of 
sewers, sewage treatment plant and other 
works connected therewith, in the village of 
Dervock, for R.D.C. , Documents from 
R. Robinson and Sons, Riada House, Bally- 
money. Deposit £5 5s. Tenders by July 6. 

Ballymena, Antrim. — Galgorm / Gracehill 
sewerage scheme, for R.D.C., involving the 
laying of approximately four miles of sewer, 
together with one mile of pumping main and 
the construction of underground pumping 
stations at Galgorm and Tullygarley Bridge. 
Documents from E,. Hollinger, clerk of the 
Council, Rural Council Offices, Cushendall 
Road, Ballymena. Deposit £10 10s. Tenders 
by July 1. 

*Barking, Essex.—Drainage of factory area, 
Harts Lane, for B.C. Tenders by July 11. 

*Barnet, Herts.—Glebe Lane soil sewerage, 
for U.D.C. Tenders by June 25. 

*Bebington, Ches— Drainage contract 5a, 
for B.C. Deposit £5 5s. Tenders by July 14. 

Belfast.—Laying of approximately 212 
lin. yd. of 24in. diameter reinforced concrete 


drainage of 
A.20/1, contract 1, 
Deposit £3 3s. Tenders by 
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pipe sewer in the grounds of the Cupar 
Street factory of the Falls Flax Spinnin 
Co,, Ltd., together with ancillary wor - 
City Council. Documents from the ‘City 
Surveyor’s Department (Room 88), City 
Hall, Belfast, 1. Tenders by June 27, 

Birmingham.—Minworth new works—sy; 
ply and delivery of the following Materials 
for Birmingham Tame and Rea _ district drain’ 
age works: (1) Precast concrete troughs for 
the distribution of sewage, approximately 
2,800ft. run of trough 3ft. wide, 2ft. 6in. deep; 
(2) precast concrete beams and columns fo, 
supporting travelling sewage distributors, 
approximately 5,600ft. run of beams op, 
columns approximately 6ft. high. — These 
items are to be supplied in reinforced o, 
prestressed concrete, to the tenderer’s design 
which must meet the Board’s requirements 
as set out in the tender documents obtainable 
from the Engineer to the Board, Rookery 
Park, Erdington, Birmingham, 24. Tenders by 
June 24. 

Brandon and Byshottles, Dur. — Deerness 
main sewerage, for C., comprising (1) 
provision and laying of about 8,300 lin, yd, 
6in. to 24in. diameter stoneware, concrete 
cast-iron and steel sewers with all manholes 
etc.; (2) construction of a sewage disposaj 
works, comprising inlet works, two circular 
primary settling tanks, four sludge aeration 
tanks, two circular final settling tanks, four 
storm water tanks, two sludge digestion 
tanks, gasholder, pump and heater house, and 
ancillary works; (3) provision and laying of 
about 600 lin. yd. of 6in. diameter spun-iron 
pumping main. Documents from Waterhouse 
and Rounthwaite, — engineers 165 
Westmorland Road, Newcastle upon Tyne, 4, 
Deposit £10 10s. Plans also seen at the 
Council Offices, Browney House, Browney 
Colliery, Durham. Tenders by July 15, 

*Buckley, Flints.—Liverpool Road sewerage, 
for U.D.C. Deposit £5 5s. Tenders by July 27, 

Cowbridge, Glam.—Laying of approximately 
430yd. of 2lin. and 18in. concrete pipes, man- 
holes and other ancillary works at depths up 
to 15ft., at Pant Gwyn housing site, Llan- 
harry, for R.D.C. Documents from W. R, 
Hawkins, surveyor and engineer, 41 Eastgate, 
Cowbridge. Deposit £5 5s. Tenders by 
June 29. 

*Evesham, Works.—Durcott relief sewer, 
for B.C. Deposit £2 2s. Tenders by June 30. 

*Finchley.—Flood relief surface water 
sewer, Abbots Gardens to Widecombe Way, 
for B.C. Deposit £2. Tenders by June 27. 

Gorebridge, Midlothian.—Alterations and 
extensions to the sewage purification works 
at Middleton Camp, Gorebridge, for Scottish 
National Camps Association, Ltd., comprising 
the construction of a*filter bed and humus 
tanks, pump well and pump house, together 
with connecting pipes, etc. Documents from 
Carfrae and Morrison, chartered civil engi- 
neers, 4 Hill Street, Edinburgh, 2. Deposit 
£2 2s. Tenders by June 29. 

*Glossop, Derbys.—Glossop sewerage and 
sewage disposal, for B.C. Deposit £5 5s, Ten- 
ders by July 29. 

*Hambledon, Surrey.—Alterations and addi- 
tions at Frensham sewage disposal works, for 
R.D.C. Deposit £2 2s. Tenders by July ll. 

*Haydock, Lancs.—Grange Valley sewerage 
scheme, for U.D.C. Deposit £5 5s. Tenders 
by July 6. i 

Hentey-on-Thames, Oxon. — Main drainage 
of Greys Road, Deanfield Valley area, H32/2, 
contract 2, for B.C., including the construc- 
tion of approximately 1,124 lin. yd. of 12in. 
diameter sewer and 8in. diameter rising main, 
a sewage pumping station, and other ancillary 
works. Documents from the offices of 
Howard Humphries and Sons, consulting 
engineers, Victoria Station House, Victoria 
Street, London, S.W.1, by July 1. Deposit 
£5 5s, (cheques payable to B.C.). Tenders 
by July 8. 

Holderness, Yorks.—Works of sewerage at 
Preston, for R.D.C., comprising the construc- 
tion of approximately 970 lin. yd. of concrete 
tube sewers 12in. to 6in. diameter, com- 
plete with manholes and other appurtenances, 
and a pumping station. Applications to John 
Dossor and Associates, engineers, Monk Bar 
Chambers, York. Deposit £4 4s. (cheques 
payable to R.D.C.). Tenders by June 30. 

Hungerford, Berks.—Construction of a new 
sewage disposal plant to serve four houses 
at Hazlewick, Inkpen, for R.D.C. Documents 
from E, L. Hawkins, surveyor, The Priory, 
Hungerford. Deposit £2 (cheques payable to 
R.D.C.). Tenders by June 29. : 

Isle of Ely.—Construction of approximately 
420yd. of surface water sewer in Crown 
Lane, Wellington Street, and Punts Hill. 
Littleport, ranging from 12in. to 2lin. dia- 
meter, including precast concrete manholes, 
road gullies and connections, contract 11, for 
C.C. Documents from the County Surveyo, 
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County Hall, March, Cambs, 
June 27. i ie 

*Jslington.—Reconditioning of existing 
brickwork sewers, for B.C. Apply within 10 
days. - 

Kerry, Eire.— Construction of Milltown 
sewerage scheme, for C.C., comprising the 
laying of 1,600 lin. yd. (approximately) of 
gin, asbestos-cement class B piping in out- 
fall; 1,400 lin. yd. (approximately) of 6in. 
asbestos-cement sewer pipes in roads and 
fields; 280 lin. yd, (approximately) 9in. sewer 
pipe; 50 lin, yd. (approximately) 6in. steel 
pipe on concrete piers; 24 manholes, together 
with the construction of a reinforced concrete 
storage tank with tide clock outlet control 
by-pass and other accessories. Documents 
from O'Connell and Harley, 19 South Mall, 
Cork. Deposit £10 10s. Tenders by Aug. 8. 

Llangefni, Anglesey.— Construction otf ap- 
proximately 4,000yd. of 6in. diameter sewers, 
together with manholes and incidental works 
and the construction of approximately 430yd. 
of 4in, diameter drains, together with inspec- 
tion chambers and incidental work, for 
U.D.C. Documents from Sandford Fawcett and 
Partners, 53 Victoria Street, Westminster, 
aon. S.W.1. Deposit £5 5s. Tenders by 
July 4. 

Manchester.—Provision of aluminium floor- 
ing in the secondary sludge treatment plant 
at Davynulme sewage works extension, for 
City Council. Documents from the City Sur- 
reror, 7 Hall, Manchester, 2. Tenders 
y July 5, 

Neath, Glam.—Ty’n-yr-Heol Road (Bryn- 
coch) sewerage scheme, for R.D.C., consisting 
of the construction of a small pumping 
station, the laying of sewers, rising main and 
the construction of brick manholes and 
other incidental work. Documents from the 
office of the Engineer and Surveyor, 18 
Orchard Street, Neath. Deposit £3 3s. 
— by — 28. 

ewtownabbey, Antrim.—Supply and layin 
of approx. 260 lin. yd. of lain “seaed wae 
pipe at Glenwell Estate, Glengormley, for 

U.D.C. Documents from the Town Surveyor, 
Town Hall, Whitehouse, Newtownabbey. 
Deposit £3 3s. Tenders by June 20. 

North Witchford, Cambs.—Benwick sewer- 
age scheme, contract 1, for R.D.C., includ- 
ing the construction of approximately 3,000yd, 
of 6in, diameter asbestos-cement sewers, 
90yd. of 4in. and Sin. asbestos-cement ris- 
ing main, manholes, house connections, two 
pumping stations and a sewage treatment 
works. Applications to John H. Haiste and 
Partners, consulting engineers, Belmont 
House, 20 Wood Lane, Headingley, Leeds, 6. 
Deposit £3 3s. (cheques payable to R.D.C.). 
Tenders by July 4. 

Plympton St. Mary, Devon. — Construction 
of approximately 680 lin. yd. of Yin. and 720 
lin. yd. of 6in. concrete foul sewers, together 
with manholes and ancillary works, for the 
Elburton Road foul sewer, Plymstock, for 
R.D.C. Documents from the Engineer and 
Surveyor, Council Offices, Plympton. Deposit 
£2 2s. Tenders by June 23. 

Portadown, Armagh. — Supply and erection 
on site of three recirculation pumps and two 
sludge pumps, with ancillary equipment, at 
extension to Seagoe sewage works, for B.C. 
Documents from the Borough Engineer and 
rey Tavanagh House, Portadown. Tenders 

uly 2. 

Reading, Berks.—Contract WM16, for B.C.: 
Supply and installation at Manor Farm sewage 
disposal works of cables, switchgear fittings 
and accessories to complete the electrical dis- 
tribution and general site lighting and 
control systems for the new works under 
Construction. Documents from the offices of 
Howard Humphreys and Sons, consulting 
engineers, Victoria Station House, Victoria 
Street, Westminster, $.W.1. Deposit £5 5s., 
payable to B.C. Tenders by July 22. 

*St. Asaph, Flints.—Llwyn Elwy sewerage, 
for R.D.C. Deposit £5 5s. Tenders by July 14. 

Southport, Lancs.— Ainsdale sewerage 
scheme, phase 3, for B.C., including the fol- 
lowing works: Meadow Lane/Pinfold Lane 
and town planning road 23—construction 
of approximately 2,200 lin. yd. of 12in. to 
39in. diameter concrete pipe foul and surface 
Water sewers; 180 lin. yd. of 6ft. wide open 
earthing channelling; a recording flume; 35 


Tenders by 


manholes and other appurtenant works. 
Documents from the Borough Engineer, 
Town Hall, Southport. Deposit £3 3s. 


(cheques payable to the Corporation). Tenders 
by July 4, 

Sunderland, Dur.— Following, for B.C.: 
Ashbrooke Range sewer (125 lin. yd. 18in. 
diameter concrete tubes and ancillary 
works), Mowbray Road footpath works (ap- 
proximately 580 lin. yd. concrete kerb and 
040 super. yd. concrete flagging). | Docu- 
ments from the Borough Engineer, 27 Fawcett 
Street, Sunderland. Deposit £2 2s. Tenders 
by June 23. 
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Todmorden, Yorks.—Alterations to the 
settling tanks at the sewage purification 
works, for B.C. Documents from the office 
of W. Foster, consulting engineer, 5 Brank- 
some Avenue, Prestwich, Lancs. Deposit 
£3 3s. Tenders by June 25. 

Warmley, Glos. — Construction of approx. 
280yd. of 6in. sewer, with manholes or inspec- 
tion chambers, a stream crossing and connec- 
tion to existing sewer, at Tower Road South, 
for R.D.C._ Documents from the Surveyor, 
Council Offices, Warmley House, Warmley. 
Deposit £2 2s. Tenders by June 20. 

Wilmslow, Ches.—Trunk sewer, Cumber 
Lane to Alderley Edge, contract 2, for 
U.D.C. and Alderley Edge and Wilmslow 
Joint Sewerage Committee, including con- 
struction of one mile of sewers, varying in 
diameter from 12in. to 36in., together with 
manholes and appurtenant works. Docu- 
ments from the offices of G. B. Kershaw and 
Kaufman, consulting engineers, 82 Victoria 
Street, Westminster, S.W.1. Deposit £5 5s. 
(cheques payable to U.D.C.). Plans also seen 
at the office of the Surveyor to the Wilms- 
low U.D.C., Council] Offices, Green Hall, 
Wilmslow. Tenders by June 29. 

York.—Moor Lane (Dringhouses) improve- 
ment (stage 2), for City Council, comprising 
approximately 126 lin. yd. 24in. diameter and 
80 lin. yd. 18in. diameter spun-concrete sur- 
face water sewer, 420 lin. yd. 9in. diameter 
stone glazed ware piped foul sewer, 850 lin. 
yd. 5in. by 10in. concrete kerbs on concrete 
bed, 450 sq. yd. stone hardcore with mac- 
adam base, 280 tons bituminous macadam 
wearing course. Documents from Chas. J. 
Minter, city engineer, surveyor and planning 
officer, 7 St, Leonard’s Place, York. Deposit 
£3 (cheques payable to the Corporation). 
Tenders by July 12. 

York.—Reconstruction of the Knavesmire 
culvert (part) and ancillary work, for City 
Council, comprising approximately 570 lin. 
yd. of 30in, diameter spun reinforced con- 
crete pipe with four concrete manholes on 
in-situ bases. Documents from Chas. J. 
Minter, city engineer, surveyor and planning 
officer, 7 St. Leonard’s Place, York. Deposit 
£3 (cheques payable to the Corporation). 
Tenders by July 12. 


STREET LIGHTING 


Antrim.—Supply and erection of fluorescent 
lamps at Muckamore and Templepatrick, for 
R.D.C. Documents from the Clerk’s Office, 
The Steeple, Antrim. Deposit £3 3s. Tenders 
by June 29. 

Ashton-in-Makerfield, Lancs.—Supply and 
delivery of concrete columns and equipment 
for 439 group B mercury vapour discharge 
lighting units, for U.D.C. Documents from 
the Surveyor, Town Hall, Ashton-in-Maker- 
field. Tenders by June 24. 

Batley, Yorks.—Supply of the following, for 
B.C.: Sodium lanterns, 140-watt; sodium 
lanterns, 60-watt; control gear for above; 140- 
watt sodium lamps and jackets; 60-watt 
sodium lamps and jackets; solar dial time 
switches; and wall boxes and back plates. 
Documents from the Borough Engineer, 
Hanover Street, Batley. Tenders by June 20. 

Brownhills, Staffs—Supply and erection of 
67 group A _ reinforced concrete lighting 
columns and the supply and fixing of 67 
250-W mercury vapour discharge lamps, 
lanterns and gear, for U.D.C. Documents 
from the office of the Engineer and Surveyor, 
Coombe House, Brownhills. Deposit £2 2s. 
Tenders by June 29. 

*Cardiff.—Street lighting, 
tract 5, for City Council. 
Tenders by June 30. 

Denny and Dunipace, Stirling.—Extension 
to trunk road lighting, A.80, for B.C. The 
scheme involves the provision of nine light 
ing points; supply of materials only, includ- 
ing (a) steel columns; (b) lanterns, lamps and 
auxiliary equipment; (c) cable and accessories. 
Applications to Robert J. Dowding, burgh sur- 
veyor, Town House, Denny, by June 30. 

*King’s Lynn, Norfolk.—Town centre street 
lighting improvement scheme, for B.C. 
Deposit £2 2s. Tenders by July 4. 

Leatherhead, Surrey.—Supply, erection and 
bringing into service of 31 street lighting in- 
stallations, at Ashtead, for U.D.C., compris- 
ing 30ft. m.h. steel columns and 200-W 
sodium lanterns. Documents from the Engi- 
neer and Surveyor, Council Offices, Leather- 
head. Tenders by June 24. > 

Littleborough, Lancs.—Supply and delivery 
of 21 concrete group B lighting columns, 
together with 60-W sodium discharge lanterns, 
lamps, vacuum jackets and auxiliary gear, 
for U.D.C. Documents from the office of the 
Engineer and Surveyor, Council Offices, Little- 
borough. Tenders by June 27. 

*Margate, Kent.—Street lighting, for B.C. 
Tenders by July 2. 





erection, con- 
Deposit £2 2s. 
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*Rochester, Kent.—Street lighting pro- 
gramme, 1960-61, for City Council. Deposit 
£2 2s. Tenders by June 23. 

Saddleworth, Yorks. — Following, for 
U.D.C.: Supply and erection of 121 lighting 
points in contract 1 and 18 lighting points in 
contract 2 on specified roads within the 
district. The tenders to include for the 
provision and_ installation of concrete 
columns, bracket lanterns, and auxiliary 
equipment, together with the necessary wiring. 
Documents from G. H. Booth, lighting super- 
intendent, Council Offices, Uppermill, near 
Oldham. Tenders by June 25. n 


INTERNATIONAL CONTRACT 


Iraq.—Supply and delivery of 13 steel sheds 
with one span each tender 130/60, for the 
Republic. Documents from the Iraqi Em- 
bassy, 21 Queen’s Gate, London, S.W.7, on 
payment of £5. Tenders by July 10. 

Malaya.—Cameron Highlands scheme, con- 
tract 6—supply and erection of transformers to 
be installed on behalf of the Central Electricity 
Board of the Federation of Malaya, compris- 
ing seven power transformers in sizes ranging 
between 20-MVA and 30-MVA and one 8- 
MVA power transformer, all suitable for con- 
nection to a 132-kV system, together with two 
33/.433-kV grounding/auxiliary transformers. 
Tenders are invited only from firms who are 
prepared to submit aumarens tenders. A short 
precis of the extent of the work for which 
complete and comprehensive offers are in- 
vited may be had on applications to Preece, 
Cardew and Rider, 8, 10 and 12 Queen Anne’s 
Gate, London, S.W.1. Documents available 
July 4, on payment of £15. Tenders by Sept. 2. 


AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Ashington, Northumb. — Erection of new 
pavilion at the Memorial cricket field for 
the U.D.C. M. Jameson, surveyor: Direct 
Labour, £5,500. Work commenced. 

Aycliffe, Dur.— Alterations to factory on 
Aycliffe trading estate, for North - Eastern 
Trading Estates, Ltd. J. V. Spencer, 
architect, 171 Albert Road, Middlesbrough: 
Goldun, Railway Street, Howden-le-Wear, 
Crook, Co. Durham. 

Barrow, Lancs. — Erection of factory, for the 
Zenith Carburettor Co., Ltd.: John Laing 
and Sons, Dalston Road, Carlisle. 

Birmingham. — Following works, for City 
Council: Construction of Fox Hollies Occu- 
pation Centre—Parsons and Morrin, Ltd., 
133 Belgrave Road, Birmingham, 5, £32.724- 
adaptation of the Aldridge Road fire station 
as a senior boys’ industrial centre—J. E. 
Williams, Ltd., 163 Victoria Road, Birming- 
ham, 6, £20,647. 

Brentford, Middx. — Erection of new_head- 
quarters on Great West Road, for Ronald 
Lyon Group: Ronald Lyon Construction, 
Walton - on - Thames. Estimated cost 
£120,000. : 3 

Bristol.—Steelwork for extensions to drawing 
office at Filton, for the Bristol Aeroplane 
Co., Ltd. _E. Ross, architect, Equity Law 
Buildings, Baldwin Street: Modern Engineer- 
ing (Bristol), Ltd., Emery Works, Emery 
Road, ey ri ro Trading Estate, Bristol, 4. 
Total cost £65,000. . 

Caistor, Lincs. — Adaptations to provide 
changing accommodation at Caistor Hos- 

ital, for Sheffield Regional Hospital Board: 
Martin Bros., Ltd., 160 Cromwell Road, 
Grimsby, £3,210 (recommended). 

Castle Ward, Northumb. — Erection of brick 
boundary walls, concrete drives and paths 
and other ancillary works at Cochrane 
Terrace, Dinnington, for R.D.C. G. E. 
Dimmack, engineer and surveyor: E. Hender- 
son and Son, Ltd., 1 North Road, Ponteland, 
Newcastle upon Tyne, £4,630 (accepted); 
T. Durkin, £4,695; Carr and Kirk, Ltd., 
£4,900; John W. and S. Dorin, Ltd., £4,975; 
Tarslag, Ltd. £5,223; Renton Richardson 
and Co., £6,616. i : 

Caterham, Surrey.—Two pairs of police con- 
stables’ houses with outbuildings at Milton 
Road, for C.C.: Greenaway and Son. Ltd.. 
265 Lordship Lane, London, S.E.22, £11,422 
(recommended). 

Chelmsford, Essex.—Erection of a church and 
hall at Forest Drive, for the Parochial 
Church Council of the Parish of St. Mary 
the Virgin, Widford: Lanner, Ltd., Chevet 
Works. Chevet Lane, Wakefield, Yorks., 
£14,000. Work has commenced. 

Chertsey, Surrey. —Ten police constables’ 
houses with outbuildings, four garages and 
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construction of access road at traffic centre, 
for C.C.: E. Clarke and Sons, (Addlestone), 
Ltd., Brighton Road, Addlestone, Wey- 
bridge,, £25,642 (recommended). 

Chesterfield, Derbys. — Following works, for 
Shettield Regional Hospital Board: Adapta- 
tions to Eastwood medical unit at Royal 
Hospital—W. Revill and Sons, Ltd., Sher- 
wood Street, Chesterfield, £4,986. 

Improvements to kitchen_ at Royal 
Hospital—Stanton Bros., Ltd. Pond Street, 
Park Road, Chesterfield, £18,498 (recom- 
mended). ; . , 

Crosby, Lancs.—Erection of public slipper 
baths at Church Road, Seaforth, for B.C. 
T. W. Crookdale, borough engineer: David 
Lesley (Contractors), Ltd., 20 Tithebarn 
Street, Liverpool, 2, £14,478. 

Croydon, Surrey.—Erection of 12-storey office 
block, for Burleigh Garden Investments, 
Ltd. E. Roy Moore Associates, architects, 
8 Selsdon Parade, Addington Road, Selsdon: 
Tersons, Ltd., 4 Dollis Park, London, N.3. 
Estimated cost £400,000. 

Darlington, Dur.—Completion of 20 garages 
at Aycliffe, for R.D.C.: Edgar Lawson, 
Ltd., 27 Victoria Road, Darlington, £1,726 
(recommended). oF 4 

Daventry, Northants.—Exterior painting of 71 
dwellings at Spinney Hill estate, Braunston, 
for R.D.C.: H. H. Woolnough and Son, 
Northampton, £1,272. 

Deal, Kent. — Re-felting of roofs of 56 pre- 
fabricated bungalows at St. Richard’s Road 
and Marlborough Road, for B.C.: H. J. 
Greenham (1929), Ltd., 10-12 Northgate 
Street, Canterbury, £2,581. 


Dover, Kent.— Painting of houses at Capel, 
Coldred, Hougham and Whitfield, for 
R.D.C.: G. Lewis and Sons, 14 Widred 


Road, Dover. Estimated cost £1,000. ; 

First stage of a new Roman Catholic 
secondary school, off Barton Road—Richard 
Costain, Ltd., 111 Westminster Bridge Road, 
London, S.E.1, £135,584. , 

Down.— Erection of a child health clinic at 
Park Avenue, Newcastle, for County Health 
Committee. G, M’Neill, surveyor, 29 Well- 
ington Place, Belfast: John Sinton, Ltd., 
Tandragee, Armagh, £17,226. 

Durham. — Structural steelwork for the 
Peterlee Grammar/Technical School, for the 
C.C.: Ridghouse, Ltd., trading estate, 
Aycliffe, Darlington, £14,470. 

Ealing, Middx. — Following works, for B.C.: 
Tenders received for provision of new 
serveries at Horsden Junior and Infants’ 
School—George Holland and Sons, £5,486; 
T. Jones (Harrow), Ltd., £5,748; E. J. Lacey 
and Co., £5,980; Geo. Moss and Sons, Ltd., 
£4,777; Norman Sinclair, Ltd., £7,932. 

Tenders received for provision of new 
servery at Perivale Junior and Infants’ 
Schools—Bristow and Darlington, Ltd., 
£2,896; W. J. Dickens, Ltd., £3,285; Ferris 
Bros., £3,198; Hillington Decorators, Ltd., 
£3,077; George Moss and Sons, Ltd., £3,329; 
White and Thomas, Ltd., £3,600. 

Supply and erection of propagating house 
at Brent Lodge Nursery—W. Richardson 
and Co., 117 Victoria Street, London, 
S.W.1, £2,448 (recommended). 

Ellesmere Port, Ches.—Erection of 28 lock- 
up garages and site works, site 7 and ex- 
tension, Mill Lane/Overpool Road, contract 
289, for B.C. Cecil W. Davies, borough 
engineer and surveyor: E. B. J. Gould, Ltd., 
Cromwell Road, Ellesmere Port, £6,492 (ac- 
cepted); Alfred Halliwell and Son (Chester), 
Ltd., £7,022; J. W. Flather, Ltd., £7,269. 
Work about to commence. 

Finsbury.—Erection of offices at 58-64 City 
Road and 24-29 Featherstone Street: 
William Willett, Ltd., Sloane Square, 
London, S.W.1. Morris de Metz, architect, 
29 Gloucester Place, London, W.1; J. H. 
Coombs and Partners, consulting engineers, 
22 Little Portland Street, W.1; H. R. Heas- 
man and Partners, quantity surveyors, 
5 Bloomsbury Square, W.C.1. 

Gateshead, Dur.—Conversion of the disused 
Scala Cinema, High Street, into shops and 
offices, for Scala (Gateshead) Property, Ltd. 
Marshall and Tweedy, architects, 36 
Blackett Street, Newcastle upon Tyne: 
Richard Costain, Ltd., 16 Great North Road, 
Newcastle upon Tyne. 

Glasgow. — Redevelopment at the Elephant 
Cinema site, Kilmarnock Road, Shawlands 
Cross, for Murrayfield Real Estate Co., 
Ltd.. Edinburgh: J. Dickie and Son, Ltd., 
Parklands Road, S.4. 

Godalming, Surrey.—Three police constables’ 
houses at Oak Mead and pair police con- 
stables’ houses at Catteshall Road, for 
C.C.: H. J. Titecomb and Sons, Ltd., £12,466 
(recommended). 

Great Ayton, Yorks.—Erection of biology 
laboratory at the Friend’s School. Spence 
and Price, architects, 26 St. Mary’s Place, 

Newcastle upon Tyne: Norman Thompson, 

Ltd., Stonehouse Street, Middlesbrough. 

Work commenced. 


Hartlepool, Dur. 


Lincoln. 


London.—Erection of a 
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- Erection of a community 
centre in Miers Avenue, West View, for the 
B.C. J. Wilkin, borough engineer: Atter and 
Davison, 41 Northgate, Hartlepool, £21,794. 
Work commencing July. 


Kensington.—Erection of the south block, the 


first stage of the hostel at Princes Gardens, 
S.W.7, for the Imperial College of Science 
and Technology. Wilson Lovatt and Sons, 
Ltd.. 16 Grosvenor Crescent, London, 
S.W.I: Richard Sheppard, Robson and 
Partners, architects, 5 Southampton Place, 
W.C.1; Davis Belfield and Everest, quantity 
surveyors, 9 Ashley Place, S.W.1; Clarke, 
Nicholls and Marcel, consulting engineers, 
21 Westbourne Grove, W.2; and MacKechnie 
Jarvis and Partners, consulting engineers, 
34 Victoria Street, S.W.1. 


Kettering, Northants. — Extensions to the 


pathology laboratory at Kettering General 
Hospital, for the Oxford Regional Hospital 
Board: W. R. Burgess and Sons, 13 New 
Road, Pytchley, Kettering, £12,831. 


Lambeth. — Improvements and conversion to 


properties, as follow, for B.C.: 2, 3, 4 and 5 
Langmead Street—Direct Labour, £7,818; 
49 Auckland Hill—A. F. Loveday and Sons, 
Ltd., Ernest Avenue, London, _ S.E.27, 
£2,450; 45 Trelawn Road and 11 Raleigh 
Gardens—H. F. S. Ward, Ltd., 3 Southey 
Road, S.W.9, £2,088 and £2,317; 7 Helix 
Road—W. Hart, Ltd., 72 #Blenheim 
Gardens, S.W.2, £1,256; 61 Endymion Road 
—S. Varney and Co., Ltd., Credon House, 
Verney Road, S.E.16, £2,207; 3 and 16 
Winterwell Road, 14 Haycroft Road and 37 
Horsford Road—K. Fowler and Co., Ltd., 
1l Station Crescent, S.E.3, £8,509; 29 
Hawarden Grove—F, and G. Harris, Ltd., 
136 Lambeth Road, S.E.1, £2,106 (all 
recommended, subject to Ministry approval); 
89, 99, 107 and 117 Lothian Road—Whyatt 
(Builders), Ltd., 225 Streatham High Road, 
S.W.16, £2,273, £3,408, £3,294 and £3,492 
{negotiated tenders, recommended, subject 
to Ministry approval). 


Leicester.—Improvements to nurses’ home, 73 


Aylestone Road, for Sheffield Regional 
Hospital Board: H. Hollins and Co., 142 
Walnut Street, Leicester, £5,066 (recom- 
mended). 

4 Central linen and sluice room at 
City Hospital, for Sheffield Regional 
Hospital Board: Dowse and Quincey, Ltd.. 
7 Chapel Lane, Lincoln, £7,234 (recom- 
mended). 

nine-storey office 
block on site of old Jews’ Free School, 
Middlesex Street, E.1, for Rodwell Group, 
Ltd.; Walter Lawrence and Son, Ltd., 31 Sun 
Street, London, E.C.2. Estimated cost 
£1,250,000._ Richard Seifert and Partners, 
architects, 28 Great Ormond Street, W.C.2; 
C. J. Pell and Partners, consulting engineers, 
4 Manchester Square, W.1. 


Mansfield, Notts.—Builders’ work for installa- 


tion of boiler at Harlow Wood Orthopedic 
Hospital, near Mansfield, for Sheffield 
Regional Hospital Board: H. Rouse and 
Sons, 19 High Street, Mansfield Woodhouse, 
£4,544 (recommended). 


Margate, Kent.— Erection of a new branch 


library at Westgate-on-Sea, for B.C.: Miles 
and Peall, Ltd., 85 Dane Road, Margate, 
£18,530 (subject to Ministry approval). 


Marley Hill, Dur.—Erection of church hall for 


St. Cuthbert’s Church. W. Dixon and Son, 
architects, | Collingwood Street, Newcastle 
upon Tyne: Harry Kindred, Ltd., 371 West 
Road, Newcastle upon Tyne. 


Milford Haven, Pembs.— Erection of new 


police station at Milford Haven, for C.C. 
Construction will be traditional with load- 
bearing walls, concrete roofs, etc., and 
comprising a four-cell station, inspector's 
flat and garage, etc. Lt.-Col. Walter Barrett, 
county architects Phelps and Owens, Ltd., 
Priory Road, Milford Haven, £28,712 
(accepted); Hadsphaltic Construction Co., 
Ltd., £33,265; Frank Batty and Smith 
Ltd.. £32,050; Robert M. Douglas, Ltd. 
£31,267; G. V. Williams and Son, £30,337; 
Tohn Bros., £30.024; Wm. Eaves and Co., 
Ltd., £29,838. Work to commence at once. 


Mitcham, Surrey.—Following works, for B.C.: 


External painting of Pollards Hill estate— 
Ernie Bayliss, Ltd., 88 St. Stephens House, 
London, S.W.1, £6,317 (recommended); 
George Jones and Son (Contractors), Ltd., 
£6,773; South London Decorators, Ltd., 
£8,321; D. P. O’Neill, Ltd., £8,963; P. J. 
Hartel (London), Ltd., £10,330; J. W. Cannon 
and Co., £20,603. 

External painting of Glebe estate—Ernie 
Bayliss, Ltd., £2,505 (recommended); D. P. 
O'Neill, Ltd., £2,598; George Jones and Son 
(Contractors), Ltd., £2.667; South: London 
Decorators, Ltd., £2,744; P. J. Hartel 
(London), Ltd., £3,699; J. W. Cannon and 
Co., £6,168. 

External painting of Cedars and Short 
Bolstead estates—P. J. Hartel (London). Ltd., 
1 Montague Street, London, W.C.1, £2,039 
(recommended); E. D. Reddin, £2,844; |]. W. 
Cannon and Co., £3,345. 
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Newcastle upon Tyne. —- Concrete frame for 
new laboratory buildings at the Centraj 
High School, Eskdale Terrace, for the Girls’ 
Public Day School Trust, Broadway Court 
Westminster, London. Greenwood, staff 
architect: Truscon, Ltd., London, S.E.1, 

Erection of centre for the Y.W.C.A, at 
North Kenton. Spence and Price, architects, 
26 St. Mary’s Place, Newcastle—Coseley 
Civil Engineering Co., Ltd., Lanesfield 
Wolverhampton. ; 

New Malden, Surrey.—Supply and erection 
of five additional classrooms at Clarence 
Avenue County Primary School, for Cc. 
Medway Buildings and Supplies, Ltd. 
Phoenix Wharf, Commissioners Road: 
Rochester, Kent, £12,218 (recommended), 

North Riding.—Following, for C.C.: Erection 
of Coatham Modern School (stage 2), 
D. C. Hall, architect, 6 Masons Yard, Duke 
Street, St. James’s, S.W.1: Arthur Robsin 
(Contractors), Ltd., 423 Linthorpe Road, 
Middlesbrough, £40,710. 

Erection of modern school (stage 2) at 
Brotton. Hadfield, Cawkwell and David. 
son, architects, 17 Broomsgrove Road, 
Sheffield, 10: Norman Thompson, Ltd,, 
Stonehouse Street, Middlesbrough, £36,526, 

Alterations to Northallerton Grammar 
School. D. W. Dickenson, school architect: 
R, B. A. Moody Bros., Ltd., 18 East Road, 
Northallerton, £19,310. 

Norwich. — Extensions to Norwich Training 
College, Keswick, comprising six hostel 
blocks, chapel, dining hall and kitchens, 
teaching block with laboratories, music 
block and domestic quarters: R. G. Carter, 
Ltd., Drayton, Norwich. Estimated cost 
£350,000. Work just commenced. 

Nottingham.—Erection of a 10-storey shop 
and office block at Granby Street. Reginald 
W, Cooper, architect, Russell House, Talbot 
Street, Nottingham: Westminster Construc- 
tion Co., Ltd., 36 Westminster Palace 
Gardens, Artillery Row, London, S.W.]1, 
Estimated cost £400,000. Work to com- 
mence September. 

Nottingham.-—Following works, for City 
Council: Final phase of the Nottingham 
Training College for Teachers—Rostance 
(Builders), Ltd., Beechdale Road, Notting- 
ham, £378,415; adaptation of existing ac- 
commodation at the Mundella School to 
provide changing rooms and_ showers— 
A. F. Houfton and Co. (1935), Ltd. 8 
Coventry Road, Bulwell, Nottingham, 
£4,028; erection of kitchen at Clifton Hall 
Grammar School— William Woodsend, 
Ltd., Castle Boulevard, Nottingham, £6,350; 
minor repairs at nine children’s homes— 
George A. Giles and Sons, Ltd., The Limes, 
Highbury Road, Bulwell, Nottingham, £995; 
external and internal painting at four 
children’s homes and administrative offices 

Willoughby Decorators, £782; biology 
laboratory at Margaret Glen-Bott Secondary 
School—H. and E. Loach (Builders), Ltd., 
Alwyn Rectory, Old Colwick, Nottingham, 
£4,925; kitchen at Trent Bridge Schools— 
R. Hustwayte, 37 Haydn Road, Sherwood, 
Nottingham, £4,587; painting of whole- 
sale and cattle markets — Toplis Painters, 
Beechdale Road, Nottingham, £1,304 (all 
recommended). 

Pembroke Dock.—Erection of a new three-bay 
fire station with ancillary buildings and one 
fireman’s house in High Street, for C.C 
The building will be mainly of two storeys 
with a single-storey appliance room, drill 
and hose-drying tower and certain work- 
shops. Lt.-Col. Walter Barrett, county 
architect: Hadsphaltic Construction  Co., 
Ltd., Victoria Road, Pembroke Dock, 
£41,463 (accepted); Wm. Eaves and Co, 
Ltd., £48,000; Gee, Walker and _ Slater, 
Ltd., £45,426; Geo. Argent and Co., Ltd, 
£45,725; Robert M. Douglas, Ltd., £44,404. 
Work to commence at once. 

Pembrokeshire.—Erection of a new grammar 
school in Haverfordwest, for C.C. The 
building will be mainly of two storeys, 
with the exception of a centre three-storey 
block, together with all requisite hard 
playing areas, surrounding site works 
etc. The general construction will be by 
means of a propriety concrete, frame- 
work, floors and roofs. Lt.-Col. Walter 
Barrett, county architect; Wm. Eaves 
and Co., Ltd., 11 Quay Street, Haverford- 
west, £139,972 (accepted); Sir Lindsay 
Parkinson, £150,681; Gibson and King, Ltd., 
£149,438; T. F. Howells, Ltd., £149,366; 
Hadsphaltic Construction Co., £145,890; 
G. V. Williams and Sons, £143,978; Frank 
Batty and Smith, Ltd. £142,000; ves 
Walker and Slater, Ltd., £140,584. Wor 
to commence immediately. 2 kk 

Perth.—Adaptation of Southern — 
School for use as a temporary Further Edu- 
cation Centre, for Joint County Council 0} 
Perth and Kinross: Excavator, concrete an 

brickwork—-D. Beveridge, Ltd., Perth; cat 
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penter and joiner work—P. Torbet, Perth; 
plumber work—A. Hosie and Son, Perth; 
slater and roughcast work—G. Ovenstone, 
Perth; plaster and cement work—G. Oven- 
stone, Perth; electrical work—J. Scott and 
Co. (Electrical Engineers), Ltd., Perth. 
Jan A. Moodie, county architect; Ralph A. 
Ogg, quantity surveyor, 13 Marshall Place, 
erth. 

peyey, Wilts, — Modernisation of _ 1-8 
Pennings Road, North Tidworth, for R.D.C.: 
E. J. Wordell and Son, Netheravon, £1,904 
(subject to Ministry approval). 

port Glasgow, Renfrews.—Extension to exist- 
ing factory at Factory Estate, for Playtex, 
Ltd.: Melville, Dundas and Whitson, Ltd., 
21 Blythswood Square, Glasgow. Estimated 
cost £215,500. , 

Reading, Berks.—Erection of nave and chancel 
for the permanent church of St. Mary 
Magdalen. M. Metcalfe, architect, of T. P. 
Bennett and Son, 43 Bloomsbury Square, 
London, W.C.1: Collier and Catley, Ltd.. 
Kings Meadow Road, Reading. Estimated 
cost £22,000. ‘ 

Reigate, Surrey.—Erection of new county 
primary school at Doversgreen, for C.C.: 

D. Chapman, Ltd., £41,160 (recom- 
mended). ey 

Royston, Yorks.— External painting of 217 
houses in Cross Lane, Calder Avenue, 
Station Road, Newtown Avenue and Holly- 
croft Avenue, Royston: Lanford and 
Pleasant, Kendray, Barnsley (95 houses), 
£882; Clifford Spinks, Royston, Barnsley (122 
houses), £1,067. Work commencing June 20. 

St. Marylebone. — Works to 20 Manchester 
Street, for B.C.: J. Kinninmont and Sons, 
Ltd., 15 South Street, London, W.2, £1,151 
(recommended). 

St. Marylebone. — Internal works on a new 
island site at 252-258 Oxford Street, London, 
W.1, for British Home Stores, Ltd.: 
H. Fairweather and Co., Ltd., Hyde Works, 
St. James’ Lane, London, N.10. 

Yorks.—Erection of 


Saltburn, public con- 
veniences on the Lower Promenade, for the 
UD.C. R. Stroughair, surveyor: Rama 
Construction, Ltd., Longbeck Estate, 
Marske. : 

Sheffield. — Following works, for Sheffield 
Regional Hospital Board: Alterations to 


wards S.1, $.5, C.3 and C.5 at Lodge Moor 
Hospital—W. 


G. Robson, Ltd., Bamforth 
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Street, Sheffield, 6, £12,328 (recommended). 
_Central boilerhouse at City General Hos- 
pital—J. Finnegan and 0. Ltd. 847 
Ecclesall Road, Sheffield, 11, £110,575. 

Sheffield.—Erection of third stage of College 
of Technology in Pond Street, for E.C.: 
Tersons, Ltd., Dollis Park, Finchley, London, 
N.3. Estimated cost £1,200,000. Gollins, 
Melvin, Ward and Partners, architects, 15 
Manchester Square, London, W.1, in 
association with J. L. Womersley, city 
architect; R. T. James and Partners, 6 Lower 
Grosvenor Place, London, S.W.1l, are the 
consulting engineers. 

Slough, Bucks.—Erection of additional ac- 
commodation at Slough College of Further 
Education, for C.C.: Y. J. Lovell and Son, 
Ltd., Marsham Lane, Gerrads Cross (recom- 
mended, extended contract). Estimated 
cost £18.000. 

Southam, War.— Modernisation of following 
houses at Long Itchington, for R.D.C.: (1) 
Sixteen at Coventry Road—Adkins and 
Cooper, Ltd., Staverton, Daventry, £4,835; 
(2) eight at Stockton Road and four at 
Collingham Lane; and (3) 16 at Stockton 
Road—Penn (Coventry), Ltd., Coventry. 
(2) £2,844; and (3) £4,752 (recommended). 

Southwark. — Erection of a light industrial 
building at 31-39 Ufford Street, London, 
S.E.1, for Abbott, Birks and Co., Ltd. 
Holcombe and Betts, surveyors, 11 Portman 
Street, Portman Square, London, W.1— 
George Newton and Hill, Ltd., 93 Southwark 
Bridge Road, S.E.1. 

Stockton-on-Tees, Dur. — Alterations and 
extensions to provide improved operating 
suite at Stockton and Thornaby Hospital, for 
the Newcastle Regional Hospital Board: 
G. H. Rogers, North Road, Middlesbrough, 
£16,277. Chapman, architect, 125 
Acklam Road, Thornaby-on-Tees, in con- 
junction with P. H. Knighton, architect to 
the Board. Thos. Barrett, Sons and 
Partners, of 84 Grange Road, Middles- 
brough, are the quantity surveyors. 

Stoke-on-Trent, Staffs—Construction of the 
first instalment of the Trentham-Hanford 
Primary School, for E.C.: Direct Labour, 
£47,728. 

Stoke-on-Trent, Staffs—Erection of public 
conveniences at Station Road, Longport, for 
City Council: Direct Labour, £4,174 
(recommended). 
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Stoke-on-Trent, Staffs—Extension to existing 
works, including reinforced concrete barrel 
vault roof and office block at Newstead 
Trading Estate, Trentham, for Harmill 
Bakeries, Ltd. Redgrave and Clarke, archi- 
tects, 6 The Quadrant, Coventry: G. Percy 
Trentham, Ltd., Pangbourne, Reading, 
Berks. Estimated cost £130,000. 

Extension to warehouse, drainage and con- 
crete roads at Hanley, for J. and G. Meakin, 
Ltd., R. Scrivener and Sons, architects, 
Howard Place, Hanley—G. Percy Trentham, 
777 et arian Reading. Estimated cost 


Sunderland, Dur.—-Construction of factory 
at Slater Street and Deptford Terrace, for 
Webster and Co. Matkin and Hawkins, 
architects, Barclays Bank Chambers, Fawcett 
Street, Sunderland: Dowsett Engineering 
Construction Ltd., Dowsett House, Durham 
Road, Low Fell, Gateshead. 

Sunderland, Dur.—Alterations and extensions 
at Maternity Hospital, for Newcastle 
po Hospital rd: Milton Swales, 
Ltd., Imeary Street, South Shields, £11,119. 
S. W. Milburn and Partners, architects, 9 
The Esplanade, Sunderland, in conjunction 
with P. H. Knighton, architect to the 
Board; Thomas Barrett, Sons and Partners, 
33 High Bridge, Newcastle, are the quantity 
surveyors. 

Surrey.—Supply and erection of 34 movable 
classrooms and 28 movable classrooms, for 
C.C.: Swiftplan, Ltd., 39 Victoria Street, 
London, S.W.1, £56,580, and R. H. Hall 
and Co. (Kent), Ltd., Paddock Wood, Kent, 
£41,291, respectively (recommended). 

Towcester, Northants. — Exterior painting of 
108 houses and two bungalows at Ridgmont, 
Deanshanger, contract 9, for R.D.C.: Sykes 
and Ayris, Maids Moreton, Buckingham. 

Tynemouth, Northumb. — Erection of public 
house on the Marden Estate, Cullercoats, for 
Scottish Brewers, Ltd., Edinburgh. Plans 
by the firm’s Architects’ Dept., 7 City Road, 
Newcastle upon Tyne: Thomas Clements 
e Son, Selborne Gardens, Newcastle upon 

yne. 

Wellingborough, Northants.—Erection of one 
block of six Batley garages, Whitworth 
Crescent, Earls Barton, for R.D.C. C. L. 
Hanwell, surveyor: R. Bridgman and Co., 
Wollaston, £1,047 (accepted, subject to 
Ministry approval); Wellingborough Co- 







bring a new economy to your 
ready-mixed concrete 
deliveries. 
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operative, £1,270. Work commencing 
August. 
Whitehaven, Cumb.—Erection of nurses’ 


training school at West Cumberland Hos- 
pital, Hensingham, for Newcastle Regional 
Hospital Board. C. B. Pearson and Son, 
architects, Loxford Street, Manchester: John 
Laing and Son, Dalston Road, Carlisle. 

Windsor, Berks.—Erection of a county infant 
school at Clewer Manor, for Co. E.C.: W. S. 
Try, Ltd., High Street, Cowley, Uxbridge, 
£42,392. 

Worcester. — Following works, for City 
Council: Extensions at the Royal Grammar 
School—William Weaver, Ltd., 22 Birming- 


ham Road, Bromsgrove, £25,600; external 
redecoration of the Grammar School for 
Girls and caretaker’s house and_ the 


Christopher Whitehead Girls’ School and 
caretaker’s house—Goodwin and Hannacott, 
Ltd., 11 Bank Street, Worcester, £1,454 and 
£854, respectively (recommended). 
Worthing, Sussex.—Following external paint- 
ing works at Lancing and Sompting, for 
R.D.C.: One hundred and twelve houses— 
G. Harlow and Son, 27 Adur Avenue, 
Shoreham-by-Sea, £3,014; 46 houses and flats 
—H. E. Ayling, 17 Park Road, Yapton, 
£1,040 (recommended). 


DEMOLITION 
Bath, Som.—Demolition of Holy Trinity 
Church and adjoining school room at 


Kingsmead, for City Council: E. Mortimer 
and Son, High Street, Bath, £765 (recom- 
mended). a 
Heston and Isleworth, Middx.—Demolition of 
26 North Street and Old Isleworth Bath, 
South Street, for B.C.: London Demolition 
Co., Ltd., 577 London Road, Isleworth, £67 
and £182, respectively (recommended). 
Nottingham.—Demolition of the following, 
for City Council: (Contract 22) 33 Sneinton 
Road, 19-25 (odd) Upper Eldon Street and 
62-68 (even) Henry Street, and (25) former 
sheet metal works, Brassey Street— 
S. Pinder and Sons, Ltd., Church Street, 
Old Basford, Nottingham, £340 and £235, 
respectively; King of the French public- 
house, Woolpack Lane—Dyggor Con- 
tractors, Ltd., Station Road, Ilkeston, 
Derbys., £295; garage and workshop 
premises at rear of 4-32 Crocus Street, 3 
North Circus Street, 1-9 (odd) Wellington 
Circus, 4 and 8-12 (even) East Circus Street, 


East Circus Street Hall and 18a Park 
Row and (23) 30-34 (even) Notintone 
Place—-J. Watts and Sons (Contractors), 


Ltd., Porchester Road, Thorneywood, Not- 
tingham, £959, £1,615 and £635, respectively 
(recommended). 
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The Cleveland 140 Wheel Trencher, 
illustrated, was timed cutting a trench 
4ft. deep and 2lin. wide through gravelly 
clay subsoil on a 22-mile high-pressure 
gas main laying contract in the Eastern 
Counties AT THE RATE OF NEARLY 


20FT. PER MINUTE. “ 


¢ 
Speed of digging, the outstanding 
characteristic of Cleveland Trenchers, 
gives higher output at lower cost even 
under the most severe conditions. 


The Model 140 will cut trenches from 
17+in. to 30in. wide to a maximum 
depth of 5ft. 6in., and has a range of 
digging speeds from .Sft. to 37.3ft. per 
minute. 16in. crawler tracks give a 
ground pressure of only 5.7lb. per sq. in 





Full details from U.K. Manufacturers and Distributors: 


JOHN ALLEN & SONS (oxford) LTD © COWLEY e 
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Stoke-on-Trent, Staffs—Demolition of old 
police station and house at Wesley Street, 
Tunstall, for City Council: G. H. Hughes 
ane Son, Maclagen Street, Stoke-on-Trent, 


ELECTRICAL 


Huddersfield, Yorks. — Electrical installation, 
including under floor electrical heating, for 
two blocks of ll-storey flats, Northgate/ 
Southgate, for M. Richmond, 
borough architect: Vallance Electrical 
Engineers, Ltd., Gathorne House, Roundhay 
Road, Leeds, 8. Work commencing Sept. 


Wisbech, Cambs. — Electrical wiring of the 
Clarkson Hospital, for the North Cambridge- 
shire Hospital Management Committee: 
Grensells, Ltd., Kettering, £5,360. 


GAS AND WATER SUPPLY 


Border, Cumb.—Laying of water mains for the 
Brampton and Wetheral water supply 
schemes, for the R.D.C. W.. Skerry, 
surveyor: J. McClafferty, West View, Grins- 
dale Bridge, Carlisle. 

Falmouth, Corn.—Raising of the Argal Dam, 
for B.C.: Cementation Co., Ltd., 20 Albert 
Embankment, London, S.E.11, £61,656 
(subject to Ministry approval). 


Highworth, Wilts. — Laying of approximately 
14 miles of 6in. asbestos-cement water 
mains with ancillary works, for R.D.C 
F. Davenport, engineer and surveyor: North 
Wilts. Sanitary and Heating Co., Ltd., 
Swindon, £6,075. Work commencing August. 


Midhurst, Sussex.—Water main extension, 
Graffham to Bex Mill, comprising the supply 
and laying of about 24 miles of 6in. dia. 
water main, and for incidental works, for 
R.D.C. K. C. Parker, engineer and surveyor: 
R. H. McCulloch, Ltd., 1 South Street, 
Godalming, Surrey, £14,443 (accepted); Mc- 
Dermott Construction Co., Ltd., £14,593; 
A. L. J. Davis (Public Works), Ltd., £14,753; 
Bridgwater Bros., Ltd., £15,053; A. Streeter 
and Co., Ltd. £15,183; D. J. Thomas, 
£15,531; Wm. Press and Son, Ltd., £16,119. 
Work commencing July 1. 

Northampton. — Following, for Mid-North- 
amptonshire Water Board, comprising lay- 
ing of approximately 1,465 lin. yd. of 8in. 
diameter spun-iron pipes and_ specials, 
42yd. of 8in. diameter steel pipes and 
specials, concrete foundations for steel 
pipe bridge and ancillary works between 
Rush Mills and Great Houghton Turn, 
contract 442. Leonard H. Brown, engineer: 
Eric Johnson, Stubbs and Co., Ltd., 80-90a 
—— Lane, Prenton, Birkenhead, 
2,610. 


OXFORD 
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Worcester.— Laying of a_ 12in. diameter 
trunk water main from the waterworks to 
Dines Green, for City Council: J. E. Turner 
Ltd., Bury, £50,239 (recommended), : 


HARBOURS, PIERS AND SEA DE 
WORKS FENCE 


Dover, Kent.—Sinking of exploratory bore. 
holes at Kingsdown, for sea defences, for 
R.D.C.: George Wimpey and Co., Ltd., 2% 
Hammersmith Grove, London, W.6, 


HEATING AND VENTILATING 


Buckinghamshire.—Heating and electrical jn. 
stallations at_ Wooburn County Secondary 
School, for C.C. H. C. Goodman, Ltd 
Caversham Bridge Foundry, Caversham 
Road, Reading, and J. W. Cubbage and 
Son, Ltd. Dashwood Avenue, High 
Wycombe, respectively (recommended), 

Burton-upon-Trent, Staffs.—Provision of an 
oil-fired boiler and the extension of the 
heating circuit at the Museum and Art 
Gallery, for B.C.: Gough and Sons 
(Burton), Ltd., Uxbridge Road, Burton: 
upon-Trent (recommended). 

Glasgow. — Supply of ventilation machin 
for the Clyde Tunnel: James Howden | 
Co., Ltd., 195 Scotland Street, Glasgow 
C.5 (recommended), Estimated cost 
£250,000. 

Worcester.—({a) Supply and _ installation of 
night storage heaters at Christopher White. 
head Boys’ School, and (b) excavation, lay- 
ing of new cables and reinstatement work 
for City Council: Midlands Electricity 
Board, (a) £2,947, and (b) £890 (recom- 
mended). 


HOUSING SCHEMES 


Arbroath, Angus. — Seventy-five houses in 12 
blocks at Seaton Road _housing scheme, 
third development, for B.C.: Pelling and 
Cronshaw, Ltd. 17 Lindsay Street, 
Arbroath, £123,152. 

Atherstone, War.—Fifty houses 
stone North site, for R.D.C. 
and Partners, architects, 
Chambers, Newdegate Place, Nuneaton: 
C. W. and A. L. Hughes, Ltd. 34] 
Humberstone Road, Leicester, £72,572. 

Birmingham.—Following works, for City 
Council: 12 dwellings, Ley Hill estate, 
Northfield (contract 606)—Eureka Contract- 
ing Co., 371 Stratford Road, Shirley, Soli- 
hull, War., £22,147; 30 dwellings, 
Hamstead Hall Road (contract 657)—J. 
and P. Kelly and Co., 595 Stratford Road, 
Sparkhill, Birmingham 11, £67,948; four 
dwellings and 20 garages, Nazareth House 


at Ather- 
H. N. Jepson 
Midland Bank 


© Tel. Oxford 77155-6-1 
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contract 682-683)—Direct Labour, Stewart and Partners, Ltd., £40,108; Henry C. J. Scott, £11,308; T. A. Hamond, 
0794; 33 dwellings, 153 garages and one Kent, Ltd., £40,755; Gee, Walker and Slater, £11,832; L. J. E. Bye, £11,976; E. C. Amos, 
hop Kingshurst Hall estate (contract 693) Ltd., £41,347; Rowley Bros., Ltd., £41,730; £12,600; H. G. Lomax and Son, Ltd., 
*Morris and Jacombs, Ltd., 71 Hob Moor Simms, Sons and Cooke, Ltd., £43,314. £12,740; A. King, £12,812; L. W. Ireson 
Road, Small an ——e, a eee, Seen Sem houses and pu £12,963. 
997; two dwellings, one shop an ats at Lepeland, Hellingly, for R-D.C. A. S. 
as Faulkners Farm Drive, Wyrley Birch Meanley, engineer and surveyor: Oldfield MATERIALS AND SUPPLIES : 
Mtate (contract 708)—N. E. Cox (Bold- Estates (Southern), Ltd., Wannock Avenue, Blaenavon, Mon.—Supply during the period 
cate) Ltd., 3 Gate Lane, Boldmere, Sutton Lower Willingdon, Sussex, £25,904 ending May 31, 1961, of 2,700 2 cu. ft. 
Coldfield War., £6,272; 12 police (accepted); William Ellis (Etchingham), Ltd., dustbins and lids to B.S.S. 792, for U.D.C.: 
dwellings, Pershore Road-Edgbaston Road £28,420; Trills (Builders and Contractors), Hill, Boaler, Ltd., Victoria and Hayes 
tract. 710P)—-H. Edmunds and_ Sons, Ltd., £33,875. , Works, Lye, Stourbridge, £1 10s. 24d. each 
oe 1 Churchfield Street, Dudley, Worcs., ford, Essex.—Following works, for B.C.: 82 (accepted); W. P. Butterfield, Ltd., £1 10s. 
4510 — (stage eae ‘i . ae The 114d. Municipal Supplies, Ltd., fl dis. 644.5 
. ¢ .—Thirty-two houses at Glade and ullwe venue—Jenners ohn Heaton and Son, s. 3d.; Lamb, 
barter, Bagg Tory Laing and Son, (Builders), Ltd., High Road, Woodford {Paley and Co., Ltd, £1 10s. 84d.; 
ona Road, Carlisle. Bridge, £139,700; 12 flats at Atherton Road National Galvanisers, Ltd., £1 lls. 104d.; 
Samhem Wilts.—Sixty-six dwellings at —Dennis Development Co., 27 Abbotsford Taylor Bros, and Millar, Ltd., £1 lls. 3d.; 
Ol Road-Hungerdown Lane site, for Gardens, Woodford Green, £12,706 (recom- T. Jones and Son, £1 lls. 6}d. Blaenavon 
oc: Downing, Rudman and Bent, Ltd.. mended). Co-operative Society, £1 12s.; Railway and 
‘ nbourne Avenue, Chippenham, £112,930 Nottingham.—Sixty dwellings, 21 garages and General Stores Contractors, Ltd., £1 10s. 4d.; 
a emended subject to Ministry ap- provision of parking facilities for 20 cars T. J. Davies, £1 13s. 74d. 
coed : in the Denman Street area, for City > ee oe ao of = ay non os 
7 — twenty cil: Rostance (Builders), Ltd., Beechdale various Council houses, for Ci - 
—, on a te nae aie B.C. Road, Nottingham, £149,538  (recom- Kidderminster Steel, Ltd., £3 5s. per gate 
tw Lee and Co., Ltd., ae es one i ‘ wilt eins (recommended). 
*horley 4,459 (recommended, subject undle an rapston, orthants. — Site- 
eS... aperovel ’ works and first instalment of 24 tradi- PLANT AND MECHANICAL TRANSPORT 
Darlington, Dur.—Completion of four old tional dwellings and suite of nine lock-up Bermondsey: — Supply of two Broomwade 
people’s bungalows at Heighington, for garages, etc. Warmington, for R.D.C. Whirlwind Uniflo rotary compressors, for 
R.D.C.: R. L. Wade and Son, 60 Front H. G, Kenyon, architect: A. J. G. Potter B.C.: Thos. W. Ward, Lid., Sheffield, £1,000 
Street, St. Helens, Bishop Auckland, £5,186 and Sons, Ltd., High Street, Stanwick, each, less £125 each for two old machines 
(accepted provisionally). Northants, £43,014. : , (recommended). : ace 
ifield, Yorks.—Forty-three houses and Pontypool, Mon.—Seventy-eight houses (nine (Crawley, Sussex.—Supply of an Internationa 
— "sewer and ancillary work at Scar- blocks of six and 12 pairs) at Trevethin BTD6 crawler tractor or Ford county 
borough Road, for U.D.C.: D. Naylor and neighbourhood unit, phase 2, scheme E, for crawler tractor with angledozer, for use at 
con, Driffield, £60,723. U.D.C. _C, Dawkes, architect: Gee, Walker _the refuse tip, on the basis that a Bristol 25 
Ly Yorks.—Twelve houses on the Grange- and Slater, Ltd., Coychurch Road, Bridgend, tractor is to be taken in part exchange, for 
—= Estate for the U.D.C. N. C. Harrison, Glam., £147,377. E : : U.D.C.: Crimble of Staines, 10 Kingston 
oweyor: W. Balderson, 110 High Street. Scotland.—Scottish Special Housing Associa- Road, Staines, Middx., £2,555. _ 
eon Middlesbrough. | ; tion, Ltd.—contracts placed April 20 to Eston, Yorks.—Supply of a Karrier dual-type 
Evesham, Worcs. — Thirty-eight dwellings at May 26, 1960: (1) Site servicing: Fortrose refuse collection vehicle, for U.D.C.: 
Bewdley Street, for B.C.: C. Steward and Street, Glasgow (ms. flats): Ground Ex- Minories Garages, Ltd., Northgate, Darling- 
Son, Ltd., High Street, Broadway, Worcs., ploration, Ltd., London—ground explora- ton, £2,283. 

—_ roe, “Puntee” Of Deed Crotees, Agar gieet far Sens nies ei 
’ k. — Twenty-five old oad, undee unedin): Crudens, tion vehicles and two diesel_ bin-lifti 
ie ot Coisten Road, for the Ltd., Olive Bank, Musselburgh—all trades; refuse collection vehicles, for B.C.: Keith 
Housing Committee: H. A. Holmes and Ferry Road (Muirhouse Green), Edinburgh and Boyle (London), Ltd., 80 Clapham Road, 
Sons, Ltd., South Ice House Hill, Gorleston, (68 Dunedin): Crudens, Ltd., Olive Bank, London, S.W.9, £19,282, including allowance 
Great Yarmouth, £29,429. Musselburgh—all trades. of £750 for five old vehicles (recommended). 
Greenwich. — Sixteen flats at Trafalgar Road Wymondham, Norfolk.—Site clearance work, Margate, Kent.—Supply of an Austin 3-ton 
site, with garages and 16 pram sheds, for involving three semi-detached cottages and lorry, for B.C.: Jenners Garages, Ltd., 
B.C.: S. G. and A. Agombar, 109 Elmers the erection of nine bungalows at Folly Birchington, £955 (after allowance for old 
End Road, Beckenham, Kent, £38,109 Road, for U.D.C. O. Bond, architect. vehicle). : 
(recommended); Griggs and Son, Ltd., Mountergate, Norwich: Mickleburgh and Norwich.—Supply of the following, for City 
£39,326; Thomas and Edge, Ltd., £39,330; Rutland, Mulbarton, £10,715 (accepted); Council: Four Dennis Paxit II refuse collec- 





- Fit-the right rope .... 


and you'll get the best results. Sound advice 
from a man who really ‘knows the ropes’. 
But do you know what your equipment needs ? 
Round or Flattened Strand ? 

Langs or Ordinary Lay ? 

Preformed or not? 


All good reasons for calling in Whitecross * 


* For schedule replacement, emergency or just 
honest advice about wire ropes contact 


Whitecross, we're on the job all the time. 


THE WHITECROSS COMPANY LIMITED - WARRINGTON - LANCS - Tel: Warrington 30201 Telex :- 62251 
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tion vehiclese—H. E. Averill and Sons, 
Ltd., Castle Hill, Norwich, £12,236, less 
allowance for old vehicles, £526; Morris 
30cwt, truck —Kennings (Norwich), Ltd., 
108 Prince of Wales Road, Norwich, £889, 
less £89; two Austin 2-ton trucks—Mann 
Egerton and Co., Ltd.. 5 Prince of Wales 
Road, Norwich, £2,060, less £199 (recom- 
mended). 

Ramsgate, Kent.—Supply of an SD W-type 
freighter, 6-ton chassis complete with 16/18 
cu, yd. fore and aft tipping body incor- 
porating the SD patented mark II power- 
press and powered by the Perkins P.6 
diesel engine, for B.C.: Shelvoke and 
Drewry, Ltd., Letchworth, Herts., £2,930. 


Stoke-on-Trent, Staffs—Supply of the follow- 
ing, for City Council: Six 6-ton Bedford 
tippers (six old vehicles to be taken in 
part exchange) and one 25cwt. Bedford 
Hawson van (one old vehicle in part ex- 
change)—T. Byatt, Ltd., Victoria Road, 
Fenton, Stoke-on-Trent, £6,190 net and 
£999 net, respectively; one 25cwt. Bedford 
van — North Stafford Motors, High Street, 
Tunstall, Stoke-on-Trent, £735; one David 
Brown tractor—Staffordshire Farmers, Ltd., 
Cannock, £824; one Fordson Major diesel 
tractor — Knutsford Motors, Ltd., Harts- 
hill, Stoke-on-Trent, £655 (recommended). 


Yeovil, Som.—Supply of a 2-ton diesel 
engine lorry, for B.C.: Vincents of Yeovil, 
Ltd., Yeovil, £988, less £50 for old lorry 
in part exchange (recommended). 

Worcester.— Supply of a portable air com- 
pressor, for City Council: Broom and 
Wade, Ltd., 119 Highfield Road, Birming- 
ham, 28, £1,000 (recommended), 


PLAYING FIELDS, PARKS, ETC. 
Durham.—Playing fields at Felling Leam 
Lane Modern School, for C.C.: Brunston 
Contractors (Newcastle), Ltd., 33 Groat 

Market, Newcastle upon Tyne, £5,186. 


RIVER AND FLOOD PREVENTION 
WORKS 


Lambeg, Antrim.—Construction of one mild 
steel sluice gate and operating gear for use 
on the reconstructed Penweir 5, near 
Lambeg. for Ministry of Finance: Harland 
and Wolff, Ltd., Queens Island, Belfast, 3. 


Bexhill, 


Chesterton, 


Ely, Cambs.—Approximately 
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ROADS, BRIDGES AND SITE WORKS 


Sussex.—Link road, Glovers Lane/ 
North Road, involving the construction of 
reinforced concrete carriageways, approxi- 
mate length 50yd., average width /7yd., 
together with all footways, verges and 
drainage, for B.C. Stephen Carey, Ltd., 
re Road, Bexhill-on-Sea, Sussex, 


Birmingham. — Following works, for City 


Council: Construction of carriageways, 
units 13 and 17, Nechells Green—W. and J. 
Glossop, Ltd., 46 Broad Road, Acocks 
Green, Birmingham, 27; laying and main- 
taining asphalt on Willmore Road and 
Leslie Road, Birchfield Road underpass 
scheme — Tarslag, Ltd.. Dunstall Road, 
Wolverhampton; supplying, laying and 
maintaining asphalt on Hagley Road 
between Sandon Road and Fountain Road 
and Coventry Road at the city boundary, 
and resurfacing of Aston Hall Road— 
Limmer and Trinidad Lake Asphalt Co., 
Ltd., Trinidad House, Coventry Street, 
Birmingham; construction of retaining wall 
at site in New Summer Street, Newtown, 
and footbridge over railway at Wellhead 
Lane, Perry Barr—Egas, Ltd., Sutton Cold- 
field; supply and fixing of copings, facing 
to walls and parapets, Inner Ring Road, 
section 1, parts 1 and 2, Smallbrook Ring- 
way and Bull Ring—Trent Concrete Co., 
Ltd.. Colwick Netherfield, Nottingham; 
maintenance of carriageways by Nimpacto- 
cote surfacing—Non-Impact Surfaces, Ltd., 
86 All Saints Road, Birmingham. 


Cambs.—Construction of ap- 
proximately 1,000 sq. yd. of tarmacadam 
footpath and other incidental works at 
Teversham, for R.D.C.: Jaggard Bros., Ltd., 
Fishers Lane, Orwell. Cambs., £1,153. 


Cowley, Middx. — Reconstruction of bridge 


over River Frays. Iver Lane, for C.C.: Austen 
Shrives, Ltd., £12,703 (recommended). 


Cwmbran, Mon.—Reconstruction of footways, 


Abbey Road, for U.D.C.: John Murray, 
Wood House. Pontypool, Mon., £870. 


Dover, Kent.—Surface dressing of roads. for 


B.C.: Johnson Bros. (Aylesford), Ltd., Vale 
Road, Tonbridge, £2,363. 

22,500 sq. yd. 
of surface dressing with bitumen and jin. 


June 16 1960 


granite, for U.D.C.: Darby’s § 
Gravel Co., Ltd., The Brook, Sutton, Et"! 

Enfield, Middx. — Site investigation 
Cambridge Road, from Carterhatch Laon 
Bullsmoor Lane, for C.C,: George Wim 2 
and Co., Ltd., Hammersmith Grove, Lon oe 
W.6, £832 (recommended). : 

Frome, Som.—Complete _reconstructi 
Zion Footpath, for U.D.C. C. G. P Tew. 
engineer and surveyor: Roads Reconstryc’ 
tion, Ltd., Stoneleigh House, Frome, £855 
Work to commence July 1. , : 

Helston, Corn.— Reconstruction of roads 
for B.C., comprising some 11,000 super. 
yd. of scarifying, grading and carpet coat. 
ing, together with necessary kerbing 
channelling and drainage works: A, 
Dingle, Ltd., Redruth, £11,621 (accepted): 
Hoare Bros., Ltd., £11,985; Trethowan 
(Builders), Ltd., £12,263; E. Thomas and 
Co., Ltd., £13,160; Northcotts of Exeter 
Ltd., £15,387; W. and J. Glossop, Ltd. 
£16,525. : 

Hendon, Middx.—Reconstruction of round. 
about and approach road at Apex Corner 
for M.T. W. S. Atkins and Partners, con. 
sulting engineers, 158 Victoria Street. 
London, S.W.1: John Laing and Son, Ltd. 
Page Street, London, N.W.7, £174,325, 

Heston and Isleworth, Middx.—Widening and 
improving Cranford Lane, for B.C.: Norman 
Hill. Northcote Avenue, Southall, £55,600 
(recommended). 

High Wycombe, Bucks.—Following works, for 
B.C.: Private street works at White Close 
and Pinions—Soil eagunsoeing one Contract- 
ing, Ltd., 54 Victoria Street, London, $.W.1, 
£6,144, and Amey’s Asphalt Co., Ltd., Sutton 
Courtenay, Abingdon, Berks., £12,310, 
respectively; laying out of tennis courts at 
Holvwell Mead-——W. H. Gaze and Sons, Ltd., 
19 High Street, Kingston-on-Thames, £1,630 
(recommended). 

Ilford, Essex.—Following works, for B.C: 
Construction of a car park at Balfour Road 
—W. and C. French. Ltd., 50 Epping New 
Road, Buckhurst Hill, Essex, £6,480; site 
development works at Carlton Drive— 
Mannion Bros., £4,427 (recommended), 

Keynsham, Som.—Reconstruction and surfac- 
ing of approx. 1,550 super. yd. of carriageway 
and approx. 800 super. yd. of asphalt 
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ths, together with approx. 260 lin. yd. 

footerbing and channelling, and other 
incidental works at West View Road/Park 
Road, for U.D.C.: Robert Hobbs and Co., 
Plantation Works, Portbury, near Bristol, 
£4,186. ‘ : 

Margate, Kent. — Following private street 
“works, for B.C.: Brunswick Road (part), 
Birchington—Direct Labour, £846; Bowes 
Avenue — Frimley Engineering (Construc- 
tion) Co., £4,763. ; 

Middleton, Lancs.— Following works, for 

“BC, G. Syddall, _ borough — surveyor: 
Making-up of two sections of Mirfield Drive, 
involving the construction of 390 sq. yd. of 
carriageway, 320 sq. yd. of footways, and 
ancillary works—M. C. Kennedy, 503 Corn 
Exchange Buildings, Manchester. Work 
commencing July. 

Construction of an access road to Bowlee 
Playing Fields—Cain and_ Vosper, Ltd., 
9 Kingsmere Avenue, Manchester, 19. 
Work commencing July. 

Mitcham, Surrey.—Surface dressing for district 
roads, for B.C.: W. and J. Glossop, Ltd., 
Beddington Lane, Croydon, £2,573 (recom- 
mended); V. Smith and Co., Ltd., 
£2,631; Mowlem Paving Co., Ltd., £2.644; 
Johnson Brothers (Aylesford), Ltd., £2,662. 

Norwich.—(a) Construction of roads and 
sewers at Lewis Street/Howard Street 
(clearance area) housing site; and (b) widen- 
ing and realignment of Grove Road, from 
Victoria Road to Howard Street, for City 
Council: Direct Labour (recommended). 
Estimated cost (a) £6,830; and (b) £5,390. 


Petersfield, Hants. — Construction of roads, 
sewers and car park at Central Car Park, for 
U.D.C. J. Thomas, engineer and surveyor: 
George Ewen, Ltd., Frenchmans Road 
Petersfield, £14,106 (accepted): Surface 
Maintenance Services, Ltd., £14,798; Raglan 
Developments, Ltd., £15,150; Riley and 
Whishaw, Ltd., £15,856; Southern Counties 
Construction Co., Ltd., £17,531: Davis, 
Watson and Elliotts, Ltd., £18,250; Foster 
Bros. (Hook), Ltd., £18,400. Work com- 
mencing Aug. 

Ramsgate, Kent. — Spraying and dressing of 
roads in the East and West Cliff areas and 
the Whitehall estate, for B.C.: South 
Eastern Tar Distillers, Ltd., Broadoak Road, 
Canterbury, 5.8d. per sq. yd. for spraying 
and dressing, and 0.4d. per sq. yd. for roller 
and driver. 

Romsey and Stockbridge, Hants. — Following 
site works, for R.D.C.: Site 40, Eldon Road, 
King’s Somborne, and site 41, Woodley 
Close—W. Marshall (Andover), Ltd., Charl- 
ton Farm, Andover, £4,912 and £9,968, 
respectively; Mount Estate, Rownham— 
W. T. Nicholls (Southern), Ltd., Tennyson 
Road, Portswood, Southampton, £6,851. 

Rowley Regis, Staffs. — Surface dressing of 
carriageways in the borough, for B.C.: 
W. and J. Glossop, Ltd., 46 Broad Road, 


St. Marylebone.—Following, for B. 


Thornaby-on-Tees, 
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Yeading, Middx.—Making-up of Clayton Road, 


Acocks Green, Birmingham, 27, £4,107 
(recommended, subject to C.C. egpece. 

y .. Recon- 
struction of Portland Place, between 
Broadcasting House and Devonshire Street— 
Val de Travers Asphalte, Ltd., 21-22 Old 
Bailey, London, E.C.4, £38,118; supplying 
and laying of bitumen macadam surface in 
Park Road, Gloucester Place and Portman 
Square—General Asphalte Co., Ltd., Grafton 
Road, N.W.5, £4,041 (both recommended). 


Sheffield—Footpath repairs in various parks, 


recreation grounds and cemeteries during 
current financial year, for City Council: 
Direct Labour (recommended). Estimated 
cost £4,600. 


Shrewsbury, Salop.—Ditherington Village re- 


development, part II, for B/C., comprising 
bituminous roads, 4,000 sq. yd.; foul and 
surface water sewers, 6in. and 9in. dia., 
1,350 lin. yd. A. T. Morris, borough sur- 
veyor: E. and E. Rogers (Contractors), Ltd., 
Montford Bridge, Shrewsbury. Work com- 
mencing July 1. 


Stoke-on-Trent, Staffs. — Extensions to Stoke 


Cemetery, for City Council: Staffordshire 
Public Works Co., Ltd., Campbell Road, 
Stoke-on-Trent, £7,644 (recommended). 


Sunderland. — Reconstruction of Woodbine 


Terrace, for B.C.: Edwin Clarkson, Ltd., 
Station Approach, Boldon, £3,042. 


Sutherlandshire—Road and bridge works, 


construction, reconstruction and surfacing, 
Ullapool-Ledmore-Lochinver Road, routes 
A.835/A.837, section Knockan-Ledmore- 
Lyne, approx. five miles, contract 18, for 
C.C.; W. and J. R. Watson, Ltd., Romano 
House, Station Road, Corstorphine, Edin- 
burgh, £264,968. 

Yorks.—Carriageway re 
construction, Thornaby Road (part), A.1045. 
for B.C.: (1) Supply of approximately 500 
cu. yd. of ready-mixed concrete to the site; 
(2) supplying and laying of approximately 
2,150 sq. yd. of rolled asphalt (hot 
process) conforming with B.S.S. 594/1950: 
(1) Ready Mixed Concrete (Tees-Side), 
Ltd.. Smith’s Dock Road, South Bank, 
Middlesbrough, £1,818; (2) Limmer and 
Trinidad Lake Asphalt Co. Ltd. 47 
—— Street, Newcastle upon Tyne, 
£1,361. 


Wednesbury, Staffs—Earth moving, sewer 


works and first stage road works at Balls 
Hill housing site, for B.C.: Ballasts, Ltd., 





Bentley Lane, Walsall, £24,283 (recom- 
mended). : 
Worcester. Following works, for City 


Council: Resurfacing, in hot-rolled asphalt, 
sections of Droitwich Road, London Road 
and Bath Road—Road Surfacing Co., Ltd., 
68 Hagley Road, Edgbaston, Birmingham, 
16, £6,603; surface dressing of certain roads 
during the year 1960—Highway Maintenance 
(1927), Ltd., Bramley, Surrey, £3,666 
(recommended). 
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for C.C.: Taylor Woodrow, Ltd., Western 
House, Western Avenue, London, W.5, 
£11,312 (recommended, subject to Ministry 
approval). 


Yiewsley, Middx.—Road works in connection 


with widening of railway bridge over High 
Street, for C.C.: Humphreys, Ltd. 199 
Knightsbridge, London, S.W.7, £30,947 
(recommended). 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Billesdon, Leics.—Parish of Newton Harcourt, 


sewerage and sewage disposal works, for 
R.D.C., comprising the construction of the 
following works: (a) about 1,240 lin. yd. 
of 9in. and 6in. diameter sewers and man- 
holes; (b) sewage disposal works consisting 
of screening chamber, settlement and dosing 
tanks, filters, humus tanks, site pumping 
station, sludge drying beds, irrigation area 
and all ancillary work. John W. Stephen- 
son, engineer and surveyor: Laughton and 
Denham, Ltd., 32 Barkbythorpe Road, 
Leicester, £10,501 (accepted); Barber Con- 
struction Co., Ltd., £10,970; Bradshaw Bros. 
(Contractors), Ltd. £12.131; Crawshaw 
Robbins and Co., Ltd., £12,463; A. F. Carr 
and Co., Ltd., £12,888. 


Bridgwater, Som.—Reconstruction of Eastover 


sewer, contract 2, for B.C., comprising the 
construction of approximately 450yd. of 
concret tube sewers 42in. to 48in. in dia- 
meter, with 9in. and 12in. diameter stone- 
ware rider sewers, 80yd. of 15in. diameter 
stoneware sewers, pumping station and 48in. 
diameter river outfall, together with man- 
holes and incidental works. A. H. S. 
Waters and Partners, consulting — 
25 Temovle Row, Birmingham, 2: Mactrac, 
Ltd., Canada House, Chepstow Street, 
Manchester, 1, £169,698. Work to com- 
mence in the autumn. 


Darlington, Dur.—Construction of off-site foul 


and surface water sewers on the Branksome 
estate (stages 2 and 3), for the B.C. G. S. 
Short, borough engineer: Direct Labour. 


Haverfordwest, Pembs.—Following works, for 


D.C. A. J. Davies, engineer: Construc- 
tion of extensions to the existing sewage 
works at Herbrandston, which is three 
miles west of Milford Haven town, compris- 
ing vertical flow — tank, additional 
filters and dosing chamber, demolition of 
existing sludge beds and humus tank, and 
construction of new humus tanks and 
sludge beds and ancillary works: C. V. 
Williams and Son, 40 Bridge Street, Haver- 
fordwest, £6,171 (accepted); Phelps and 
Owens, Ltd., £6,201; Gibson and King, 
Ltd.. £6,468; Davies Bros. and Lewis, Ltd., 
£6.673; Wm, Eaves and Co., Ltd., £7.793; 
Glyn Davies, Kidwelly, Ltd. £9,227; Hussey 
Egan and Pickmere, Ltd., £9,347. 
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Construction of sewerage and sewage dis- 
posal scheme at Croesgoch, comprisng ap- 
proximately 850yd. of 6in. sewers, con- 
struction of manholes and of sewage treat- 
ment plant, with all ancillary works: Davies 
Bros. and Lewis, Ltd., Solva, Haverford- 
west, £5,735 (accepted); Gibson and King, 
Ltd.. £6,594; G. V. Williams and Son, 
£7,081; M. Tracey, £7,704; Dudley Boswet 


and Co., Ltd., £8,910; Hussey Egan and 
Pickmere, Ltd., £9,702. 

High Wycombe, Bucks.— Laying of Des- 
tLorough Avenue relief sewer, for B.C.: 


Davis Contractors, Ltd., 352 Kilburn High 


Road, London, N.W.6, £20,478 (recom- 
mended). 

Lisburn, Antrim.—Supply, erection and com- 
missioning of a small sewage pumping 


plant, for U.D.C.: Wallwin (Pumps), Ltd., 
Saltisford Ironworks, Warwick, £996 (ac- 
cepted); Wm. E. Farrer, Ltd., £1,203; 
Hughes and Lancaster, £1,282; Robert Craig 
and Sons, £1,490; Pulsometer Engineering 
Co., £1,467; Ames Crosta Mills, £1,740; 
Adams Hydraulics, Ltd., £1,887. 

Lisburn, Antrim.—Construction of a sewer 
and ancillary works at Ballinderry Road, 
for U.D.C.: J. W. White and Co., Dun- 
owen Gardens, Belfast, £5,582 (accepted); 
Eric Thompson and Co., £6,411; P. J. 
Walls Bros., Ltd., £6,978; Unit Construction 
Co., £8,602; Farrans, Ltd., £11,793. 

Newcastle - under- Lyme, Staffs. — Madeley 
(Staffs.), sewerage and sewage disposal 
scheme, contract 2, for R.D.C., comprising 
the construction of about 8,000 lin. yd. of 
spun-iron and glazed stoneware pipe sewers, 
6in., 9in., 12in. and 18in. in dia., with man- 
holes, storm water overflows, about 750 lin. 
yd. of iron rising main, 5in. in dia., pumping 
station and incidental works. A. H. S. 
Waters and Partners, consulting engineers, 
25 Temple Row, Birmingham, 2.: W. Mul- 
caster and Co. (Contractors), Ltd., Hasling- 
ton, Crewe, £86,641. Work commencing 
July/Aug. 

Northampton.—Construction of approximately 
1,500yd. of foul and surface water sewers 
6in. to 30in. in diameter, together with 
river outfall, manholes, and ancillary works, 
in the central redevelopment area, for 
B.C. T. C. Taylor, borough engineer and 
surveyor: Chapman and Dowd, Ltd., Butlin 


Street, Birmingham, £15,940. Work com- 
mencing July. 
Okehampton, Devon.—Sticklepath sewerage 


and sewage disposal, for R.D.C., comprising 
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the construction of an ejector station, eight 
brick and concrete manholes; the laying of 
approximately 38lyd. of 6in. diameter 
sewer and 225yd. of 4in. diameter rising 


main: Devon Contractors, Ltd., Venny 

Bridge, Whipton, Exeter, £3,568. Work to 

commence June 20. 
Roxburghshire.—Sewage purification works 


at Newtown St. Boswells, for C.C. Crouch 
and Hogg, civil engineers, 18 Woodside 
Crescent, Glasgow: R. J. Grieve, Maxton, 
Melrose, £24,348. 

Scarborough, Yorks.— Works of sewerage 
and sewage disposal, contracts 1 and 2, for 
R.D.C. D. Ee Moore, civil engineer, 
12 Valley Bridge Parade, Scarborough: 

Crowley, Russell and Co., Ltd., 16 Blyths- 

wood Square, Glasgow, £197,543 and 

£85,709, respectively. 


Tarvin, Ches.—Construction of the Tarvin 
sewerage scheme, for R.D.C.: Whitley 
Bros., Ltd., Holt Road, Wrexham, 


Denbighs., £47,528. 

Worcester.—Laying of relief sewer from New- 
town Road to Spetchley Road, for City 
Council: M. Walsh and Sons, Malvern. 
£35,797 (recommended. 


STREET LIGHTING 


Castle Ward, Northumb.— Provision and 
erection of 43 200-W sodium discharge 
linear lighting units on 35ft. steel columns 
at North Gosforth, for R.D.C. G, E. 
Dimmack, engineer and surveyor: A.E.I., 
Ltd., Northumberland Road, Newcastle 
upon Tyne, £2,588 (accepted); Abacus Engi- 


neering, Ltd. £2,669; Engineering and 
Lighting Equipment Co., £2,971; A.E.L, 
Ltd., £2,863; General Electric Co., Ltd., 
£3,041; F. Reid Ferens and Co., Ltd., 
ones Machinery Installations, _Ltd., 
£3,207 


and Boston Road, for B.C.: Supply and 
erection of columns—Abacus Engineering, 
Ltd., Russell Chambers, 2 King Street, 
Nottingham, £4,062; supply of lanterns— 
A.E.I. Lamp and Lighting Co., Ltd., 132 Long 
Acre, London, W.C.2, £3,296 (recommended). 
Hastings, Sussex.—Supply of the following 
class B lighting for new estates and othe: 
sites, for B.C.: 144 cast-iron lamp columns 
complete with baseboards: Revo Electric 
Co., Ltd., Tipton, Staffs., £1,868; 60 sets 
of lanterns and control-gear boxes—A.E.I. 
Lamp and Lighting Co., Ltd., Trafford 
Park Road, Manchester, 17, £1,050, 
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Longbenton, Northumb. — Improved ]j tin 
schemes: (a) Young Road, Palmersviit . 
Holystone; (b) Station Road, Burradon to 
Fordley Roundabout, for U.D.C. 4, 
Sweetman, engineer and surveyor: Engineer. 
ing and Lighting Equipment Co,, Ltd 
fyeere Works, Campfield Road, St. Albans 
lerts. : 

Nottingham.—Supply of 500 cast-iron electric 
lamp columns, for City Council: Smedley 
Bros,, Ltd., Eagle Ironworks, Belper, Derby 
(recommended). ’ 


GOVERNMENT CONTRACTS 


Metropolitan Police.—Recent contracts placed 
include: 

External painting and internal redecora. 
tion: Mildmay, Queensmere Road, S$.W.19 
—T. Ringham and Co., Ltd., £1,376, 

External painting and internal redecora. 
tion to metal windows: Blandford Road, 
Teddington, and_Longford Close, Hampton 
—Clarke Bros. (Surbiton), £1,114. 

External painting and internal redecora- 
tion: Mead House, Ladbroke Road, Wl], 
and Lansdowne Lodge, Ladbroke Grove, 
W.11—William Willett (Builders and 
Decorators), Ltd., £5,153. 

External painting: Bridle Road, Croydon 
—R. Mansell, Ltd., £888. 

External painting and _ repairs: 
Court and Bromley Police 
R. Mansell, Ltd., £1,198. — 

External painting and internal redecora- 
tion: Palmer House, Fortes Road, Kentish 
Oey N.W.5—Geo. Butters and Sons, 
£1,947. 


War Department. — Contracts placed for the 
week ended May 27: 

Cheshire: West Cheshire—miscellaneous— 
A. E. Davies and Sons (Builders), Ltd, 
Wrexham. 

Cumberland: Longtown—building—Eden 
Construction Co., Ltd., Carlisle. 

Dorset: Blandford and Wimborne— 
redecoration—T. H. Kenyon and Sons, Ltd., 
London, W.9. 

Hampshire: 
Ltd., Reading. 

Oxfordshire: Bicester—building—A. A. 
a and Sons (Glasgow), Ltd., London, 
W 


Crown 
Station— 


Aldershot—painting—Fields, 


Wiltshire: Fuggleston ane 
D. R. and B. (Salisbury Plain), Ltd., Salis 
bury. 
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This rroft. Chord Reinforced Bailey 
Bridge across the main London- 
Holyhead Railway Line carries full 
highway traffic on the busy A.520. 
Photograph by courtesy of British Railways. 
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MAJOR ARTERIAL 
IMPROVEMENTS IN 
NEW YORK 


Three Bridge Projects 


Under Construction 


HE problem of developing modern 
arterial highways to accommodate 
the phenomenal growth of vehicle 
traffic in the New York area is aggya- 
vated by the presence of wide navigable 
waterways, in particular the Hudson 
and East Rivers, which require the con- 
struction of long-span bridges or tunnels 
at a cost of hundreds of millions of 
dollars. 

Traffic across the Hudson River and the 
Upper Bay is expected to exceed 
100,000,000 vehicles this year compared 
with 80,000,000 six years ago. Serious 
congestion occurs at times at all three 
Hudson River crossings, which comprise 
the Holland Tunnel, the Lincoln Tunnel 
and the George Washington Bridge. Simi- 
lar conditions exist at the East River 
crossings. 

With a view to providing additional high- 
way facilities the Port of New York 
Authority and the Triborough Bridge and 
Tunnel Authority undertook in 1954 a 
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Narrows Bridge: General perspective 


comprehensive joint study. The Port 
Authority, a bi-state agency of New York 
and New Jersey, owns and operates three 
Hudson River crossings and other trans- 
port facilities. The Triborough Authority, 
a New York State Commission, owns and 
operates two bridges and two tunnels 
across the East River and other facilities. 
Both these authorities finance and build 
their facilities on the basis of revenue ob- 
tained from tolls. 


For this study the joint engineering 
staffs of these two public agencies were 
assisted by six consulting engineering 
firms and early in 1955 the two authorities 
produced a joint report in which they 
recommended the carrying out immediately 
of three major bridge projects with the 
necessary highway connections. These 
were the construction of the Narrows 
Bridge, construction of a lower deck on 
the George Washington Bridge and a sus- 
pension bridge across the East River at 
Throgs Neck between the Bronx and 
Queens. 


Throgs Neck Bridge: General perspective 


Before financing and construction of 
these projects could be undertaken ap- 
provals had to be obtained from the 
Federal Government, the New York and 
New Jersey State Governments and the City 
of New York. These together with nego- 
tiations for the acquisition of right-of-way 
and more complete design studies, cost 
estimates and subsurface investigations 
took a considerable time and it was not 
until late 1957 that the first project, the 
Throgs Neck Bridge, started. 

The Throgs Neck Bridge, a suspension 
bridge of 1,800ft. central span, is being con- 
structed at a cost of $90m. It is being 
financed and built by the Triborough Bridge 
and Tunnel Authority as a financially self- 
supporting project. Construction is well 
advanced and the foundations and steel 
towers are completed and spinning opera- 
tions for the cables are under way. It is 
to be opened to traffic early next year. 

Extensive and elaborate reconstruction 
of the approaches of the George Washing- 
ton Bridge was started late in 1957, and 


euteeienionse 





1404 


construction of the second deck on the 
bridge proper is now proceeding. This 
project is due for completion in 1962 at a 
cost of $180m. 

The Narrows Bridge was finally approved 
by the City of New York about a year ago 
and work on the necessary alterations in 
Fort Wadsworth started in August of last 
year. The first important construction 
contract for the deep tower fondations was 
awarded in January _ this 
year. The bridge with its 
approaches is being financed 
and built by the Triborough 
Authority; it will involve an 
expenditure of approximately 
$325m, and is expected to be 
opened in the early part of 
1965. 


George Washington Bridge 


The George Washington 
Bridge as it now exists is a 
suspension bridge with a 
central span of 3,500ft., carry- 
ing on its single deck eight 
lanes of highway traffic and 
two promenades for pedes- 
trians. It was built initially 
without stiffening trusses along 
the deck. The addition of a 
lower deck will include stiffen- 
ing trusses between the two 
decks and a second lateral 
system in the plane of the 
lower deck. ; 

Six vehicular lanes will be 
provided on the new deck, thus 
bringing the total capacity of 
the bridge to 14 lanes, the 
largest capacity of any vehicu- 
lar facility in existence. 


Throgs Neck Bridge 
Although the Throgs Neck 
Bridge project has no particu- 
larly unusual or outstanding 
characteristics, it involved 


many problems in the develop- 


ment of its plans and its construction—its 
location, the type of bridge, the span 
arrangement, traffic capacity, the develop- 
ment of its major structural details, and 
in particular the design and construction 
of its foundations. 

After study of various possible loca- 
tions and considerable controversy, the 
bridge was located about two miles east 
of the Whitestone Bridge at the confluence 
of the East River and Long Island Sound. 
From Queens it crosses the East River in 
a northerly direction, thence passes over 
the tip of the Throgs Neck peninsula 
above the ground of the New York State 
Maritime College at Fort Schuyler. In a 
sweeping curve it then crosses over a 
shaliow bay of Long Island Sound to the 
Bronx. 

The river at that point is about 3,500ft. 
wide between the Queens shore and 
Throgs Neck and in its navigable part 
attains a depth of about 80ft. 

In the preliminary plans it was assumed 
that the bridge towers would have to be 
kept back of the U.S. pierhead lines. This 
resulted in a central span of 3,100ft. and 
called for the suspension type of bridge as 
the most suitable and economical. Subse- 
quent negotiations with the U.S. War 
Department disclosed that the towers could 
be placed close to the existing and a pro- 
posed new river channel. This reduced 
the central span to 1,800ft. and the two 
side spans to 555ft. A minimum clear 
height above the river channel of 135ft. was 
called for to permit all coastal shipping to 
pass underneath: 

The design of the suspension structure 
follows closely that of other suspension 
bridges of comparable size built in recent 
years, notably the Walt Whitman Bridge 
across the Delaware River at Philadelphia 
which was completed last year with a cen- 
tral span of 2,000ft. 


Design of Deck Structure 


Traffic studies indicated that a capacity 
of six vehicular lanes will allow reasonably 
for future traffic increases. A single deck 
carries two three-lane roadways, each 37ft. 
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wide, separated by a 4ft, wide’ barricade, 
A 2ft. wide service walk is provided on 
each side adjacent to a strong outside steel 
barricade. 

The roadway deck consists of a 24in. 
layer of bituminous concrete resting on a 
Sin. slab formed by a steel grid flooring 
filled with lightweight concrete. These 
slabs rest on continuous longitudinal rolled- 
steel stringers which in turn rest on the 


Erecting tower of Throgs Neck Bridge 


top chords of the transverse floor trusses. 
The latter are framed into the two longi- 
tudinal stiffening trusses located in the ver- 
tical planes of the cables and suspended 
from the latter by means of wire rope sus- 
penders. 

There are two wind lateral systems 
which, with the two vertical stiffening 
trusses, form a rigid frame offering ample 
resistance against dynamic wind action. 


Cables and Anchorages 


The deck is carried by a main cable on 
each side of the bridge. The cable is 
23in. in diameter and composed of about 
11,400 cold drawn steel wires of a mini- 
mum ultimate strength of 225,000lb. per 
sq. in. The cables are firmly anchored at 
both ends to large concrete blocks, about 
140ft. to 200ft. at the base and 150ft. high 
above the foundations, 

The transfer of the stress from the cables 


Throgs Neck Bridge. 
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to the concrete block is effected by chains 
of steel eyebars which, at their lower ends 
connect with steel anchor girders, These 
girders and about half of the length of the 
eyebar chains are embedded in the cop. 
crete, 

The towers form rigid portal frames com. 
posed of two vertical shafts, a portal strut 
at the top and a transverse strut connecting 
the two legs at the floor level, the latter 
being hidden from view by the deck struc- 
ture. The two tower shafts rest on con- 
crete pedestals which transmit the load to 
the caisson foundations. 

The tower legs have a rectangular closeq 
section which tapers from 20ft. at the 
bottom to 16ft. at the top. The walls and 
interior partitions of these shafts are 
formed of solid web plates and 
angles and enclose 12 small exterior cells 
and a large inside well which will house an 
elevator. All cells will be accessible for 
inspection and painting. 

Longitudinally the tower shafts are suffi- 
ciently flexible so that they can bend under 
the movements of the cable saddles on top 
of the towers due to fluctuating tempera- 
ture and live load. 


Foundations 


Extensive investigations were undertaken 
to explore the subsurface conditions as a 
basis for the design of the foundations, 
In connection with the preliminary studies 
four test borings were made, one at the 
site of each anchorage and of each tower 
pier. All borings were carried to bedrock 
which was found to dip from a depth of 
112ft. below mean high water at the Bronx 
anchorage to about 200ft. at the Queens 
anchorage, 

The bedrock consists of Manhattan 
schist, partially disintegrated near its sur- 
face. The overburden at the top is com- 
posed of various layers of soft glacial soils 
which offer poor foundation conditions. 
Below them is a well consolidated layer of 
mixed silts and clays. At the bottom, 
overlying the rock, there is a bed of firm 
sands capable of sustaining the foundation 
pressures, 

Additional borings undertaken in con- 
nection with the preparation of the final 
plans generally confirmed the conditions 
found by the preliminary borings. They 
indicated that open caisson foundations for 
both anchorages and both tower piers 
would be most suitable and economical and 
would have to be sunk to depths of from 
80ft. to 160ft. to reach firm bearing soils. 

The selection of the method of sinking 
the caissons was left to the contractors, 
subject to the approval of the engineers. 


Anchorage Caissons 


The caissons for both anchorages are 
rectangular reinforced concrete blocks of 
the unprecedented dimensions of 146ft. by 
226ft. Seventy-seven circular wells, léft. 


Tower caisson under construction 
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in diameter, are provided in each caisson 
for dredging and sealing operations. 

For the construction of both anchorage 
caissons, being located in relatively shallaw 
water, the contractors selected the so- 
called sand island method. At the Queens 
caisson they first placed on the river 
bottom a bed of sand up to about 20ft. 
below mean sea water. On top of that sand 
island they built around the caisson location 
a cofferdam composed of 50ft. diameter 
circular cells of steel sheet piles with out- 
wardly curved connecting walls. The cells 
were filled with sand to about 10ft. above 
the high water level. The water inside the 
cofferdam was then pumped down to th2 

d bed. 
ithe cutting edge and about 30ft, 2epth 
of caisson were then built on the dry sand 
fill inside the cofferdam. Thereupon the 
sinking operations proceeded by dredging 
inside the dredging wells and by building 
up the heavily reinforced concrete walls 
botween the outside of the walls. 

After the caisson reached the expected 
bottom, at a depth of about 135ft. below 
mean sea level, the space inside the cutting 
edges and the dradging wells wer: filled 
with concrete. Finally the cofferdam was 
removed. 

Tower Caissons 


The foundation of each of the two 
towers consists of a rectangular caisson 
75ft. by 162ft. The cutting edge is built 
up of steel shapes and the sides of caisson, 
as well as the 36 circular dredging wells, 
are lined with steel plates. The spaces 
between the outside walls of the caisson 
and the wells are filled with heavily rein- 
forced concrete. 

On account of the great depth of water, 
from about 50ft. to 80ft. at the tower sites, 
the contractors selected the floating-in- 
place method of placing the caissons. 

They first built at the site a group of 
three mooring cages, one on each side and 
one at the downstream end of the caisson, 
to serve as guides in mooring and sinking 
the caisson, 

Each of these 100ft. high towers is com- 
posed of vertical and battered pipe piles, 
thoroughly braced in vertical and 
horizontal planes. They were fabricated 
and completely assembled at a plant 
up {the Hudson River and shipped on 
barges to the bridge site. There they were 
sunk to about 6ft. into the mud which 
forms the river bottom, 

To give the cage stability, 10in. steel H 
piles were then driven inside of the pipe 
piles to the anticipated depth of the 
caisson, 140ft. and 160ft. below high water 
level. 

In the meantime the cutting edges of 
the caissons, together with parts of the 
outside steel walls and dredging wells, 
were fabricated and assembled at a fab- 


Narrows Bridge. 
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ricating plant in Yonkers and floated some 
30 miles down the Hudson River, around 
lower Manhattan, and up the East River 
to the bridge site. 

After floating a caisson into place be- 
twe2n the mooring cages, sinking was 
start:d by dredging inside the wells and by 
filling the spaces between outer steel walls 
and the forms of the dredging wells with 
heavily reinforced concrete. 
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gateway to the great harbour of New York, 
it was of utmost importance to give con- 
sideration to aesthetic appearance. With 
that in view the Triborough Authority ap- 
pointed a board of three prominent archi- 
tects to assist the engineers in the design. 

The Narrows Bridge will cross the water- 
way at about its narrowest point between 
Brooklyn and Staten Island. Both bridge 
heads are located in United States Govern- 


om 





Throgs Neck Bridge: Cable spinning 


After the caissons reached final posi- 
tion the space inside the cutting edges and 
the dredging wells was sealed with tremie 
concrete. Finally the mooring cages were 
removed. 

The methods of erection of the steel 
superstructures follow closely those suc- 
cessfully established in connection with the 
building of recent large suspension bridges. 


Narrows Bridge 


As a bridge structure the Narrows Bridge 
will be remarkable in that, with a central 
span of 4,260ft. and a 12-lane vehicular 
capacity on a double deck, it will be the 
longest and heaviest bridge span so far 
built. 

As for any bridge of great proportions 
the planning involved elaborate design 
studies and many unusual engineering 
problems. It required alternative studies and 
comparative cost estimates to determine its 
best location, span arrangement, traffic 
capacity, depth and type of foundations 
and a multitude of design details. 

Moreover, since the bridge will form a 
conspicuous object in the landscape and a 





Staten Island tower cofferdam under construction 


ment r°s2rvations. Fort Hamilton in Brook- 
lyn and Fort Wadsworth on Staten Island. 
this wis an imovortant consideration in 
selecting the location because, although ex- 
pensive alterations of military installations 
in these reservations are involved, acqui- 
sition and evacuation of a large number of 
private homes was avoided. 


Direct connections are provided on each 
side to existing or proposed arterial] high- 
ways. 

Type of Bridge 


The Narrows is one of the most im- 
portant navigable waterways. The largest 
steamers afloat pass through it to and from 
the inner harbour of New York. It was 
evident that the greatest part of the water- 
way, at that point about a mile wide, had 
to be kept clear of obstructions. Further- 
more, any bridge support in the middle part 
of the waterway would be impracticable 
on account of the great depths of suitable 
foundation soil. 


Negotiations with the office of the U:S. 
Chief of Engineers led to the location of a 
bridge pier in relatively shallow water 
about 250ft. off the Staten Island shore. 
Near the Brooklyn shore a pier was con- 
veniently located on the small island 
formed by Fort Lafayette which was 
acquired from the Department of the Navy 
and is being demolished. 

This resulted in a general span of 
4,260ft., 60ft. longer than that across the 
Golden Gate at San Francisco and 760ft. 
longer than that of the George Washington 
Bridge across the Hudson River. 

For a span of such great length only the 
suspension type of bridge came into con- 
sideration in view of its considered superior 
economy. Furthermore, because of its 
naturally light and graceful appearance it 
was considered aesthetically superior to 
any other type. . 

The side spans, each 1,215ft. long, were 
selected with respect to local conditions 
for the anchorages and the economy of the 
span arrangement. This resulted in a total 
length of bridge proper over the anchor- 
ages of about 7,200ft. With its toll plaza 
and the immediate approaches the bridge 
will be about three miles long. 

The Department of the Army required a 
minimum vertical clearance above high 
water of 216ft. over the centrally located 
2,000ft. wide ship channel. This permits 
the tallest existing ocean liners, the Queen 
Mary and the Queen Elizabeth, to pass 
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under the bridge under all conditions of 
load, tide and temperature. 

For the approaches and for the side 
spans of the bridge proper a roadway grade 
of four per cent. was adopted. With the 
necessary camber in the central span the 
maximum clearance at the centre of that 
span became 228ft. 


Deck Structure 


In designing the type, arrangement and 
dimensions of the suspended deck struc- 
ture consideration had to be given to traffic 
capacity, allowing for a reasonable future 
increase in volume, flexibility of traffic flow, 
as well as to structural arrangement to pro- 
duce the necessary rigidities against exces- 
sive deformations from static and dynamic 
loads and wind forces. 

After consideration of a number of cross 
sections of the deck structure, embracing 
single and double-deck arrangements, capa- 
cities of from 6 to 12 lanes and possible 
segregation of passenger cars and commer- 
cial vehicles, a section was finally selected 
which provides for a double-deck structure 
of 12 lanes capacity, with six roadway lanes 
and the necessary safety kerbs and serv'c> 
walks on each deck. For maximum traffic 
flexibility each deck is designed to carry 
both passenger and commercial vehicles. 

Only the upper deck will be opened to 
traffic initially. For the lower deck the 
paving, lighting, traffic signals, additional 
toll facilities and the approach ramps will 
be built when traffic warrants. This is ex- 
pected to occur by 1980. The cost of these 
additions is estimated at about $12m. 

The overall width of the suspended 
structure is 115ft. 

The design of the roadway slab and 
paving on the two deckswas given exten- 
sive study. In a bridge of such long span 
the weight of the deck slab and paving is 
a governing factor in th2 cost of the bridge. 
Every 12lb. of weight per sa. ft. 
of deck slab and paving, which is 
equivalent to one inch thickness of con- 
crete, requires an expenditure of about 
$24m. in the supporting parts of the struc 
ture. 

On the other hand it was essential to 
provide a deck which would stand up 
under the heaviest traffic and permit re- 
placement of the surface, if necessary, with 
the least interference with the flow of 
traffic. 

A type of deck consisting of a 5in. deep 
steel-grid filled with reinforced lightweight 
concrete and topped by a 2in. paving of 
bituminous concrete was adopted. The 
roadway slab is supported on 16in. trans- 
verse rolled beams about 5ft. on centres. 
These in turn rest on 3ft. 6in. deep built 
up longitudinal stringers spaced about 1 lft. 

The stringers of both decks are framed 
into, and have the same depth as, the 
upper and lower chords of the transverse 
frames. The latter are 273ft. deep double- 
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web rigid frames, Their end posts are con- 
nected to the vertical posts of the two 
stiffening trusses, one on each side of the 
deck. 

Adequate resistance against wind action 
to prevent objectionable motions is one of 
the dominant problems in the design of 
long-span suspension bridges. That resist- 
ance is obtained partly by the tautness of 
the cables, which is determined in turn by 
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The deck structure with stiffening truss. 
is suspended from the main cables jp the 
usual manner by means of steel wire Top 
suspenders. Four pairs of such rz : 
2%in. in diameter, are attached to each 
end of each transverse frame. 

As in all recent American suspension 
bridges of long span the cables are com. 
posed of high-strength cold-drawn Stee] 
wires laid in parallel strands. In the 


Model of suspended structure of Narrows Bridge 


the weight of the cables and the deck 
structure suspended from them, partly by 
the stiffness of the deck structure. 

Owing to the great suspended dead 
weight of the Narrows Bridge it has been 
possible to minimise the stiffness of the 
deck structure. This is reflected in the 
relatively low height of the stiffening 
trusses, only 24ft. between centres of 
chords, about 1/180th of the central span, 
and littke more than the minimum depth 
required for a two-deck structure. The 
width between centres of stiffening trusses 
is 100ft. 6in. or only 1/140th of the span. 
Great torsional stiffness is obtained by 
arranging a lateral truss in the plane of each 
deck. The stiffness and economy of the 
deck structure are further enhanced by 
rigid connections between all parts of the 
steel skeleton, the transverse beams carry- 
ing the concrete slab, the stringers of both 
decks, the rigid-frame floorbeams, the ver- 
tical stiffening trusses and the two lateral 
trusses, so that they form integral parts of 
a continuous tubular structure. In this 
unique design all parts participate in re- 
sisting the vertical, torsional and lateral 
forces. 


Perspective of anchorages of Narrows Bridge 


Narrows Bridge there are four main cables, 
two on each side of the deck structure, 
They have a diameter of about 36in. Each 
wire has a diameter of 0.196in. and a 
minimum strength of 225,000Ib. per sq. in. 
The actual composite ‘strength of each 
cable is estimated to be close to 100,000 
tons. 
Towers 


Structurally the towers are designed to 
act transversely as rigid steel frames with 
deep portal struts connecting the two 
tower shafts at the top and_ below 
the deck. Seen in front elevation the 
towers form slender flexible shafts fixed 
at the bottom. They are thus able to bend 
under the longitudinal motions of the cable 
saddles which are fixed to the tops of the 
towers, 

Both the tower shafts and the portal 
frames are of cellular steel construction. 
The cross section of a tower shaft is formed 
by four intersecting rectangles of maxi- 
mum overall dimensions of 49ft. by 36ft. at 
the bottom. Each shaft is composed of 
from 52 to 92 vertical cells 34ft. square. 
All cells are accessible for inspection and 
painting. 

A service elevator will be installed in 
each tower shaft for convenient access. The 
towers will be 680ft. high above mean high 
water and are to rest on solid concrete 
pedestals with granite facing. 


Tower Foundations 


In planning a bridge of this magnitude 
it is of importance to undertake extensive 
subsurface investigations to determine the 
feasibility, type and dimensions of the 
foundations. In connection with the first 
preliminary studies made in 1954, four 
borings were undertaken, one at the site 
of each tower and of each anchorage. All 
were carried well into the solid rock forma- 
tion. 

The surface of the latter was found to lie 
from about 160ft. to over 300ft: below sea 
water level. Toward the middle of the 
waterway the rock surface falls steeply to 
unknown depth. The material overlying 
the rock bed is composed of various soft 
to firm layers of silts, clays, sands and 
gravel and a layer of decomposed rock im- 
mediately above the solid bed of gneiss and 
Manhattan schist. On the basis of these 
borings tentative designs and cost éstl 
mates were prepared. * 

In 1956 28 supplementary borings and 

(Concluded on page 1408) 
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International Construction 
ae 


AUSTRALIAN te 


ARCHITECTURE in. 


AN indication of the scope and variety 

of contemporary building in a vast 
and swiftly changing country is pre- mene (eS 
sented by the “Australia Builds” Exhi- fit 
bition of Architecture now being held Secu) 
at the office of Qantas in Piccadilly, 
London, W.1. 

The exhibition, arranged by the 
Royal Australian Institute of Archi- 
tects, comprises models and photo- 
graphs of a wide range of public, 
commercial and domestic architecture, 
and shows that in the building boom 
now changing the face of the larger 
cities a lively modern school of archi- 
tecture is exerting an important influ- 
ence. 

Among the models is one of the 
Sydney Opera House, designed by 


St. Faith’s Church, Burwood, Victoria. Danish architect, Joern Utzon, and now Mutual Life Assurance Building, Perth. 
Mockridge, Stahle and Mitchell, architects under construction. Bates, Smart and McCutcheon, architects 


. ed 
Ss. Be et 


Flats at Sydney. _Grammar School, Melbourne _ 
Edwards, Madigan and Torzills, architects Mockridge, Stahle and Mitchell, architects 


Hall of Residence, Canberra University. Olympic Pool, Melbourne. __ 
Bunning and Madden, architects Borland, Murphy and McIntyre, architects 
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DESIGN OF BUILDINGS WITH 
ATOM-PROOF SHELTERS 


U.S. Courses for Architects and Engineers 


F the United States is to survive an 
atomic attack, adequate shelter is 
needed. Gifford H. Albright, assistant 
professor of architectural engineering at 
the Pennsylvania State University, 
believes that this does not necessarils 
mean the building of cities under- 
ground, or the construction of window- 
less, ugly, scaleless monstrosities. 

Architects and engineers can provide 
shelter against nuclear weapons in con- 
ventional buildings if they understand 
shelter requirements and the use of “con- 
vertible shelter.” 

Professor Albright points out that in 
every building programme there are re- 
quirements for many functional spaces 
which lend themselves to use as effective 
shelter against nuclear attack if adequately 
planned, designed, and constructed with 
this objective. 

To acquaint architects and engineers 
with design and construction requirements 
of these areas and to further basic know- 
ledge, the University has organised an 
extensive programme of instruction and 
research. 

Professor Albright directs the pro- 
gramme, which is supported in part by the 
U.S. Department of Defense, U.S. Naval 
Civil Engineering Laboratory, and the 
Office of Civil and Defense Mobilization. 


Two-week Courses 


Aware that practising architects have 
need for information on the design of 
buildings with shelter facilities, the Uni- 
versity has scheduled two two-week 
courses for July. One is for architects 
and engineers who are or will become 
involved in planning and preliminary de- 
sign aspects of buildings, shelters, and 


(Concluded from page 1406) 
extensive soils analyses were made. They 
confirmed in general the geologic forma- 
tions and permitted a final determination of 
the type and depth of the foundations, 

The Staten Island tower pier was located 
in relatively shallow water about 250ft. 
off shore. Its foundation will consist of an 
open caisson, 229ft. by 129ft. in plan. It 
will be sunk to near the top of a layer of 
hard glacial clay about 127ft. below mean 
sea level. The Brooklyn tower pier was 
located on the small island occupied by 
Fort Lafayette which is being demolished. 

Two alternative types of foundation were 
developed for this tower, one consisting 
of an open dredged caisson of the same 
size as that of the Staten Island tower 
foundation sunk to a depth of about 190ft. 
below sea level and resting on layers of 
stiff clay and very compact silts and sands; 
and one consisting of a shallow open 
dredged caisson resting on piles driven 
down and into the solid rock bed about 
310ft. below mean sea level. The piles 
were to consist of 36in. diameter steel 
pipes filled with concrete and strengthened 
by a l4in. H-pile core. 

Tenders were invited for both designs, 
and the deep caisson design proved to be 
lowest in cost. 

The cables will be anchored on each 
side to triangular shaped anchorage blocks 
of massive but aesthetically appropriate 
appearance, 

The Staten Island anchorage will be 
located on high ground overlooking the 
Narrows. Favourable foundation condi- 
tions permit a simple spread footing sup- 
ported on compact glacial sands at an 
average depth of 76ft. below the ground 


facilities to resist the effects of nuclear 
weapons, The other will enroll structural 
and architectural engineers who are or 
will become involved in analysis and 
design of structural systems and radiation 
shielding systems of buildings, shelters, 
and facilities to resist the effects of nuclear 
weapons, 

The University has also instituted four 
graduate courses in nuclear defence plan- 
ning and design and nuclear defence 
research. These will help to acquaint 
advanced students in architecture with the 
problems they will face as they enter a 
world that must think in terms of pro- 
tection from nuclear weapons. 


Research 


Research will also be an important part 
of the programme to be conducted at 
Penn State under the $117,000 initial 
grant provided by the three federal 
agencies. 

Professor Albright points out that there 
are many things we still need to know. 
These range from radiation shielding and 
the response of structural systems sub- 
jected to blast loading to psychological, 
physiological, and sociological problems 
that may arise when individuals spend 
prolonged ‘periods in shelters. 

Some of this information is already 
available in isolated reports and the Penn 
State programme will include, initially, 
the gathering and summarising, as well 
as indexing, of some of this information. 

Professor Albright has participated in 
and directed research programmes relating 
to shelter systems at Massachusetts Insti- 
tute of Technology, U.S. Navy Bureau of 
Yards and Docks, U.S. Naval Civil Engi- 
neering Laboratory, Nevada Test Site, and 
Eniwetok Proving Ground. 


surface. The footing will be about 220ft. 
wide and 320ft. long. At the Brooklyn 
anchorage foundation conditions also per- 
mit a spread footing about 230ft. wide and 
344ft. long on compact glacial sands about 
52ft. below ground surface. 


Bridge Approaches 


On the Brooklyn side the main bridge 
approach ramps lead to a new depressed 
expressway connecting with the Gowanus 
Expressway. As part of the bridge project 
they extend easterly from the anchorage 
to a point approximately 1,000ft. east of 
92nd Street in Brooklyn, a total length of 
4,300ft. Bridge connections to both decks 
are also provided to and from the Shore 
Parkway. 

On Staten Island side the bridge ap- 
proach will connect westerly with a new 
express artery, the Clove Lakes Expressway. 
The approach which will form part of the 
bridge project extends to the easterly side 
of Fingerboard Road, a distance of about 
3,600ft. from the anchorage. 

Immediately west of the anchorage the 
roadways of the upper and lower bridge 
decks will diverge and come to a common 
level to form the toll plaza which will ulti- 
mately contain 30 booths for the collection 
of tolls. Fourteen booths will be provided 
initially. 

A field administration building, mainten- 
ance garage and equipment, and other ser- 
vice facilities will be located at the plaza. 
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U.S. HIGHWAY RESEARCH 
BOARD’S BULLETINS 


S* Papers presented at the Board’s 
38th annual meeting in January 
1959, are contained in Bulletin 243 
(price $1.40) published recently by the 
U.S. Highway Research Board, 210} 
Constitution, Washington, D.C, 

The first four Papers were Sponsored 
by the Committee on Bridges, as follows: 

“Elastomeric Bridge Bearings,” by R. | 
Pare and E. P. Keiner, and “Report on 
Tests of Neoprene Pads Under Repeated 
Shear Loads,” by A. M. Ozell and J, F 
Diniz, describe research on elastomeric 
(rubber-like) materials which show con- 
Siderable promise of being Particularly 
suitable for seating precast bridge girders 

“Tests of Steel Tubular Piles Driven 
Near Saigon River, Vietnam,” by D, Allan 
Firmage, and “A Rational Method for 
Determining Safe Foundation Pressures 
and Embankment Stability,” by S. Lifsitz 
present two rather widely different engi. 
neering approaches to the problem of safe 
foundation design, possible accounted for 
by differences in geology of the construc. 
tion locations. 

The other two Papers sponsored by the 
Committee on Surface Drainage of High- 
ways, are: “The Use of Backwater jn 
Designing Bridge Waterways,” by 
Joseph N. Bradley, and “Laboratory 
Observation of Scour at Bridge Abut- 
ments,” by H. K. Liu and M. M. Skinner, 
They provide new information which may 
guide engineers in shaping and positioning 
bridge waterways and in designing 
adequate protection against damaging 
erosion. 


Painting and Deck Construction 


Also published by the Board (price 
$0.60) is Bulletin 243 containing two 
Papers, also presented at the annual meet- 
ing, which are of special interest to bridge 
and maintenance engineers. 

“Highway Bridge Painting,” by John D. 
Keane, presents a check list of things to 
avoid in painting highway bridges and 
some important considerations in painting 
bridges, 

“Smooth Riding Bridge Decks,” by 
Nomer Gray, presents some of the 
distinctions made in the construction of 
concrete bridge decks and the construc- 
tion of concrete pavement on grade. 


Soil Stabilisation 


Another publication is Bulletin 241 
($2.40) which comprises six Papers dealing 
with stabilisation of poor soils, as follows: 

“Soil-Organic Cationic Chemical-Lignin 
Stabilisation,” by J. M. Hoover, D. T. 
Davidson, J.J. Plunkett and E. J. Monoriti. 

“Water in Cutback Asphalt Stabilisation 
of Soil,” by R. K. Katti, D. T. Davidson 
and J. B. Sheeler. 

“Chemical, Treatments for Surface- 
Hardening of Soil-Cement and Soil-Lime- 
Flyash,” by R. L. Handy, J. L. Jordan, 
L. E. Manfre and D. T. Davidson. ; 

“Improvement of Soil-Cement_ with 
Alkali Metal Compounds,” by T. W. 
Lambe, A. S. Michaels and Z. C. Moh. 
This Paper includes a discussion by L. T. 
Norling and R. G. Packard, and a closure 
by the authors. ‘ 

“Fine-Grained Soil Stabilisation with 
Phosphoric Acid and Secondary Addi- 
tives,” by A. S. Michaels and F, W. 
Tausch, Jnr. 

“Use of Calcium Chloride for Soils Base 
Stabilisation in Maryland,” by J. Eldridge 
Wood. 


£14M. TRINIDAD HOTEL 
CONTRACT 


A £14m, contract to build the Trinidad 
Hilton Hotel has been placed with Holland 
& Hannen and Cubitts, Ltd., and their 
Canadian associates Anglin - Norcross 
Corporation, Ltd. 

Architects for the scheme are Warner, 
Burns, Toan, Lunde, of New. se 
Associate architects are W. H. Watkins an 
Partners, Port-of-Spain, Trinidad. 
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the 
growing 


range 


Alcon Mark Ill range...the self-priming 
pumps that move more water, fuel 
oil or heavy liquids per unit of 


capital cost than any others. 


The range is now extended by the addition of 

the B.S.A. powered 1” and 1}” versions. 

Alcon pumps are available with outputs from 500 to 
75,000 gallons per hour; the smaller models 

are supplied with American Briggs & Stratton or 
Clinton engines, or with British Villiers, J.A.P. 

or the latest B.S.A. engines. All models are available 
as electric powered units. Larger sizes have 


diesel engines fitted as standard. 


For further details, or for technical advice 

On proposed applications, write to:— 

ARTHUR LYON & CO. (ENGINEERS) LTD., 

6 Carlos Place, Grosvenor Square, London, W.1. 
HYDe Park 9141 





1409 












NEWAGE 


The symbol of the Newage 
group is the hall-mark of first-class engineering 
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ANDERSO 


always in the lead with 


DERRICK CRANES 


— often imitated but never equalled — 


ANDERSON have long been accepted as Leaders in Electric Derrick 
design and construction, and their new range is already acclaimed 
by users and professional authorities as exceptional. The many 
outstanding innovations ANDERSON recently introduced include 
Panoramic Vision, Easy-reach Control, Unit Construction, new 
Driver-comfort and Safety. These and a score of other exclusive 
features make ANDERSON Derricks the most advanced High 
Performance Cranes ever presented by a Company whose standards 
are acknowledged to be amongst the highest in the Industry 


EXTENSIVE HIRE FLEET OF MODERN CRANES 
DEPOTS AT LONDON AND BIRMINGHAM 


*Phone 
CARNOUSTIE ; Ta 4 4 London Office : 
2214/5 & 2110 ive » \> " FINSBURY PAVEMENT 

HOUSE, 120 MOORGATE, 


peat THE ANDERSON-GRICE CO. LTD. E.C.2 
tenn TAYMOUTH ENGINEERING WORKS,CARNOUSTIE, SCOTLAND | .p,.¢- monarch 4629 
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MOTOR GRADERS 





The motor grader is an accepted and indispensable tool 
for the Public Works engineer and contractor. To solve 
the problems of modern road building and maintenance, 
no machine is as efficient; and all wheel drive and all 
wheel steer ensure maximum output under all conditions. 


Hills Plant Limited offer for hire a complete range of up-to-date 
earthmoving and associated machinery, including motor graders 
from 8,000 to 22,000 Ibs., tractor shovels, dumpers, concrete 
mixers, compressors, pumps, vibrating rollers, diesel piling 
hammers and concrete breaking equipment. 


Eau BE a 
PLARI'X ZX." ED 


12 BURLEIGH STREET STRAND - LONDON W.C.2. 
Telephone: TEMPLE BAR 0321 (5 lines) 
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A large and comprehensive 


fleet of plant, in first-class 


condition, supported- by a : aes IMMEDIATE DELIVERY 
field maintenance service She 


; FOR 
second to none. Thus, your a 
worries are over when you eee 
HIRE FROM ALLEN 
OR ON 


Our fleet of machines 
consists of powered and HIRE PURCHASE TERMS 


towed graders, mobile . ONLY 10% DEPOSIT 
and tracked excavators, 


grass rollers, sheepsfoot : Mee, 
rollers, road rollers of all ~ : e RIOS 
types — 62 cwt. to 16 cwt. ° CROSS CUTS 
vibratory and 2} tons to 10 e GEVWVELS 
tons tandem and three-wheel, oe indi ‘ 
compressors, mixers, pumps, Easy Portability makes the No. 2 Portasaw in ispensible on 
d the building site. Powered by a petrol engine or electric 
umpers, etc., etc. ee 
motor. Economical in use, cuts costs by as much as 80% 
compared with hand-sawing, 
Other models available ...send for illustrated leaflet, 


JOHN ALLEN & FORD @) ; THE LINER CONCRETE MACHINERY CO. LTD., 
(Oxford) LTD. 273, PARK ROAD, GATESHEAD, 8. 


Long Lane, Littlemore, OXFORD Telephone: 72501. Telegrams: “Liner, Gateshead,” 
Tel: 78241/2/3 London Office & Showrooms : Liner House, Lexden Road, Acton, W.3. Tel: ACOrn 893) 


Wokingham Depot Tel: 75 i 7 Fe ~~ “Piease forward particulars of LINER PORTASAWS. 


May we have YOUR enquiries ? 


~~ ae 


273 


sy fee, Ce 


~ leet 


Hydralite ;. 


SO LIGHT 
AND HANDY 


Normally one would not expect to 
see a 50 tons capacity Jack used for 
such ‘light’ work (a few tons pressure 
only being needed). Hydralite Jacks, 
however, are so light and easy to 
handle (not to mention their ease 
of operation), that they are preferred 
to the lower capacity conventional 


tools A Welder at work. An Adolf Morath picture by permission of 


Bradwell Nuclear Power Station and The Nuclear Power Group 


THERE ARE A THOUSAND AND ONE JOBS FOR HYDRALITES 


YOU SHOULD HAVE CATALOGUES AT HAND —SEND TODAY 


SMETHWICK - BIRMINGHAM ~- Phone SME 1/81 
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General view of the Single-Span 
Major Unde: over the 
Daventry-Long Buckby Road on 
the new London-Yorkshire 
Motorway. 

Contractor: Messrs. Johr: Laing 
and Son Limited. 





These photographs illustrate the 
advantages of using DSL 500 
Girders and Trishore Trestles 
where provision must be made 
for through Traffic on Bridge 
Construction. Supplied in unit 
lengths in varying dimensions. 
Girders and Trestles are quickly 
bolted together and erected in 
position eliminating the need for 
costly scaffolding erections. For 
spans of 90ft. or greater and 
loads up to 25 tons — we will 
gladly supply further information 
on request. 


An interior view through the 
Underbridge showing the 
DSL 500 Girders and Trishore 
Trestles. 





You can depend on 


RAPID METAL DEVELOPMENTS LIMITED 


2uy, Waisall Road, Perry Barr, Birmingham, 22b Telephone: Birchfields 6021 
London Office: 47 Victoria Street, London, S.W.1 Telephone; » Abbey 4077 Depot—Telephone: Tideway 2625 
and at-Liverpool * ,Glasgow * Swansea Stockton-on-Tees * Exeter + Fareham * Dublin: + =Belfastjand in Australia 
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-built better to last longer! 
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in a Big way! 


Here is rugged strength to overcome the roughest, toughest conditions 
... tread patterns scientifically designed for every sort of operation 
... built-in dependability to keep your machines always on the job. 

You can rely on the DUNLOP Earthmover range of tyres 
to give you the utmost in long, trouble-free service. 
Whatever your machines and your operating conditions, 
there are tyres in the Dunlop range specially 

built —to do a first-class job for you! 


cru/ sol so4 
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At the heart of every Speedline paving breaker is the 
Dual Valve—Joy’s ingenious valve mechanism which 
extracts more work from every cubic foot of air. 
Dual Valve is one of the many exclusive features* 
on Joy Speedline breakers, which on the job add 

up to extra performance from the same air 
consumption. And more... Dual Valve gives 

less shock and vibration—less maintenance— 

longer life. All very good reasons why the 

sleek Speedline breaker is rapidly becoming a 
favourite with operators. 


BRITAIN’S LATEST paving breakers are 
technically detailed in Catalogue AD/8. 
Please write for a copy—and ask for 

a demonstration. 


te bvoakers that rum 


* Other Speedline advantages include: Single- 
piece, cam-type, steel retainer, eliminating 
external springs, nuts, washers; Cadmium plating 
for smooth running in and resistance to rust; 
Chuck bushing liner and buffer ring liner are 
both replaceable — reducing ‘down’ time. 


ona custwon of aww.... 


AIR POWER 
SUPPLIER & APPLIES BY 


JOY-SULLIVAN LTD. 7 HARLEY STREET : LONDON, W. 1. 
TELEPHONE: LANGham 7711 
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—————- 
&€ UNUSUAL PLANT SERVICE. 
We claim to have the most comprehensive PLANT 

yiRE SERVICE in this country, and you can obtain 

from us almost everything the builder requires, from a 

gain plug to an excavator. Our lorries deliver in 

the London area every day. Note the telephone No.: 
grentwood 2116. —~ SYMES (PLANT), LTD., Ongar 

Road, Brentwood, Essex. 


PRIESTMAN WOLF 2, cu. yd. EXCAVATOR, Model 
HE, Serial No. A4502, complete with Skimmer 
and Backacter Equipments, mounted on 18in. tracks 
and powered by a Dorman 4 DS Engine with electric 
start (Engine No. 44339). Ref. No. 60412. £595 
Box p.2103, *‘ The Contract Journal.’ 


EQUIRED to PURCHASE, in good 
R Two 2 3-ton MOBILE CRANES. 
one 2-Tool MOBILE COMPRESSOR. 
Full a and prices, please, to: 
MACTRAC, LTD., 
vineyard Street, Oldham. Telephone: MAIn 5881 
Immediately 1201 


oR HIER E.—Available 
F LIMA, fitted with genuine American 100ft. Crane 
gfoom, Back Haul Gear, Bridle, etc., and In first-class 
condition. —- PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Telephone: Paddington 2663/5. 
“SALE, 4- ton Greens Diesel driven ROAD 
ROLLER, good condition.—WILLIAM G. SEARCH, 
LTD., Whitehall Road, Leeds, 12. Tel. 639081 (10 
lines). 
UMPERS, Drayton, tyd., year 1959, in very good 
condition, £385 each.—GENERAL ROADWORK, 
L\TD., Mitcham Road, Croydon. Tel.: Thornton Heath 
8252. 
7 IMA 2400 SHOVELS REQUIRED. Must be in good 
L condition.—-Full details and price required to 
Box P.1946, 


condition 


“The Contract Journal." 








MODERN PLANT AT COMPETITIVE RATES 





10 ton Coles Lorry-Mounted Crane, 
40 ft. Jib. 


} yd. Weatherill Hydraulic Loading 
Shovel. 


DIAMOND INDUSTRIES (M/C) LTD 


Central Garage, Market Street, 
STALYBRIDGE, Cheshire. 


Tel: STA 3344-3294 





HERGARTH 


HYDRAULIC MACHINERY SPECIALISTS 


Main \e Distributors 


York C.8., E. and N.R. Yorkshire, and Lincs. 
New J.C.B. 4 Hydraulic EXCAVATOR, ex 
stock ee £2,525 
aoe HOWARD SUPER 







Hydraulic EXCAVATOR and 


1956 FOWLER 3 DIESEL CRAWiER.: 
).C.B. Mark 1 EXCAVATOR (without 


ASTELL WATTS TRENCHER on Fer; 
Diesel 




























HOWARD 3ft. TRENCHER, 


BARFORD - HENDERSON 
Fordson Major T.V.O. 


DINKUM DIGGER, overhauled 
Buckets, etc. 


1945 ALLIS-CHALMERS 
Heavy Duty Drum Winch 
new rollers and sprockets 


Guaranteed New and A.1_ Reconditioned and 
Second-hand EXCAVATORS. Draining and 
Ditching Hydraulic EXCAVATORS. 


PART EXCHANGE AND HIRE PURCHASE. 


Main Caog teeters tor SmAwpes POOLE: 
ork ind Yorks. 


HERGARTH of YORK 


Tel: YORK 55181/2. 





, Gonripiata with 
... £750 
“CRAWLER,  V.O., 


and Snow Pads, 
aie ‘ £325 





: Stoke Saint Milbro 237. 


PLANT, 
struction equipment. 
available with 
attractive terms.—Tel. Westbury (Wilts.) 356. 


LLIS- CHALMERS HD10, 


TRACTORS, 
Wetherby Road, York. 





DENHAM ST., 


COMPRESSORS 

Two Bellis and Morcom 2,450 c.f.m., 
a h.p. motor, Broomwade S00 c.f. m., EH251; 
EH245; 300 <.f.m., 


Ww.p. 


ROBIN BOSWORTH, 


B.T.D.1. 


HAMPSTEAD 7481-2-3 


EUCLIDS. Good 
essential.—Detaiis and price required to Box 
“*The Contract Journal.” 


Butters 5-ton Hand DERRICK, 
Jib.—Write Box P.2096, ** 


FOR 


to 9ft. dia. 


‘PRED. WATKINS (ENGINEERING), 
Coleford, Glos. 


ANTE D. 
CRAWLER TRACTORS 
condition; also Parcels of Spares for same. Prompt 
cash and collect. 
SPARE PARTS available for TD6, 9, 14, 18, Caterpillar 
D2, D4, Fowler VF, FD3, Ailis M and County. 


and Bulidozers, 


SALE. 
100 p.s.i., 


+ 100Ib. 


LTD., 
‘Phone: Coleford 2271 /2. 


Nr. Ludiow, Shropshire. 


FARR (PLANT HIRE), LTD., offer for SALE 
or HIRE wide range of all types of CONTRAC- 
including motorway and bridge con- 
Special terms for 
option to 


long hires. 
purchase 





with | Angledozer, for 

| This machine has done very little work 

since being completely rebuilt and is in first-class 
order. —- ALLPLANT, LTD., Thundridge Garage, 
nr. Ware, Herts. Tel.: Hertford 2536. 


VAILABLE for HIRE and CONTRACT: D9 and D8 
with Blade or Scraper.—ELLIOTT, 
Telephone: 78220 and 78501. 


| CONCRETE SKIPS! SKIPS 


BOTTOM DISCHARGE and TIPPING TYPES 


M. E. ENGINEERING LTD. 
457 FINCHLEY RD., LONDON, N.W.3 





EQUIPMENT 


LTD. 


GREENWICH 3189 


HOUNSLOW 8831 


PUMPS 


SALE OR HIRE 


THE GREENWICH PUMP & PLANT CO. 


GREENWICH, 


condition 








SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 
CAT. D.7.’s Dozer or Scraper 
19 R.B.’s— Any Equipment 





S.E.10 





400 
EH240; 150 c.f.m., D22A; 
0 ¢.f.m., EP660; also numerous others of aii makes: 
and AIR |RECEIVERS from 1ft. 


any 


on 


60ft. 
The Contract Journal.” 
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(Continued from page 1333) 


H a ey Pee NT FOR HIRE, 
BULLDOZERS: ‘BTDE. D6, 


Ds. 

nea 2- and 4-tool Portable and Lorry- 
mou 

CONCRETE MIXERS: S/3'2, 10/7, 14/10. 

CRANES: sone. to 6-ton Mobile; 1- to 25-ton Lorry- 
mounte: 

DROTT SHOVELS: 4-in-1 Equipments. 

DUMPERS: '2, 34, 1 and 1'2 cu. yd. 


EXCAVATORS: 10RB and 19RB with all Equipments. 

PORTASILOS: 13- to 20-ton, with Weighing Equip- 
ment. 

rue ale: to 4in. Centrifugal; 2in., 3in. and 4in. 
iaphrag 

ROLLERS: é3.cwt. to 1-ton Vibrating; 6- to 14-ton 
Deadweight. 


TRENCH SHEETS and STRUTS, ELECTRIC and AIR- 
DRIVEN TOOLS. 
600-gal. and 900-gal. WATER TANKERS. 
For this and any other Equipment— 
Dartford 25539 and a 
HAWLEY PLANT, 
Hawley Road, Wilmington, | "Kent. 


OR SALE, One Mackay DAC/130 COMPRESSOR, 
on pneumatics, 2-tool, Serial No. 5012, new 
1957, now undergoing complete manufacturer's over- 
haul, guaranteed six months, price £600. Available in 
two weeks ex works. Guns and Hoses extra; available 
if required. — M. DICKERSON, LTD.,. Teversham 
Corner Garage, a Road, Teversham, Cambs. 
Tel.: Cambridge 56973/4 


EW Greens 8cwt. VIBRATORY ROLLERS. Ex stock 

delivery. SALE or HIRE. Hire Purchase available. 

WILLIAM R. SELWOOD, LTD., Chandler's Ford 2981 
and Exeter 72375. 











‘ANTED, Ingersoll-Rand K105 COMPRESSORS; 
any condition.—E€.C.P.H., LTD., 146 Hills Road, 
Cambridge. 





FOR SALE OR HIRE 


Coles CRANE, 5-ton, Diesel/Electric. Long or short 
hire. Terms quoted. 
other plant and machinery: 
ROLLERS, MIXERS, etc., for 
Please inquire. 
Open weekends. 


G. H. DUNNING, 


COM- 


Also various 
SALE. 


PRESSORS, 


Baliards Yard, High Street, Edgware. 
Telephone: Edgware 2572. 





19 & 33 R.B.s 
T.D. & H.D.14s 
MERTON OVERLOADERS 


FOR HIRE 


SAND & SHINGLE LTD. 


FAGGS RD., FELTHAM, MIDDX. 
FELTHAM 3045 





enews 


DUMPERS 


¥wo late 1958 THWAITES TUSKER 1'2yd. 
"e wheeled Diesel DUMPERS, capacities 
22 cu. ft. wet concrete. Completely recon- 
ditioned and guaranteed for three months, 
resprayed, £325 ex works. 


Selection of THWAITES 3-wheeled Hydraulic 
TIPPING DUMPERS, capacities 12 cu. ft., 
in working condition, overhauled but not 
reconditioned, from £75. 








One B.H.C. ANT QUEEN MOBILE HOIST, 


latest safety gear, completely recondi- 
tioned, £290 delivered. 
One WINGET 14/10 MIXER, 1OHTH, late 


1957, all Hydraulic, with Weighbatcher, 
new control box. Sone © ee 
and resprayed, £750 ex works 


NEALE-WRIGHT 


& COMPANY LTD., 


150 PARADE, LEAMINGTON SPA. 


hi 8 Lamers Spa 924 and 220. 
nae London Gladstone 8574. 











Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 





CAMBRIDGE 


LTO 





CAMBRIDGE 


HIRE—SALES—SERVICE 


146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 


Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 



























































(WORTLEY), LTD. 


Etter BROS. 
EXCAVATORS: 
Smith 4/14, Crane rigged, £390. 
Smith 2/10, any equipment, £490. 
Smith 2/10, Skimmer/Backacter, £450. 
Smith 2/10 Skimmer/Backacter, lying London, £450. 
Ruston 16RB FACE SHOVEL, Gardner Engine, electric 
start, £700. 
Priestman Wolf, Skimmer or Dragline, Dorman Engine, 
electric start, £690. 
All above in full working order and subject to 
any test_at the works. 
EQUIPMENTS AND SPARES: 
Xayd. ann FACE SHOVEL, with Jib,, chain crowd, 


tre Mazin FACE SHOVEL, with Jib, 


toyd. N.C.H. DRAGLINE JIBS, £80. 
toyd. N.C.H. DRAGLINE JIB EXTENSIONS, £20. 
3syd. Smith 2/10 DRAGLINE JIBS, £90 
3gyd. Smith 2/10 GRAB, £75. 
toyd. N.C.H. BACKACTER, including 
to many machines. £130 
‘tgyd. N.C.H. SKIMMER. 
machines. £50. 
tgyd. Westwood GRAB, 2-rope, £90. 
toyd. N.C.H. CROWD SHOVELS, £130. 
2/10 Universal JIB, £90. 
10 FACE SHOVEL BUCKET and Arm, £80. 


BACKACTER and SKIMMER, 

Fowler 2B ENGINE, £90. 

Fowler RADIATOR, new, with cowl, 
Caterpillar D4 RADI aren new, with new cowl, 


TRA RS: 
New a ton LOW-LOAD TRAILER, air brakes, 
well, 
12-ton 4-wheel LOW-LOAD TRAILER, £190. 
PUMPS: 


rope crowd, 


Jib. Adaptable 


‘Adaptable to many 


£40. 
£40. 


20ft. 


Suction Hose 
£85. 


in 10ft 


Ransomes and Rapier 3in. Centiifugal, 
and Strainer, air-cooled Petter Diesel, 
Sykes 3in. Diaphragm, £40. 
Sykes Sin. Centrifugal, 40ft. 
lengths, Petrol, £80. 
3in. FIRE HOSE, excellent condition, 
OLLER 
8/10-ton Marshall a oN 
Fowler 8-h.p. 2-cyl. Petrol, power pack, new, £30. 
Glen Works, Deepcar, near Sheffield. 
(Tel.: Stocksbridge 3276.) 


Deepcar is six miles west of Sheffield, on A.616 
(Woodhead Road). 


-7ICKHAM 3in. DIAPHRAGM PUMPS for SALE, 
with Lister or Petter Diesel Engines. All in first- 
class order with 20ft. suction hose and 20ft. delivery 
hose, £125 each.—ALLPLANT, LTD., Thundridge 
Garage, Wadesmill, nr. Ware, Herts. Hertford 2536. 


WANTED. 12-15 cu. yd. SCRAPER, suitable for 
or D8 Bulidozer; also 1 cu. yd. FACE 
Bowel Ser, suitable for Ransomes-Rapier. 
J. ALLS ND BROS. (DUBLIN), LTD., 
a... ee, Road, Dublin. 


FRAXCAVATORS for HIRE. Caterpillar 977, 955, 
All In first-class 


HT4, International BTD6, 4-in-1. 
condition, with experienced operators. — MOBILE 
HAULAGE, LTD., 230 Tottenham Court Road, London, 
W.1. = Tel.: Langham 7833/5. 


OR SALE.—We have a few very good DRAGLINE 
BUCKETS for Lima or similar machines, 3'ayd. 
2'2yd. and 2yd,,, comets with ppuenee. 


T SALES, LTD 
25 Castlereagh Street, London, W.1. PAD. 26%3/ S. 


LOGGETTS PLANT HIRE.—For DUMPERS, all sizes. 
2 Burtons Road, Hampton Hill, Middx.  Tel.: 
Teddington Lock 1138/9. 


BUNKER CLAMSHELL GATES 
LEVER OR AIR OPERATED 
ALL STEEL CONSTRUCTION 


MAXIM CONVEYORS 
(ENGLAND) LTD. 


BELVEDERE - KENT 
Ring ERITH 4223 


Suction Hose 
1s. per foot. 


Perkins Diesel, £1.100. 
GINES: 


CO UM|lM/’!’!’’!’!|™’' 
Hire it from 


THE CONTRACT JOURNAL 


June 16 1969 


AND MACHINERY WANTED—FOR SALE—FOR HIRE 
| 


| 





HIRE. 


Jib. 


Jib, 


extendible Jib, 


ONTRACTORS' PLANT FOR 
HIRE PURCHASE OR SALE: 
Selection from our comprehensive fleet of Modern Plant 
for oo delivery: 
CRANES (standard gaug 
18-ton Brownhoist, “Shunter, Soft. 
10-ton Coles, shunter, 40ft. Jib. 
10-ton Grafton, Diesel, 34ft. Jib. 
8-ton Wilson, Steam, ft. Jib. 
S-ton eration, new Diesel conversion, 35ft. 
S-ton Smith, SOft. Jib (two). 
CRANES (MOBILE ROAD): 
Lorain 10-ton, lorry-mounted, 
30/70ft. 
Ruston 10-ton, track-mounted, 40Oft. Jib. 
Ransomes 812-ton, Diesel, 21ft. Jib, 1942. 
Coles 5-ton, Mark 7, on Thornycroft Diesel 
chassis. 
Jones 4-ton, KL44, Diesel, 1948. 
Coles 4-ton, Diesel/Electric, new engine. 
jones, 3-ton, Super 40. Three avaliable. 
DERRICK 
yon “Anderson-Grice, 100ft. Jib, 400/3/50. 
5-ton Butters, 80ft. Jib, electric, new 1949. 
agen Rushworth, Hand, 30ft. Jib. 
aren Smith, Hand, 35ft. Jib, new 1952. 
EXCAVATORS: 
Three 10RBs, 1940-51, Shovels and Draglines. 


22RB and 33R.B.s, Face Shovels. 


LOCOS.: 
Stephenson Diesel Locos., 150-h.p. 
Ruston 88-h.p., Diesel. 


Barclay 80-h.p.; 
Bagnall Steam, 14in. x 22in., oll-fired. 
Jin. x 12in. 


Peckett Steam, 
wes is: 

Tw fully reconditioned, with Angledozers. 
PORTABLE GoILeR S: 

Mobile Oll-fired Economic, (on pneumatics 
(1,500lb._ evaporation); also Static Coal-fired 
Cochran Cross Tube and Crane Bollers. 
COMPRESSORS (on pneumatics): 

210 c.f.m., 100 p.s.i., Diesel. 

Two 160 c.f.m., 100 p.s.|., Diesel, Worthington. 
Four 105 c.f.m., 100 p.s.i., Diesel, Broomwade. 
ROLLERS: 

12-ton Aveling, Diesel. 

912-ton Marshall, Diesel. 

6-ton Huber, Diesel (two). 

5-ton Aveling-Barford, Diesel. 

2'2-ton Aveling, Diesels (three). 
DUMPERS: 
Foden 8 and 12 cu. yd., nearly new. 
saree Muir-Hill 148, Diesel, 4'2yd. 
Muir- ue id. 


Two 10B, 2'ay 
CONCRETE MIXERS: 

Millars 14/10, Diesel-driven. 

Winget Roller Pan Mixer, Diesel, 4ft. Gin. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 

FRED WATKINS (ENGINEERING), LTD., 

Coleford, Glos. Telephone 2271/2. 


9, D8, TD18 and TD14 BULLDOZERS and 
Scrapers, Motor Cracers Excavators and new 
Tippers for’ H or SUB-CONTRACT WORK. 
Particular attention given e finish ‘oa compaction. 
New and modern_machines in first-class condition. 
Good operators. Technical staff available to analyse, 
programme and price complex projects. 
DICK HAMPTON, 
Broadview Farm, Blacknest, faizon, 
Telephone: Bentley 2241 


, VAILABLE FOR HIRE: EXCAVATORS, BULL- 
DOZERS, DUMPERS, MIXERS, Coles CRANES, 
All classes of LORRIES, ATES aD. Low-loaders. 

AMEY' EGATES, LT 


S AGGR 
Lower Wootton, Boars Hill, Oxford. Oxford 35421. 


(two). 


AIR 


Hants. 


etc. 


KINGSTON PLANT 
HANWORTH - MIDDX. 


ror MOBILES anpb 


ALL PLANT HIRE 
FELTHAM 4084 


7 


Z Phone: SHEldon 2424 j 


| ABELSON [= a 


CSC 
ME LL 
LOWEST CONCRETE 
PRODUCTION COSTS 


i 


and 
available for 7S, 10S, 
4S models. Illustrated literature 
and prices on request. 


ALES PLANT REGISTER, 
OFFER FOR IMMEDIATE SALE: 
RANES: 


NEALS D 1-ton MOBILE, 30ft. 
1950, pneumatics, £700. 

NEALS NM 2-ton MOBILES, 25ft. Jibs, Ry 
Engines, 1951/52, pneumatics, £1, ln 


JONES. o. ton naoeite. 30ft. Jib, Rust 
A t. Jib, R 
good condition, 1983, £1,850. "°°" tee 
COLES 21'2-ton Diesel MOBILE, pneumatics, Cantil 
Cab, good working order, £900. ever 
JONES '3-ton’ Super 40 Diesel MOBILE, on soliq 
30ft. Jib, ex Ministry, £850. ns, 
ANDERSON —s 5- en str Electric 
ibs, new and 194 
_ £2,450, respectively. 9. £1,500 ‘and 
ton ngle-motor Electric 
80/100ft.. Jib, good condition, £1,950 °° RICK: 
SMITH 7-ton Diesel LOCOMOTIVE, 4ft. 813in, 
SOft. Jib, S.L.I., new July, 1957, little — 


ae 


LTp, 


Jib, Ruston Engines, 


DERRICKs, 


BUTTERS: 7 electric DERRICK, 
on ectric 100ft. 
good condition, £1,750 Ib, very 
MORGAN _7-ton_3-motor Electric DERRICK, 120F. 
TAYLOR-RUBBARB “Fianton 
-ton Steam LOC 
Sot. Jib, 1951, 4ft. Bin. gauge, SLin sr oyy 
10-ton gteam DERRICK, 120ft. Jib, on 
MOBILE, SOft. Jib, 
pneumatics, overhauled recently, ae 
6-ton CRAWLER, 45ft. Jib, 
ne, 1951, overhauled Summer, 1959, £1,759. 
ANDERSON 10-ton Steam DERRICK, 120ft. Jib, 900d 
COLES “I2'ert MOBILE, of 
2-ton 8O0ft. Jib, Perkins i 
pneumatics, 1950, £5,000. . Engine, 
won 15-ton Steam DERRICK, 120ft. Jib, new 
COLES 20-ton’ $2510 Diese T Boone. 
on ese on enews 
40ft. Jib, approx. four years old. Offer: — 
FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR_ VALES FREE PLANT 
REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 
S.W.1. viCtoria oes 3501, _ 8080, 9886 as Hines), 
OR SA : 
ANGLEDOZER for BTDG6, £250. 
ANGLEDOZER for TD18, £250. 
Cable DOZER for D6, £275. 
Set of D6 TRACKS, with Pads, £280. 
Set of BTOG TRACKS, with Pads, £200. 
Two_ sets of Marshall TRACKS, £75 per set. 
D4 TRACKS, with Pads, £150. 
Set of Challenger 3 TRACKS, with Pads, £285. 
ROLLERS and SPROCKETS available for all the above, 
UD14 ENGINE, with Generator. as nm. £650. 


Several D4, D7 and D8 P.C.U.s, from £12 

P24 for TD14 and TD18. 

Hyster ee LOGGING WINCHES for D4, D7 
an . 


NELSON M. GREEN, Kirkby Underwood, nr. Bourne, 
Lincs. Tel.: Dowsby 285; nights—Gosberton 305. 


RANE HIRE SPECIALISTS. 
Lower Sristel Roaa, Bath. 
LTD., 


Consult G. W. RROW AND SONS, 
with all year lifting problems. 
Lifts up to SO tons; Jib Extensions to 170ft. 
COUNTRY WIDE SERVICE. 
"Phone: Bath 78158-78450. 


RAY TRACTOR-SHOVEL BL440, four-wheel drive 

Diesel, new 1958, reconditioned and guaranteed, 

£2,450.—ALAN R. DAVIES, 20 Whiteladies Road, 
Bristol, 8. Tel. 38418. 


ROAD ROLLERS 


FOR HIRE OR SALE 
10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar St., S.W.15. 
PUTney 4185 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


Box No. 146 90/94 Brompton Road, London S.W.3. Telephone: KENsington 515 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


— t 


oaDsS AND RUNWAYS 


OFFER FOR SALE: 
7-ton, Electric. 
, 10-ton, Electric. 
KS, 5-, 7- and 10-ton, Steam. 
DERRICKS, 1-ton to 5-ton. 
A 802, with Dragline or Face Shovel. 
g02, with Crane Equipment and Fly Jib. 
top SECTION for 802 Lima. 


Mono Tower CRANE (new), 140ft. 


. Gin. Jib. 
and Doze 
OR QUIPMENT: for HD14. 
Dozer. 


A 
TRACTOR CRANE, Le Tourneau. 
{ORB EXCAVATORS, with Skimmer and Backacter. 


smith 3-ton Mobile CRANE, on solids, 30ft. Jib, 


Double Drum. 
ton Jones CRANE, on solid rubbers. 
Loco. Seem. standard gauge 
0 


0.6.0. 
ROLLERS, SHAFTS and BUSHES, suit 


2T or 7). es American. 
.ton PORTA S. 
QRIGHBATCHERS. 


son MMERS. 
WiRarING. HAMMERS, Victor, Electric. 
saw BENCHES, Liner Models 3 and 4, 
118 LE REENSIONS for 19RB or 22RB. 
CONCRETE SPREADER, Blaw Knox. 
OVER, 27E Multifoote. 


MPS scons, 315 and 520 c.f.m. 


CONCRETE SKIPS, side and bottom discharge, '2yd., 


Syd. and tyd. 
ROAD FORMS, Bin. HD. 
allan-Parsons TRENCHERS, 12/21, 18/21, 16/60. 
Other Plant also available 
ROADS AND RUNWAYS Chant HIRE), LTD., 


16 Victoria Street, London, S.W.1. Tel.: Abbey 4905. 


AVERLOADER, Weatherill Hydraulic, 1957, 4HTW. 
0 fitted with heavy duty water ballast, 1400 x 24 
mar wheel _ and tyre equipment. First-class order, 
nena 


£1,350. — GENERAL ROADWORK, LTD., 
Road, Croydon. Tel.: Thornton Heath 8252 


GOR SALE, PRIESTMAN WOLF, rigged for Clam- 
F° shell. —- PLANT SALES, LTD., 25 Sposiereagh 


street, London, W.1. Tel.: Paddington 2663/5. 


PLANT FOR SALE 


DINKUM DIGGERS: 


Under £1,000: 


1956 Dinkum, _ all Hydraulic, including 
Dozaloda Front Shovel. Late type 
Fordson, electrics, cab and general condi- 
tion excellent. Overhauled and repainted 
in our works. Sold with guarantee...£875 


1954 Dinkum Mark Ill, in fair working order. 
Cab, Diesel, electric start £600 


Machines can be seen at Hertford or demon- 
Strated your site. Standard and special 
buckets available. There are no better 
machines in this class of hydraulic 
excavators. 


Over £1,000: 


Latest type Dinkum Major. All Hydraulic, full 
equipment, including All-weather Cab, 
Diesel Engine, Electrics. First-class, 
overhauled as necessary in our works, 
repainted, new tyres all round ...£1,775 


Latest type Dinkum Major. All Hydraulic, full 
equipment, including All-weather Cab, 
Diesel Engine, Electrics. First-class, 
overhauled as necessary in our works, 
Repainted £1,600 


These machines are alternatives to new 
machines at £00's under list price. All 
carry guarantees. 


GENERAL PLANT: 


1948 Smith Super 10. Equipment includes 
Backacter and Skimmer. Gardner Diesel 
Engine. Tracks and clutches worn but 
in working order. Excellent value at £550 


Bray BL430. This machine, first used 
December, 1957, is four-wheel-drive 
Diesel Loading Shovel, 1 cu. yd. Bucket. 
Overhauled as necessary, repainted, new 
remoulds 1200 x 24 rear, All-weather 
Cab, Lights. Guaranteed £1,250 


County Crawler Bulldozer, 8ft. Blade, £400 
just spent in our own workshops on 
engine and transmission overhaul. Diesei 
Engine 4D, 14in, tracks £650 


International TD18A, with Angledozer and 
Winch. Good condition £1.70 


International TD14A, with Angledozer and 
ey Retracked and completely over- 
hau ’ 


Allis-Chaimers HD10, with Angledozer and 
Winch. Completely rebuilt £1,500 


Special low price delivery terms arranged and, 
unless stated otherwise, all machines 
displayed at our Hertford works. 


DIAL-MEC LTD. 


(A member of the Chaseside Motor Co. Group); 
47. Castle Street, Hertford.  Tel.: Hertford 2456. 


sec CRANE HIRE 


'GHT RAILWAY MATERIAL FOR SALE. 
6,000yd. 2S5ib. 8.S.S. Oy pn 24in. gauge. 
SOOyd. of new 30lb. B.S.M. RAIL 
1,000yd. of 20Ib. B.S.S. TRACK 
New Lister Diesel LOCOS., from £434. 
Eight Diesel LOCOMOTIVES, by Motor Rall, Ltd., 
with Dorman Engines, 312 tons, 24in. gauge. 
Two Montania Diesel LOCOS., 234 tons, 24in. gauge. 
One Simplex Diesel LOCO., with National Engine, 
2'2 tons, 24in. gauge. Completely overhauled. 
One 1'3-ton Lister Petrol LOCO., J.A.P. Engine, com- 
pletely overhauled, 24in. gauge. 
14 U-shaped TIPPING WAGONS, 24In. gauge, 
20 cu. ft. capacity. 
20 1yd. TIPPING WAGONS. 
Four 2 cu. yd. 24in. gauge Rugga TIPPING WAGONS. 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steel Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURNTABLES. 
WHEELS and AXLES, all gauges. 
Maco AXLEBOXES. 
LATA BOGIES, 4ft. 812In. wee 
E. ENGINEERING, LTD 
457 Finchley Road, London, N.W.3. "Telegrams: 
Mengilim, London. ‘Phone* HAMpstead 7481-2-3. 


OR COMPRESSOR HIRE SERVICE.— 
From 1-tool to 12-tool (70 c.f.m. to 625 c.f.m. 
f.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools.—-HUBERT C. LEACH, LTD., High 


Street, Cheshunt, Herts. Tel.: Waltham Cross 25161 
(S lines). 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. one for SALE. 5 ee ex 
stock. State use required for.—F. HIRD AND §$ 
Armthorpe, Doncaster. Telephone: Armihorpe 339. 


ELDING PLANT for HIRE. Diesel- carve, aes 

ing Plants, single -and_ twin. of 
country. Operators if eeeanserye UNtnee WATER 
ee AND REPAIRERS, LTD., Roath Basin, 
ardiff. 


OR SALE, new and used Bristol Diese! 
CRAWLER TRACTORS, with Angiedozers, Loading 
Shovels and Trench Diggers. —Demonstrations wees 
obligation from the Main Dealers H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone Ses. 


IR SALE, Ready Mixed Concrete 80-ton Blaw Knox 

and 60 cu. yd. 28BP Stothert and Pitt CENTRAL 
MIXING PLANTS. Immediate delivery.—WILLIAM 
G. SEARCH, LTD., Whitehall Road, Leeds, 12. Tel. 
639081 (10 lines). 


DROTT 4-IN-l SKID SHOVELS 


FOR HIRE. 


Ring AXWORTHY at WINDSOR 60668. 


SECOND-HAND 


BARGAINS 


1958 J.C.B. HYDORA-DIGGA/LOADALL 65, 
late type all-hydraulic machine mounted 
on Fordson 4D Diesel Tractor. Complete 
with all equipment and a choice of 
Backacter Bucket. Regularly serviced and 
in very good order .... £1,695 


1957 J.C.B. HYDRA-DIGGA, mounted on 
Fordson 4D Diesel Tractor. Complete 
with Major Loader, Face Shovel Equip- 
ment, Backfilling Blade and 18in. Back- 
acter Bucket, operator's cab and full road 
lighting. Overhauled, repainted, and in 
first-class condition .... £1,095 


1956 ).C.B. Hydraulic EXCAVATOR, mounted 
on Fordson 4D Diesel Tractor. Complete 
with Major Loader, Face Shovel Equip- 
ment, Backfilling Blade and 20/24in. 
Backacter Bucket, operator’s cab and 
full road lighting. Overhauled,  re- 
painted and in sound working order 

£850 


from 


W. C. YOUNGMAN LIMITED 


Wandsworth Works, S.W.8. 
Telephone: Macaulay 2233 





Low-Loading Vehioles to 45-ton capacity 


Fes IMMEDIATE HIR 
Deimag Diesel PILE HAMMERS, DS, D12 "aia B22. 
20-ton PORTASILOS. 
McKiernan-Terry PILING HAMMERS, 5, 6, 7 and 9B3. 
Spencer-Hopwood BOILERS, all sizes. 
34yd. Weatherill LOADING SHOVEL. 
Zenith PILE EXTRACTORS, Nos. 20 and 
Johnson 1 cu. yd. and 112 cu. yd. Diesel BUMPERS. 
STEEL SHEET PILES, No. 2 Section. 
TRENCH SHEETS, 10ft. and 12ft. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE. 
Eight 2in. Johnson Mk. 80 Centrifugal Self- 
priming PUMPS, powered by petrol engine, £25 


each. 

Seven Johnson 3in. Force and Lift Diaphragm PUMPS, 
powered by Lister Diesel Engine, £120 each. 
Four Johnson 4in. Centrifugal Self-priming PUMPS, 
powered by Enfield Twin-cylinder Diesel Engine, 

£150 each. 

Diesel Motor-driven 4in. Centrifugal SEWAGE PUMPS, 
output 10/12,000 g.p.h. against 85ft. head, 
ee each. 

ply T. BUSHBY AND SON, LTD., 
6 Albert "Road North, Reigate, Surrey Reigate 2047. 


RACTORS. 
Caterpillar D6 4R, fitted lights. 
Caterpillar D4, fitted L.P.C. Biade. 
Caterpillar D2, fitted Blade. 
TD18, fitted Blade and Winch. 
Challenger 1, fitted Blade. 
Fiat SSL, fitted Blade. 
Track-Marshall, fitted with Blade. 
Fordson TRACTOR, fitted with Heavy Duty Timber 
Winch, £175. 
NELSON M. GREEN, Kirkby Underwood, nr. Bourne. 
Lincs. Tel.: Dowsby 285; nights—Gosberton 305. 


MITH 8 ‘4 cu. yd. . EXCAVATOR, ~ Serial No. 
X41235, complete with Skimmer and Backacter 
Equipments, powered by a Petter 3BT Diesel Engine 
Serial No. 2144, complete with electric starting, 
recent engine overhaul, machine new in 1956, £1,25 
Write Box P.2104, “ The Contract Journal.” 


ANTED, 812-ton Rapier SLEW CRANE, Petrol or 


Diesel. —- Write Box P.2076, ‘‘ The Contract 
Journal." 


‘OR SALE, Butters 5-ton Electric DERRICK, 


85/95 ft. Jib.—Write Box P.2095, “ The Contract 
Journal. 


Wises 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool} 
and Bothwell. 


1957 CHASESIDE LOADMASTER 700, powered 
by Fordson Diesel Engine, fitted with 1 cu. 
yd. Scoop and lighting equipment, power 
steering. Very reasonably priced ...£1,200 

1958 WEATHERILL Hydraulic LOADER, front 
wheel drive, Type 14H, with 3, cu. yd. 
Scoop, Fordson Diesel Engine, 1050 x 16 
steering and 1400 x 24 driving wheels, 
driver's cab and towing hitch £1,200 

1957_ MERTON OVERLOADER, Fordson Diesel 
Engine, with 1 cu. yd. Scoop with Digger 
Teeth, double-acting main rams, 
equipment. Tyres good £1,150 

1958 WEATHERILL Type 2HCRA, with 34 cu. yd. 
Scoop, Fordson Diesel Engine, 1400 x 24 
tyres at rear. All tyres good £1,100 

1957 WEATHERILL LOADER, Type 2HCRQ, with 
34 cu. yd. Scoop, powered by Fordson Diesel 
Engine, with lighting, towing hitch and cab 
sidescreens £900 

1959 PLATYPUS TRACKED LOADING SHOVEL 
and Bulldozer, ex Local Authority. In excel- 
lent condition £700 

1959 WHITLOCK DOZALODA, powered = Ford- 
son Diesel Engine, fitted with ‘2 cu. yd. 
Scoop, complete with lighting and driver's 
cab £675 

1959 WEATHERILL MICROLODA, Type P2, 
pedestrian-controlied Loader. Ex demon- 
stration mi £550 

1954 CHASESIDE Cable-operated LOADING 
SHOVEL, with Fordson Diesel Engine, fitted 
12 cu. yd. Scoop, 750 x 20 front and 1200 
x 24 rear tyres, all good £450 

1952 WEATHERILL LOADER, Type 2H, with 
Fordson Diesel Engine, 34 cu. yd. \ 
1200 x 24 rear tyres .. «+» £375 


Ask for fuller details of these one other machines 
“trom our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, 
Herts. 


Tel: Welwyn Garden City 4221¢5 


Freperick Atrwoop LTD. 


257-273 WOOD STREET 
WALTHAMSTOW 
LONDON, E.17 


COPpermill 1151 (4 lines) 
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(LSON PLANT HIRE offer the _ following: 
Priestman Tiger Mk.V EXCAVATOR, No. A7650, 
purchased new in August, 1955, fitted with 
Dorman 4LA Diesel engine, with 24in. tracks, 
any equipments. First-class condition throughout. 

Murex WELDING SET, Type GBOO2, Serial No. 22675, 
9-kW 30-V 300-Amp., with Perkins P4 engine, 
mounted two pneumatics, with towbar. 

Murex WELDING SET, Type GCOO2, Serial No. 34112, 
9-kW 30-V 300/400-Amp., with Perkins P4 
engine, mounted two pneumatics, with towbar. 

Broadbent 14in. x S4in. S.S. Centre LATHE, motorised, 
3'gin. hollow mandril, 12 spindle speeds, 6.7-230, 
c/w 24in. face plate and 12in. 4-Jaw_ chuck. 

Dorman 4BKIi DIESEL ENGINE, fully reconditioned, 
complete with fuel pumps, injectors, water pump, 
fan, flywheel and housing, but less starter and 
dynamo, suitable Priestman Wolf Excavator. 

One 3in. Auto Diesel CENTRIFUGAL PUMP. 

One 4in. Auto Diesel CENTRIFUGAL PUMP. 

Several Parker 5/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk.V. Excavator. 

WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. Telephone 4653/4. 


OR SALE. 

33RB CRANE and GRAB, No. 6041, running. 

Requires overhaul, £1,000. 

x 27in. Lanway HAMMER CRUSHER, including 

drive, starter, 60-h.p. motor. In good order, 

£1,000. 

48in. x 24in. Lanway CRUSHER, with drive. 

Three WASHERY BARRELS, 10ft. x Sft., including 

drive. 

Various MOTORS and surplus PLANT ITEMS. 
RUGELEY GRAVEL CO., LTD., 

Rugeley Quarries, Staffs. Telephone: Rugeley 251. 


IMA 1201 Heavy-duty CRANE, fully rigged with 
genuine American 100ft. Boom and jury to 
British maximum_ rated capacity, fully insured. 
Available for HIRE with skilled operator. 
PLANT SALES, LTD., 
25 Castlereagh St., London, W.1. PADdington 2663/5. 


I1TCHELL'’S PLANT SERVICES, tTo., 

can always offer an excellent range of used 

Weatherill Hydraulic or Chaseside MECHANICAL 

SHOVELS. Price to suit all users.—Write or ‘phone: 
Palmers Lane, Enfield, Middlesex. HOWard 3493. 


LANT HIRE: Earthmoving, Site Clearance, 
Excavations for Roads, etc. 
DOUGLAS HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1538. 
ONTRACTOR wishes to PURCHASE Lima 802 
EXCAVATOR, with 80/100ft. Crane Boom. 
Principals only. — Full details and _ price Box 
P.2077, ‘‘The Contract Journal.” 


S4in. 


to 


THE CHEAPEST EXCAVATORS 


In _ the country are available from AXWORTHY. 
10RB, 4900 Series, Skimmer/Backacter (Midlands), 


£675. 
10RB, 5000 Series, Dragline (London and Midlands), 
h 


£695 each. 
10RB, 10000 Series, F/S (Yorks. and West Country), 
£925 each. 
10RB, 10000 Series, 
(S. Coast), £925. 
10RB, 12700 Series, 
10RB, 13400 Series, 


£1,300. 
10RB, 18000 Series, Skimmer/Backacter (London), 
£1,750 


19RB, 7000 Series, F/S (Midlands), £1,100. 
19RB, 9000 Series, Dragline (London), 
10000 Series, Dragline (Midlands), £1,550. 
11500 Series, Dragline (London), £1,600. 
15000 Series, Dragline or Skimmer/Backacter 
(S. Coast), £2,250. 
24RB, 6700 Series, Dragline (London), £1,700. 
24RB, 16000 Series, Dragline (Midlands), £2,650. 
38RB, 17900 Series, F/S, Dragline (S. Wales), £8,500. 
38RB, 12500 Series, F/S, Dragline (Midlands), £8,650. 
43RB, 15000 Series, F/S or Dragline (Midlands), 
nernae, 


Dragline or Skimmer /Backacter 


Dragline (Midlands), £1,285. 
Skimmer /Backacter (London), 


£1,400. 


machines in good condition. 
Ring Windsor 60668, 

AXWORTHY AND COMPANY, 
4 Ouseley Road, Old Windsor, 


LTD., 
Berks. 


Telephone GREENWICH 6333-4-5-6 
DANDRIDGE’S PLANT DEPOT 
(2-148 WOOLWICH ROAD, 8.8.16 
cgay 


DUMPERS FOR SALE 
THWAITES (official) STOCKISTS 








LANT FOR SALE. 
10RB_ EXCAVATORS, 5000 and 
_ With Backacter Equipments. 
Winget-Parsons Model 221 Continuous Bucket Type 
TRENCHER. 
ae BTDG6 TRACTOR, with Bucyrus Angle- 
jozer. 
International TD14 and TD18 TRACTORS, with equips. 
Caterpillar D4 TRACTORS, Models 2T and 6U, with 
Angledozers. 

Caterpillar 95S TRAXCAVATORS, with cab and lights. 
International 9K3 1'2 cu. yd. Drott SHOVEL, rebuilt. | 
30-day guarantee. 
International TD14, with 2'2 

For further details, apply: 
ROBERTSON, Barkway (Tel. 277), Herts. 


OR HIRE—CRANES AND EXCAVATOR. 

Coles 5-ton EMA Lorry-mounted, on Thorny- 
croft Diesel 6 x 4 short chassis, fully slewing, 
Rope Derrick. 

Jones Super 20 Diesel 2-ton, on pneumatics, fully 
slewing ex Ministry, very little work from_new. 

Neals 2-ton, on pneumatics, fully slewing, Diesel 
Engine. 

Ruston 10RB, Skimmer, Backacter. 

MITCHAMS, Burwell, Cambridge. Burwell 226/396. 


ANTED, WANTED, WANTED. 

Heavy EARTHMOVING MACHINES and EQUIP- 
MENT of all types. Modern machines preferred, others 
considered. Immediate inspection; spot cash settlement. 
Write, giving full details and location, to -R.C. 
MOTOR CO., LTD., Redhill Works, Arnold, Nottingham. 
Telephone: Nottingham 263331/5. 


UCKET SPECIALISTS. — Special 

Standard SHOVEL, TRENCHER, GRAB _ and 
DRAGLINE BUCKETS to suit all machines. Quick 
delivery.—-Write or ‘phone the makers: NORTONS 
PLANT HIRE, LTD., Billericay, Essex. Tel.: Ramsden 
Heath 365. 


C-B. EXCAVATOR, Serial No. 2060, powered by 
* a Fordson Diesel Engine and fitted with a 
Horndraulic Forward Loading Shovel, machine new in 
195S and complete with one Backacter Bucket. Ref. 
No. 60652. £650.—Write Box P.2105, ‘* The Contract 
Journal.” 
TEEL SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought, large and small 
quantities. Immediate payment. 
DLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


‘OR SALE, Aveling-Barford 6-ton ROLLER. Repairs 

to the value of £150 carried out recently.—F. 

CRAWFORD, Moulton Chapel, Spalding, Lincs. Tel.: 
Moulton Chapel 377/8. 


CONTRACTING EQUIPMENT 


Wild Fawcett Rail-mounted TOWER 
SLEWING CRANES, manufactured in 1953, 
with 42ft. 6in. Jib. 


One Hilgers Volger Rail-mounted TRAVELLING 
TOWER CRANE, Model BDK75, Jib 


15000 Series, 


cu. yd. Shovel. 


or 


Two 





45ft. 6in. Supplied by Messrs. Abelson and 
Co. 


Two A.C.E, HOISTS, 30cwt. capacity, 
lift to height of 100ft. 


One aditional spare WINCH as incorporated with 
the A.C.B. Hoist. 


Two HOPPERS for use with A.C.E. Hoists. 


Two BATCH WEIGHING MACHINES, manv- 
factured by Messrs. Avery, Birmingham. 


Three Electric CONCRETE MIXERS. 
Two 167 c.f.m. Broomwade COMPRESSORS. 


One Dicsel driven PORTABLE CONCRETE 
MIXER. 


50 Tracked TOWING AMBULANCES. 


able to 


T. LEAVESLEY, LTD., 
Alrewas, Staffordshire. 
"Phone: Alrewas 354/5/6. 


PUMPING SLUDGE ? 





you need a f 


D MARVEL 


= 


\ 4, 7" 
> | | ec 
F ; ie 


IU 


BUY 
lM 4 
ahs i<— 


the 


WHITEHALL RD. 


LTO. LEEDS. 12. 


15 cwt, 2 ton, 4 ton mobile. 5 ton,!0 ton,IS ton Lorry Mounted. 


June 16 1969 


AND MACHINERY WANTED—FOR SALE—FOR HIRE 


ee Oe OE HIRE, 
cwt. eals Fully Mobile D 
rset ett Stralant, and. 20/40tt. Telescopic” ngianes, 
. elf-propelle . 
2-ton azo Straight Channel ibs. ese! Cranes, 
-ton_ Neals ese lobile Cranes, 
28/30ft. Straight Lattice Jibs. °" Pr€umaticy 
3-ton Neals NMS Diesel Mobile Cranes, on prey 
3 coon ear streleht Lattice Jibs. 
- nes ese rawler-mount 
a-torStfaiant Lattice ibs. ed Cranes, 30/40n 
-ton Jones esel Crawle 
a Straight Lattice Jibs. is * Cranes, 30/4gn, 
-ton jones ese obile C 
matics, 30/45ft. Straight Lattice Jibs, °" Prt 
a a nn oo Crawler-mountey 
nes, - Box Lattice, with 
sis also javallable. | TORR. Fly te 
-ton Coles k. Vil Diesel Lorry- 
10-2 ae “= Jibs. ae Cranes, 
-ton Coles jesel Lorry-mou 
dire Nat Jibs. vomounted Cranes, ‘siti 
re your Cranes at most competiti 
Crane Specialists: ee 
MOORE'S PLANT, LIMIT 
105-129 Markfield Road, Tottenham: N.15 
Tel.: TOTtenham 0401 (10 lines). ~ 
Sune . EXCAV Tor Och 
your A Ss. D ‘ 
SCRAPERS, Dinkum Malor DIGGERS “ang. pit 
SHOVELS, TRENCHERS,  DUMPERS, ROLLER 
CONCRETE MIXERS, MPS, — COMPRESsoRe’ 
RAMMERS, VIBRATORS, HOISTS, GENERATORS 
etc., from TOKEN CONSTRUCTION CO., LTO. F 
Station Rd., Thatch in eee T 
ee cham, Berks. el.: THA, | 
Valmar Rd., Camberwell, S.£.5. Tel. Brixton Boe 
OR SALE, D7 3T, fitted L.P.C., Inside Rane 
Hydraulic Dozer and Caterpiliar Winch. = 
machine is in good condition and can be seen worki 
Price £2,500.—LEE AND MINCHIN, LTD. 60 Pax 
Road, likeston. Tel.: Ilkeston 4055. 7 : 


OR SALE, Two D6 2H TRACTORS and many wal 
and new SPARES; also Cat. RD6 ENGINE, unused 
since rebuilt by Laystall; and a Cat. 35 ENGINE 
J. H. P. WRIGHT, Oaklands, Whaplode, Spalding, Lines, 


ASROW FLOOR CENTRES, overhauled, reconditioned 

and repainted as new. All sizes available: from 
30s. each.—-W. C. YOUNGMAN, LTD., W. 
Works, S.W.8. Tel.: MACaulay 2233. 


ANTED, Aveling-Barford 2'2-ton to 8-ton Diewl 

ROLLERS; also Wallis and Steevens 6/8ton; not 
more than eight years old.—Piease send full Particulars 
and price to Box P.161S, ** The Contract Journal,” 


—_—_—_— 


FOR HIRE 
Modern Shovels, Excavators, Tippers 


Keen rates quoted for Site Clearance 
and Excavation at all-in rates 


All Road and Building aggregates supplied 


R. BARKER (Peckham) LTD. 
10a Ellery Street, Peckham, S.E.15 
NEW CROSS 3337 PITS — BRASTED 58% 


USED CHASESIDE 


LOADMASTER 
(Hydraulic Shovels) 


LANT 


andsworth 


Here is a opportunity;to‘cut yourjhandling 
costs at a bargain price, with a modern machine 
which has passed through our own Workshops, 
and brought up to Warranty Standards. Before 
you buy a Shovel, it will certainly be worthwhile 
to inspect the machines we have on offer. 

Prices for these guaranteed 
machines from £1,000. 
Please write, phone or better still call and 
inspect. 
CHASESIDE ENGINEERING CO. LTD. 


USED EQUIPMENT DIVISION, 
STATION WORKS, HERTFORD. Tel. Hertford 3113 


Tel: 
TOTtenham 
0401 


(10 lines) 





June 16 1960 


THE CONTRACT JOURNAL 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


Be agen 
° SALE, 
10RB EXCAVATORS, fitted with Dragline Equip- 
ment. Serial Nos. 18800, 17100 and two 5000 
Serie: 

Howard Super TRENCHER, 1958, fitted Perkins L4 
Engine. 

Howard PTRENCHER, 1955, fitted Ford 4D. 

one Fowler Mark 111 TRACTOR, No. 
fitted Meadows 6-cyi. Diesel Engine, 
with Bray_ Hydraulic Angledozer, 
6 cu. yd. Digma Scraper. 

one Tasker 10-ton Twin Ram_ TIPPER, 
getings. steel body, air 
As 

One Winget 1OHTH WEIGHBATCHER, Diesel. 

WALKER AND PARTNERS, LTD., 
23 Claremont Crescent, Sheffield, 10. Tel. 


ANTED BY CONTRACTOR. 
Two 19RB EXCAVATORS, with Shovel or 
Dragline Equipment. 
One 22RB EXCAVATOR, with Dragline Equipment. 
One Coterpiter og. 
Three DW2 
One 463 SCRAPER. 
Three Sanerener 07 
Model 3T. 


4480150, 
complete 
Winch, and 


articulated 
brakes, twin wheels. 


60983. 


Hydraulic ANGLEDOZERS, 
One Caterpillar D6 Hydraulic ANGLEDOZER. 
One Model 95S TRACTOR SHO 
two Caterpillar D4 Hydraulic ANGLEDOZERS. 
Send fullest details and price to: 
Box K.K.387, “The Contract Journal.” 


HEAP DIGGERS. 

1942 Priestman Wolf A3165, Diesel, 
and Trencher, chain drive, 18in. 
Cab. £650. 

1946 2/10 Smith, 
Shovel 


Skimmer 
tracks, steel 


Fowler Diesel, 
Equipment, £400. 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981. 


ECOND- HAND Foden 20-ton LOW-LOADER, 
powered by a Gardner 6LW Diesel Engine, com- 
plete with 20-ton Hands Trailer with 20ft. well. 
This machine has been well maintained and is in very 
good condition. Fuller details on application. Price, 
ex our London depot, £2,400.—GRAYSTON PLANT 
AND ENGINEERING CO., LTD., 32 Stewarts Road, 
London, S.W.8. Tel.: Macaulay 6688 (10 lines). 
NE LIMA 1201 FORWARD SHOVEL 
EQUIPMENT, the bucket of which has never been 
ued, is available for SALE. 
LANT SALES LTD., 
25 Castlereagh Joma London, W.1. 


steel Cab, Face 


PAD. 2663/5. 


om SHEET PILES and TRENCH SHEETS urgently 
WANTED. All sections bought; large and small 
quantities. lament payment. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. 


Victoria 0252. 

RANE HIRE in the South-west: Latest type 

Mobile and Crawler Machines. Max. lift 12 tons. 

jib lengths to 7Oft. or G6Oft., with 10ft. Fly Jib. Hire 

ot Contract. GRANGE PLANT, LTD., Honiton, Devon. 
Telephone: Broadhembury 330-355. 


HAVE CASH—WILL TRAVEL 


it you have SURPLUS PLANT but prefer surplus 
cash—if you wish to sell but have no time for 
so-called agents—if you are satisfied with a reasonable 
price for your surplus plant—-then contact, with date, 
condition and price: 


FIELDS, 


Forest Edge, Ringwood Road, Ferndown, Dorset. 


IS TERRIFIC!" 


p 
Massey -Ferguson 702 
Iroctor-Digger-Shovel 


For Demonstration and Details contact: 


Brown’s Industrial Equipment Ltd. 
LEIGHTON BUZZARD. ’Phone 2062 (4 lines) 
Distributors in Beds., Bucks & Herts. 








or SALE. 
Cuarpllter D4 and Birtley Dozer, reconditioned, 


Caterpillar D2, fitted L.P.C. Dozer, £650. 
Allis-Chalmers HD7W, fitted Baker Hydraulic Angle- 
foeee and Double Drum Winch, reconditioned, 


950. 
international TD18, fitted Dozer and Winch, £650. 
international TD9, fitted Dozer, £450. 
International TD9, fitted Carco eo £350. 
Le Tourneau 4yd. SCRAPER, £26 
Broomwade COMPRESSOR, 3-tool, S petrol, £165. 
Johnson COMFRESSOR, 2-tool, Petrol, £75. 
Dinkum DIGGCR and Two Buckets, as new, £350. 
Allis-Chailmers HD7, Tracks new. 
A. ne, TRACTGR UNIT, fitted Gardner SLW, Hands, 
15-ton, and Well Trailer, £450 
OIL: H.gh-grade Engine and Gear Ol! In 419-gallon 
Jerry cans, 25s. each. 
ROBIN BOSWORTH, 
Tel.: Stoke Saint Milbro 237. Nr. Ludlow, Shropshire. 


EW PARKER CONCRETE MIXERS. Mini Giant, 
Cash price 


22 = arte Villiers Petro! Engine. 
Cash 


Little xGiant S/31, cu. ft., Lister Diesel Engine. 
price £173 each. 
Delivery at once from stock. 
Deferred or H.P. terms_on request. 
H. C. HILL, D., 
68-70 Penge Road, South Norwood, S$.E.25. 
Telephone: SYDenham 3131-4. 


OR HIRE, BTD20s, with Angledozers and Scrapers. 
Long contracts preferred. 


FOR SALE: 

International TD18A, 30000 Series, fitted Ruston 
Hydraulic Angledozer and P24 Winch. This 
machine is in first-class condition. Price £2,500. 

Apply: BOYES BROTHERS, L 
46A Trafalgar Street, Brighton, 1. Telephone 21183. 


ELMAG Diesel PILE HAMMERS for HIRE... 
Our fleet of these fine machines is the biggest 
in Britain. Models DS, D12 and 022 available with 
rope suspended leaders and leg guides, suitable for 
driving any section of pile. 
OLEY VALE, LTD., 
3 _ Buckingham Place, London, S.W.1. ViCtoria 0252. 


SALE or HIRE, 85-h.p. standard gauge Diesel 

LOCOMOTIVE, weight 16 tons, by Motor Rail. 
JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5. Telephone: Bristol 56037. 


OR HIRE or SALE, jules Weitz GISHVA TOWER 
CRANE, new 1960, available =“ August. 

J. J. JOHNSTON AND CO., LTD., 271 Uxbridge 
Road, London, W.12. Tel.: ‘Shepherds Bush 6941. 


WANTED, ALL TYPES OF CLETRAC 
TRACTORS, any condition.—State Serial No. 
and price required.—C. J. THORNE AND CO., LTD., 


Uckfield, Sussex. Telephone 178 (3 lines). 


EATHERILL 4HTW OVERLOADER, 1955, steering 
and hydraulic rams reconditioned, new main 
clutch assembly.—W. R. INGRAM, LTD., Yardley, 


Birmingham, 26. Tel.: STE 3014. 


TET fit Oe 


MODEL SK25N 
CLIMBING CRANE 


JIB LENGTH 92 ft. 
MAX LOAD 2; tons 
Covers area of 26,500 sq. fe. 


POSTDOC tL a 


WETS TO SA ST Se 


Self - erecting Buildmaster Climbing 
Cranes are ideally suited to Contracts 
where site restrictions or the height 
of the building preclude the use of 
Buildmaster Tower Cranes. 


BACKED BY REAL SERVICE 


BY 


& CO, (ENGINEERS) LTD. 


SHELDON - BIRMINGHAM 26 


Phone : SHEldon 2424 (10 lines ) 
Grams : ABELSON, BIRMINGHAM 


MOORES 


MAL ae 


pesmi oe MC alae i a 





R IMMEDIATE HER &. 
Caterpillar D4, oe. ta and De TRACTORS, with 
Dozers and Scra 

10RB, 19RB and 22R8° EXCAVATORS, with usual 
equipments. 

5-ton, 10-ton, 15-ton_ and 29-ton CRANES. 
cu. yd. EXCAVATORS, at — as Cranes, Jibs 
35ft./7Oft.. power ering. 

oe TRAXCAVATORS." ‘with 1% cu. yd. Shovels, 
Rippers and Dozer 

Allis- “Chalmers HDSG TRACTO- SHOVELS, 


ac’ 
a, a TRACTO-SHOVELS, 


J.C. a “YDRAL -DIGGAS, with 
Loading Shovels and Square Hole Attach 

5/3'2, 7/5, 10/7 and tate CONCRETE MIXERS 

Petro! or Diese 

10-ton, 15-ton and 2 30. ton PORTASILOS. 

12, 34, 1 and 112 cu. yd. Benford DUMPERS. 

SOcwt.—8/10-ton Diesel R ROLLERS. 

4'2/65«cwt. RAT LER 


1 cu. vd 
with 4-i.-1 
1 Sa-2Ala. ae 


fo Mas 
Chinook HEATERS, Petrol arg Electric. 
2-Tool PORTABLE COMPRESSO 
Please write or telephone: 
A. J. PHILLIPS, LTD., 
Metropolitan Works, West End Lane, London, N. 
Telephone: Maida Vale 3406/2055/4807. 


OR SALE OR HIRE. 
12-ton, 1Scwt. and 1-ton Diesel driven DUMPERS. 
634cwt. VIBRATING ROLLERS. 
3in. Diesel driven Lift and Force PUMPS. 
30cwt. ROLLER. 
SOUTH MIDLANDS ENGINEERS, 
Shipston- -on-Stour. Telephone 125. 
CRAPER S. 
13yd. Open Bowl and EH, L.P., etc. 
9yd. Onions EK9, KS and Ruston $90. 
6yd. Le Tourneau M. 
4yd. Onions and Blaw Knox. 
For further particulars, app 
MITCHAM, Burwell, Cambs. Tel.: Burwell 226. 
NTERNATIONAL TD18A, No. 27310, with Angle- 
dozer, for SALE, in good condition.—ALLPLANT, 
LTD., Thundridge Garage, Wadesmill, nr. Ware, Herts. 
Tel.: Hertford 2536. 
NTERNATIONAL TD14A, No. 30980, with Angle- 
dozer, for SALE. Retracked and completely over- 
hauled. — ALLPLANT, LTD., Thundridge Garage, 
Wadesmill, nr. Ware, Herts. Tel.: Hertford 2536. 


OR SALE, 5-ton Anderson-Grice Electric 2-motor 
DERRICK CRANE, 100ft. Jib—-DUDLEY VALE, 
re. 3 Buckingham Place, London, $.W.1. ViCtoria 
OR SALE, 7-ton Electric DERRICK, 90/100ft. Jib. 
by ,Butters.—Write Box P.2094, ‘‘ The Contract 
Journal.” 
OR HIRE, 10RB SKIMMER/DRAGSHOVEL, South 


Oxfordshire. Expert driver —Apply CAVE, Swan 
Hotel, Radcot, Clanfield, Oxon. Clanfield 220. 


FLYGT 


PUMPS FOR HIRE 


All sizes of Flygt Electric Pumps 
available for hire (ex-stock) 


Range includes I4in., 3in., 6in., and 
8in. deliveries 


INDUSTRIAL PUMPS LTD. 


20 BENTINCK ROAD, HYSON GREEN, 
NOTTINGHAM Telephone 75182-3 





TRACTORS 


SIDEBOOM 
TRACTORS: 

HD7, HD10, HD14, Dozer or Scrapers. 

04, DG, DS, Dozer or Scrapers. 
TRACTO-SHOVELS: 

HDSG, with 1% cu. yd. Bucket. 

HD9G, with 2'2 cu. yd. Bucket. 
EXCAVATORS: 

10RB, 19RB8, all equipments. 

|.C.B8. Hydra-Digga, all equipments. 
OUMPERS: 

Aveling, 4'2 cu. yd. 

Rob Roy, 1Scwt. 
ROLLERS: 

S-ton and 8-ton, Diesel. 
CRANES: 

5-ton and 10-ton, 

30-60ft. Jibs. 

PUMPs: 


3in. L. and F. Diaphragm. 
3in. Centrifugal. 

MIXERS: 
5/3'2, 7/S, 10/7, 14/10. 


we er 
Austin x 4. 


All Inquiries to: 


G. GARTER « sons, ir. 


YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Braishfield 395/6/7. 


lorry-mounted, 





PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


Neste PLANT AND ENGINEERING CO. 
75 Terrace Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693/4. 
PLANT FOR HIRE OR SALE: 
EXCAVATORS: 

19RB, 11000 Series, 4VHRN Diesel, any equipment, 
good order, £1,650. 

10RB, No. 5400, Ruston 3VRON Diesel, Skimmer 
Backacter or Dragline, £650 

438, Ruston 6VPBN Diesel, fitted Dragline, 

Meee 


order, £3,250. 
Hydraulic LOADING SHOVEL, Ford 4D, 
956, £625. 
Whitlock DINKUM DIGGER, 
order, £425. 


good 


1954, 
Owen 'oyd. Double Rope GRAB, £150. 

All types of Ruston, Smith, Priestman and R.R. 
Equipments for SALE, including Dragline Buckets, 
Grabs, etc. Details on application. 

1949, powered by 


1947, 


good working 


Aveling-Barford 30cwt. 
10-h.p. Ford Petrol, Ss. 

Aveling-Barford SOcwt. Model GB1, 
iesel, i 

Greens 612-ton Model W, year 1945, fitted Perkins 
P4 Diesel, £650. 

Marshall 8/10-ton Model TSP, year 1948, Perkins P4 
Diesel, fitted Scarifier, Canopy and Sprays, £975. 

MISCELLANEOUS: 

Chaseside 30cwt. DUMPER, 1958, Petter AVA2 
Diesel, excellent order, £250. 

Air Pumps COMPRESSOR, 180 c.f.m., 1959, mounted 
on four pneumatic-tyred wheels, Ford 4D, £575. 

MONO-RAIL.—Half-price. _ Overhauled. 

SAWBENCHES, 12in. to 28in., Petro! and Electric, 


Ruston 


115in., 2in., 3in. Centrifugal and 
Diaphragm, Petrol, £10/£30 each. 
Allam Electric VIBRATORS, £10. 
Allam Petrol-driven VIBRATORS, £30. 
Benford o/3%3 Tilting Drum MIXERS, Petter Diesel, 
1 


955, £85. 
Wines oe? Diesel driven Rotary Drum MIXER, 
5 


Rex 10/7 and 18/12 Rotary Drum MIXERS, Ruston 
Diesel, with Folding Weigher, £250 each 
Portasilo P20 SILO, with Pullway and Cement Man. 

good order, £375. 
aa Mobile HOIST, 10/15cwt., AVA1 Diesel, 


50. 
Warry 7cwt. Petrol driven Mobile HOIST, £25. 
LOW-LOADING TRAILER, designed for carrying 
Bristol Tractor, £250. 
Further details from: 
NOBLE PLANT AND ENGINEERING CO., 
75 Terrace Road, Walton-on-Thames, Surrey. 
Telephone: Walton-on-Thames 23693-4. 


ONIONS 9yd. SCRAPER. First-class condition, £675. 
MOBILE HAULAGE, LTD., 230 Tottenham Court 
Road, London, W.1. Telephone: Langham 7833/4/S. 


(TONE CRUSHER REQUIRED, in good condition, 
for PURCHASE. —State full details: G. R 


YEOMANS, LTD., Oxford Road, Ryton, Coventry. 


OR SALE, S4RB EXCAVATOR, new 1958, with 

72ft. Dragline 2'2yd. Bucket, first-class condition, 

£20,000.—DAVIES, 20 Whiteladies Road, Bristol, 8. 
Tel. 38418. 


FOR SALE OR HIRE 


NCK 304 Excavators. All equipments, I9RBs, 
1ORBs, JCBs. D7. BTD 6. Scrapers. Rollers. 
Compressors. Drotts. Dumpers 


PETERBOROUGH PLANT HIRE CO. 
NEWARK RD., PETERBOROUGH _—Tel: 5558 


PLANT HIRE SUGGESTIONS 


CONCRETE BREAKING: 
H Type Kango Hammers, universa) 210/230-V, 
ideal 12in. concrete, silent, trouble-free, 
£6 10s. week. 
Compressors, £1 hour, including operator. 
Warsop Road Breakers (the self-contained 
concrete breaker), £4 5s. weck. 
FLOOR_SANDERS: 
Nu-Floor, 8in., £5 week. 
RAMMERS: 
Warsop, £5 week. 
TARPAULINS: 
18ft. x 12ft., 6/- week; 18ft. x 15ft., 7/6 week. 
CONCRETE MIXERS: 
3/2 Petrol, £1 10s. week. Also complete range 
SITE HUTS: 
Aigd. ft. super. week. 
WARSOP PUMPS: 
2in., 6,000 gallons per hour, £4 Ss. week. 
RAILWAY SLEEPERS: 
8ft. Gin. x 10in. x Sin., 10d. week. 
ALSO COMPLETE RANGE OF MECHANICAL 
AND NON-MECHANICAL PLANT 


CAMPBELL-GRAY LTD. 


68/70 Penge Rd., South Norwood, London, 8.E.25 
Telephone: SYD. 3131 (3 lines) 
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S URPLUS TO OUR OWN REQUIREMENTS. 
The following plant is offered for SALE from our 
own large fleet of machinery. These items are now 
surplus to our present requirements due to delivery 


of new plant:— 

OP.209.—One second-hand 10RB EXCAVATOR, 
Serial No. 16673, powered by Ruston Diesel 
Engine, fitted with Skimmer/Backacter or Drag- 
line Equipment, £1,500. 

OP.209.—One second-hand 10RB EXCAVATOR, 
Serial No. 12566, powered by Ruston Diesel 
Engine, fitted with Skimmer/Backacter or Drag- 
line Equipment, £1,200. 

OP.200.—Three second-hand 19RB SKIMMER/BACK- 
ACTER EQUIPMENTS. In first-class condition, 
£275 each. 

OP.183.—One second-hand 10RB DRAGLINE EQUIP- 
MENT, with 28ft. Channel Jib, Fairlead, Bucket, 
Back Balance Weight and Boom Suspension Bridle 
for Rear A Frame, £180. 

OP.186.—Two second-hand Neails NM MOBILE 
CRANES, powered by Ruston Diese! Engines, 
mounted on pneumatic-tyred wheels, fitted with 
either 2S5ft Channel Jibs or, alternatively, with 
35ft. Lattice Jibs, and safe load indicator, £875 


each. 

OP.178.—-Two second-hand Neals Model G 1Scwt. 
CRANES, powered by Petrol Engines, fitted with 
20ft. Lattice Jibs, £200 each. 

OP.206.—One_ second-hand Aveling-Barford Model 
GD2 10/12-ton Diesel ROAD ROLLER, Serial 
No. GDOO895S, powered by Ruston Diesel 3VSHR 
Engine, complete with water tank, sprinklers, 
sliding counterweight and totally enclosed cab 
ae scarifier. Delivered new Dec., 1948, 

OP.212.—Choice of 14 second-hand C.P.T. PORTABLE 
COMPRESSORS, 125 .f.m. Some of these 
machines are powered by _ Caterpillar Diesel 
Engines and the others by Ruston 3VRO Diesel 
Engines. Some compressors are mounted on solid 
rubber wheels and the remainder on pneumatics. 
Year of manufacture varies between 1942 and 
1947. Prices are according to age and condition. 
From _each £250-£350. 

OP.211.—Two second-hand C.P.T. PORTABLE COM- 
PRESSORS, 210 c.f.m., powered by Caterpillar 
Diesel Engines, £425 each. 

OP.214.—One second-hand Benford 18/12 Reversing 
Drum_ MIXER, complete with Integral Weigher 
and Drag Scraper. Machine approx. 15 months 
old, £825. 

GRAYSTON PLANT AND ENGINEERING CO., LTD., 

32 Stewarts Road, London, S.W.8. 
Tel.: Macaulay 6688 (10 lines). 
Or SAL E. 
19RB, with Dragline Equipment, 20in. tracks 
and Ruston 3-cy!. Diesel Engine (donkey start), 
in excellent condition throughout. Price £950. 
17RB, with 5g Dragline Equipment, in good working 
order. Price £625. 
T. CORNEILL AND CO., LTD., 

——__Manchester,_13. “Phone: Stockport 7214. 
ANTED, 30-ton or 20-ton PORTASILO, with 6in. 
or 9in. Screw Feed up to 16ft. long.—Particu- 

lars: KINGS AND CO., LTD., 19 Woodside Crescent, 

Glasgow, C.3. 


WORKING IN WEST SUSSEX ? ? ? 


Your INQUIRIES for the HIRE of all TYPES of 
PLANT are invited and will be specially and 
promptly dealt with on application to: 


NEALS (PLANT HIRE), LTD., 
Stockbridge Road, Chichester, Sussex. 
Telephone: Chichester 3777/8/9. 


3/2 MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—! PHASE 


JOHN MACNAMARA & CO. LTD., 
Bush Rd., Deptford, London, S.E.8 Bermondsey 3275-1435 


ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Medlar St., London, S.E.5. ROD 5143 


i 
Ss SALE. 
ma 1201, 32000 Series, co 
Lima ragline, £7,000. Complete Shovel ang 
™_, , 5000 Series, Dragline, long wide tracks, 


6,000. 
38RB, 12500 Series, Dragline, Shovel 
33RB, 15700 Series, Dragline, standard wide rear 


£5,000 
24RB, 16000 Series, Dragline, £2,250. 
19RB, 12500 Series, overhauled, £2,250. 
10RB, 17000 Series, Shovel and Dragline. 
15A Caterpillar D8, \ 
st oa Tee 
» Birtley Hydraulic Doze 
o77 Mauled. £3,150. ro Tr oe 
aterpillar TRAXCAVATOR, hea 
Further details: "¥ duty, £6,000, 
TRACTORS AND EXCAVAT 
Conington, near Peterborough. Peleons 277 


OR HIRE. 
S-ton Butters Electric DERRICK, with 120% 


Birtley Hydraulic Seana 


Jib. 
10-ton Butters Electric DERRICK, i 
eum ond Greene orem. with 1208. Jip 
ykes Nos. 6, an ILING 
peg gs » woo 
» wit t. Crane Jib, 40-t BI 
lowering. Available August. och, and ote 
MEARS BROS. (CONTRACTORS), 
154/8 Sydenham Road, Coston See 
EXCAVATORS. 5 aes 
+38 and '2 cu. yd., all equipmen 
TRACTORS, TDS, TD18, D6, ’ Dozers . 
DUMPERS. and TIPPING W. ih — a 
an AGONS; CO ESSORs; 
ROAD ROLLERS; CONCRETE Maistre es ns; 
All with experienced operators. 
BLACKPOOL PLANT HIRE, LTD., 
Holyoake Avenue, Blackpool. North Shore 51067-8, 


OR SALE, New &cwt. Greens Griffin VIBRATORY 
sr astot Tet, munedlats, delivery. -— WiLtlaMe 
° Ke eha oad, L i ; 
639081 (10 lines). eee 
ALE OR HIRE, P20 PORTASILOS, 20 tons capacty 
New 1958 and 1959. Really excellent condiqny: 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252, 


OR SALE, very modern S4RB, Serial No. 22148 

on long and wide tracks, Dragline. Excellent 

condition. —- PLANT SALES, LTD., 25 Castlereagh 
Street, London, W.1. Tel.: Paddington 2663/5. 


SALE, 6,000ib. Coventry Climax FORK LIFT 

POTTER-AND CO., LID. Daieside Road None 
be «+ Daleside Road, N 

‘Phone 82171. KG 


LEET CARS (SALES), LTD.—BUSES and COACHES 

for the conveyance of workmen, personnel, etc. 

Free hire, repurchase scheme.—See main advertisement 
under “* Electrical Equipment."’ 


OR HIRE, 19RBs and 33RBs, TO and HD14s, and 
Merton OVERLOADERS.—SAND AND SHINGLE, 
LTD., Faggs Road, Feltham, Middx. Feltham 3045. 


WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates — For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 


Diaphragm 
Pumps - 
SALE or HIRE 


All types and 
capacities available 


DUKE & OCKENDEN L"?- 


28 Victoria Street, London, S.W.1. ABBey 6338 
Works : Littlehampton. Phone: SIX 





MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
DERRICKS DUMPERS ETC. 


Me ee ea 


Stewarts Road, Battersea, S.W.8 - Tel: Macaulay 723! (3 lines) 
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orn SALE. 
19RB EXCAVATOR, Skimmer,  Backacter, 
Dragiine, Series 10700, £2,100. 
3RB PRCAVATOR, Dragline, Series 9800, £2,950. 
SRE Scammell LOW-LOADER, 20ft. Well, Carrimore 
20-ton Scioading Trailer, £1,525. 
two Carco TIMBER WINCHES. 
tree TOURNACRANES, AD3, 20,000Ib. 
one Caterpillar 8H GRADER 
two HD1 14 Baker ANGLEDOZERS. 
HD14 ROOT GRUBBER EQUIPMENT. 
1014 Dozer CORNER SHOES. 
two Gar Wi Wood CU2 WINCHES. 
MERTON ENGINEERING CO., 
faggs Road, Feltham, Middlesex. Tel.: 


ror SALE. 

F° ‘bs ANGLEDOZER 7), Serial No. 9659, ex 
Corporation, recently fitted new rollers top and 
bottom, and complete back-end overhaul, in very 
ood condition. Price £600. 

10RB, in excellent condition, new 1946, any one 
equipment. Can be seen and tried at our depot. 
Price £575. 

CORNEILL AND CO., Broadstone Hall 
Reddish, Stockport. Tel.: 


fiCHIGAN SSA for HIRE, 

FOR SALE: 

onions D4 Double Drum WINCH, 
for Fiat SSL, £60. 

six new BTDG ROLLERS, complete with shafts, seals, 

etc., £8 each. 

G. LEATHERBARROW, LTD., 

tverpool. Tel.: Simonswood 3291; Maghull 2739. 


ANTED, FORK LIFT TRUCKS, 1-ton to 6-ton 

capacity, Petrol or Diesel, any condition. Cash 
on inspection. We offer reconditioned machines in 
PART EXCHANGE and HIRE FORK LIFTS for ail 
purposes. —FRED WATKINS (ENGINEERING), LTD., 
Coleford, Gli Ses. Telephone: Coleford 2271/5. 


T\IXON- MON-HAWKESWORTH Type LR6 3-ton ROAD 
D ROLLER (3'2 tons water-ballasted), powered by 
a Petter AVA2 Diesel Engine, machine purchased 
sew in 1954, completely oerhauled in 1957, includ- 
ing the fitting of a new engine. Ref. No. 60012. £275. 
write Box P.2101, ** The Contract Journal." 


NE unused Westwood Double Rope Cactus GRAB, 

about 1 cu. yd., suitable for handling light metal, 
turnings, etc., cost new £850, our price £450 f.o.v. 
Photograph and specification from BOWMANS, 
fallards Wharf, Poole Quay. Poole 334, 


ULLDOZERS, MECHANICAL 
8 SHOVELS and TRAXCAVATORS, etc., TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD. 
Primrose Wharf, Tunnel Avenue, Greenwich, $.E.10 
Telephone: GREenwich 0072-3. 


OR HtR E.—Available immediate, 1201 

LIMA, fitted with genuine American 100ft. Crane 
Boom, Back Haul Gear, Bridie, etc., and in first-class 
condition. PLANT SALES, LTD., 25 Castlereagh St., 
london, W.1. Telephone: Paddington 2663/5. 


MPRESSOR REQUIRED, with SLW Gardner Diesel 
Engine. Price and where seen.—Write Box P.2065, 
‘The Contract Journal." 


SALE, 7-ton Steam DERRICK, with 120ft. Jib, 
by Butters, with Bogies. — Write Box P.2093, 
“The Contract Journal.” 


LTD., 
Feltham 3045. 












Road South, 
STOckport 7214. 


distance no object. 


with conversion 




















LOADING 




















ANTED, 6-ton Self-propelied CRANE, on 
pneumatics, condition immaterial.—wWrite Box 
2.2106, “The Contract Journal." 


DIESEL WELDING PLANTS 








JOHN DAVIES (LIVERPOOL) LTD. 
70 Regent Road, Liverpool 5. 
Telephone: NORTH 2405/2406. 





Don’t pay £1,850 
for a new tiny EXCAVATOR. We can supply 
you with a man-size J.C.B. to tackle all your 
jobs. Prices from £850. 
Shawnee-Poole 7 cu. yd. REAR DUMPS. New 
and second-hand. Ex stock. Prices from £1,750 
The new 2-ton TUNNY CRANE. Ex stock. 


Send for details and demonstration. _ 
1955 Ransomes 410 EXCAVATOR, Skimmer, 












Backacter, Dragline and Crane Attachment, 
Perkins P4 Diesel Engine, Kingpost, track 
assemblies, etc. Just overhauled ..... £1,150 


1955 Jones KL22 CRANE. Very carefully used 
and maintained by local Council. What offers? 
DINKUM DIGGERS, £450 each; cheap to 
clear. Must be sold. ? . 

1949 Priestman Cub, Dorman Diesel Engine, 
with Backacter Equipment and two Buckets, 
in really good order . £450 


ERNEST DOE AND SONS, LTD., 
Industrial Division, Ulting Maldon, Essex. 


Tel.: Hatheld Peverel 311 (nights 319). 


PUMPING MUD ? 


' Cote 


WY MARVEL 


W.G. ; 
aay steal) 


LTD. LEEDS. 12. 
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LANT BARGAINS—Ex STOCK. 

DINKUM MAJOR and Power Shovel, Cab, two 
Buckets, 1958, £1,650. 

Notes oe tool COMPRESSOR, Dorman 4DLR Diesel, 


Priestman Wolf, Diesel, Skimmer and Backacter, 18in. 
tracks, very good, £650. 

Nolen ieee TRACTAIR, 1954 Major Diesel Tractor, 

Bray BL430, Diesel, Hydraulic, 4-wheel drive, £1,650. 

Allen_T6K Mobile CRANE, 30ft. Jib, c/w Skimmer, 
Frongher and Grab, new 1949, G.M. Diesel, 

Chaseside 700 LOADMASTER, Hydraulic, Cab, £1,250. 

Jumbo 3-ton Diesel Hydraulic Grab CRANE, 1%4yd. 
Grab, first-class, new 1951, £950. 

Coles 2'2-ton Fully Slewing CRANE, Perkins Diesel, 
pneumatic tyres, £975. 
Wallis and Steevens 212-ton 

Sprinklers, £450. 
Rapier 410 EXCAVATORS, Diesel, 
Face Shovel. From £950. 
Greens 6'2/7-ton ROLLER, ex Ministry, Petrol /paraffin, 
with spray gear, £650. 

Greens Uniroll 1Scwt. Pedestrian Footpath and Drives 
ROLLERS, £175. 

BUCKET and BLADE for BTD6 Drott Skid Shovel; the 
two, £90. 

A.C.E. Mastermobile Diesel 
Pneumatics, £185. 

Holman 2-tool 


Diesel ROLLER, 


Skimmer, Trencher, 


10cwt. Mobile HOIST, 


i Trailer COMPRESSOR, Diesel, pneu- 
matics, £275. 
DINKUM DIGGERS, on Diesel Tractors, with Front 


Shovels. From £800. 
Aveling-Barford 4-ton Petrol 
very good, £475. 
Rapier 4in. Diesel PUMPS, Perkins P4, on four 
wheels, £185. 

Rex 14/10 Ciosed Drum Diesel MIXER, 
Engine, £300. 

Stothert and Pitt 10/7 Diesel MIXERS, Power Loader, 
trailer type, £185. 

Ae “a TRICRANE, pneumatics, J.A.P. Engine, 


12 
Douglas PLATFORM TRUCK, 6ft. x 3ft. 3in. plat‘orm, 


Climax 2-tool COMPRESSOR, Perkins P4 Diesel, four 
wheels, £300. 

Chaseside '2yd. Rope SHOVEL, Petrol, £125. 

1,200-gallion TANK, ex vehicle, £45. 

Pegson 4in. Contractors’ PUMPS, 36,000 g.p.h., 
crated, ex Ministry and unused, Morris Engine. 
Gift. £125. 

Smith 2/10 EXCAVATOR, Diesel, 1946, 
£400. 
Rapier 6-ton 
£650 


ROLLER, ex Ministry, 


Ruston 


Face Shovel, 


Petrol/Electric CRANE, ex 


Morris 212-ton Petrol/Electric CRANE, 
£350 


Road Machines 12yd. Portable BINS, four 
ex Weighbatcher, £175. 
4ft. x 2ft. Mechanical RIDDLING MACHINES, Petrol 
Engine, £45 each. 
WILLIAM R. SELWOOD, LTD.. 
Chandler’s Ford, Hants. "Phone 2981. 


“A. VELING-BARFORD GD ROLLER with Scarifier 

WANTED immediately by surfacing contractors. 
Also 2'2, 3 or 4-tonner. Up to eight years old and 
in good condition.—Full details to: D. S. O'BRIEN 
AND CO., Olive Mount, Birkenhead, Cheshire. 


OBILE CRANES for SALE, HIRE and SPARES. 
Coles, Ransomes, Morris, etc.—ROBERT DIXON 
Authorised Coles Repairers, Hunsdon, Herts. 
Tel.; Stanstead Abbots 301/3. 


Ministry, 
ex Railways, 


wheels, 





DREDGING PLANT FOR DISPOSAL 


Owing to the completion of extensive dredging works, 
the following items of dredging plant are now surplus 
to requirements:— 

BUCKET DREDGER “RECORDER,” 91ft. long x 13ft. 
wide all-steel hull, 4ft. normal working draft, 
steam driven bucket chain with rated capacity 
of 130 cu. yd. per hour and a maximum digging 
depth of 20ft. The superstructure carrying the 
bucket chain is retractable and can be lowered 
by power or hand for passing under bridges, 
minimum clearance required 8ft. The bucket chain 
and quartering winches are all controlled from 
a covered-in bridge amidships, and are operated 
by compound steam engines of adequate power. 
The horizontal marine type boiler is oil-fired 
and arranged to burn heavy 200 seconds oil. 
The spoil delivery can be arranged to discharge 
into barges from either side, but at present is 
arranged to discharge into a floating conveyor 
System direct onto a river bank. 

Two FLOATING CONVEYORS, 3ft. trough belt, one 
7Oft. long and arranged to accept spoil discharged 
from dredger and deposit into hopper of second 
conveyor 120ft. long which discharges direct 
onto river bank. Both conveyors are powered by 
separate air-cooled 12-h.p. Diesel Engines, and can 
be dismantied and lowered to pass under bridges 
with a minimum clearance of 8ft. high x_33ft. 
wide. Also two floating steam grabs by Priest- 
man, mounted on steel pontoons, both coal-fired. 

The whole of the above is in excellent condition, and 

can be viewed by appointment. Further details supplied 

on request. 


Inquiries to: DEREK CROUCH (CONTRACTORS) LTD. 


“The Lawns," Eye, nr. Peterborough. 
Telephone: Eye 341. 


DERRICKS 


For Immediate Hire 


7, 10 and 20 ton. 120 and 130ft. Jibs. Oil fired. 
Also 5 ton Electric. Self travel and Grab Drums. 


Special rates for long term hire. Also all otHer 
Civil Engineering Plant available. 


ROADS & RUNWAYS cetant ire) LTD. 


26 VICTORIA*STREET, LONDON, S.W.I 
Telephone: ABBEY 4905 


ONTRACTORS' PLANT FOR HIRE. 
New Motorised PAYSCRAPERS for immediate 
HIRE (22 cu. 32 

BTDG6, TD14 and TD16 TRACTORS, fitted with Drott 


Skid Shovels. 
BTD6, 20, TDS, TO14, THIS and TO24 
TRACTORS, with Bullgraders sadloe Sener. 
TD18 TRACTORS with Pipe-laying cae emer 
10RB, 19RB and 22RB EXCAVATORS, with all 
Equipments. 
First-class machines and operators, backed 
by finest field service in Great Gritain. 
Generous transport terms to all parts of England. 
LUMLEY (PLANT), LTD., 
Stratford-on-Avon 4242, Ashford (Middx.) 4191, 
Cardiff 33572. 


‘HATFIELD Multi-purpose Rollover CONCRETE 
POURING SKIP, which offers the advantage of 
BOTTOM DISCHARGE or FRONT DISCHARGE from 
the one unit at a total price only a little above the 
cost of existing single-purpose skips. For SALE 
and HIRE. 
PLANT AND BUILDING EQUIPMENT, LTD., 
Chatfheld Works, 1 Chatfield Road, Battersea, London, 
S.W.11. Telephone: BATtersea 9213. 


IR HIRE or SALE: 5,000yd. jubilee TRACK, 25ib. 

Rails; 20 TURNOUTS; 200 FLAT BOGIES; 40 
SIDE-TIP WAGONS, 54 cu. ft.; Five VAN TRAMS, 
all 24in. gauge; 50 Pairs WHEELS/AXLES, 36in. 
gauge; 1,500 STEEL CROWBARS, 36/42in., uel tgIn.; 
400 Octagonal STEEL JUMPER DRILLS, 4ft. Gin. x 
1'2In. across flats—jJAMES H. WILLIAMS, 4 Dock 
Chambers, Cardiff. Tel. 31752. 





IMA 1201, Serial No. 114530, Cummins Engine, 
with Dragline, for immediate cheap SALE. 
THOMAS McINERNEY AND SONS, LTD., Contreras. 
Runway 06/24, Shannon Airport, Limerick. Tel. 
Shannon 225. 


ORRY-MOUNTED Coles CRANE HIRE in the 
North-West. Jib lengths to 8Oft. First-class 
operators, good service, keen rates.—WM. OLDHAM 
AND SONS, LTD., 44 Parliament Street, Dukinfield, 
near Manchester. "Phone: Ashton 1057/1342. 


OR HIRE, Lorry-mounted MOBILE CRANES— 

3-ton, S-ton and 10-ton Coles, 2- ton 
Hydracranes and jones. jib joceus up to 60ft. 
COVENTRY OTOR SPARES, 


Gulson Road, Coventry. Telephone 63431. 


ANTED, Two really good Lima 1201 DRAGLINES, 
on long tracks. Delivery required about 10 
weeks’ time. — Write Box P.1892, “ The Contract 
Journal.” 
HWAITES 4-wheeled 1Scwt. DUMPER, Serial No. 
176S, powered by Petter AVA1 Diesel Engine 
new in January, 1956. Ref. No. 60472. £150.—Write 
Box P.2102, * The Contract Journal.” 
OR SALE, Greens 8cwt. VIBRATORY ROLLER. 
New machines available; immediate delivery. 
£336. Credit terms arranged.—ANGLIA PLANT CO., 
LTD., Quadiling Street, Ipswich. Tel.: Ipswich 55444 55444. 


R SALE, 1956 J.C.B. EXCAVATOR and Loading 

Shovel, recently fitted new pump and valve block. 
Resprayed and in good order throughout, £750. 
Write Box P.2064, ‘ The Contract Journal.” 


LOGGETTS PLANT HIRE. — Fleet of DIGGER- 
LOADERS for immediate HIRE.—2 Burtons Road, 





Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 
ALL JIB” “REQUIRED, S/ /6ft. radius, 10cwt. cap. 
Write Box P.2112, “the Contract Journal." 


COMPRESSORS 
FOR HIRE 


110 to 600 c.f.m. 


ERIC JOHNSON LIMITED 
Tel. Scunthorpe 4753 





















Rapid expansion has decreed us Greater 
London’s Largest.Fleet.Owners of 


1960 1 yd. “DROTT” SKID SHOVELS 


















































Always available for Hire 


Your personal contact: MR. RONALD GENT 
Tel : THOrnton Heath 3402/3/4 


POWER PLANT HIRE (Beddington) [[D, 


Beddington Lane, Croydon 



























































PLANT 


ALES PLANT REGISTER, LTD. 


OFFER FOR IMMEDIATE SALE: 


MISCELLANEOUS: 
PARKER 5S/3'2 Petrol MIXERS, 1947/51. From £45 


each. 

WINGET 21/14 High Discharge MIXER, 1955, Diesel, 
completely overhauled, £750. 

LOW-LOADING TRAILERS, 3-ton and 7/8-ton, ex 
Ministry. Also Trailer Mounted TANKS, 250-, 
S00- and 750-galion 

LOW-LOADING INDEPENDENT TRAILER, 8 10-ton, 
unused, new tyres, 13ft. x 7ft. Gin. well, 1ft. Qin. 
loading height, £515. 

AIR PUMPS 2/3-tool COMPRESSORS, Lister Diesel 
Engine, on 2- or 4-wheel trailers or lorry chassis, 
ex Ministry, unused. From £440/£485 each. 

CLIMAX 315 c.f.m. Stationary and Portable 
COMPRESSORS, Electric and Diesel drive, 
£500 /£6S0 each. 

AVELING-BARFORD 3-ton Diesel ROLLER, GBO0O867, 
Ruston Diesel, Sprinklers, good condition, £495. 

AVELING-BARFORD- 6/8-ton ROLLERS, Scarifier, 
Sprinklers and Cab, Perkins Engine, new 1955, 
£2,150 each. 

GREENS 8-ton ROLLERS, new Ford Diesel, Sprinklers, 
Canopy, ex Ministry, £1,300 each. 

PEGSON 16in. x Qin. Portable CRUSHING AND 
SCREENING PLANT, Ruston Diesel, unused, 
as new, £750 each. Also 16in. x Sin. and 
12in. x 7in. 

HDSG TRACTO-SHOVEL, G.M. Engine, 1955, £2,000 
or near offer. 

933 TRAXCAVATOR, 1958, 1'syd. Bucket, very good 
condition, £4,400. 

BTD6 TRACTORS and Dozers, new 1955, £1,050 each. 

INTERNATIONAL TD18A TRACTOR, with Dozer and 
Winch, good working order, £1,800. 

INTERNATIONAL TD14A TRACTOR, with Dozer and 
Winch, completely overhauled, £1,600. 

ALLIS-CHALMERS HD10 TRACTOR, with Angledozer 
and Winch, rebuilt, £1,600. 

WICKHAM Diese! 3in. Diaphragm PUMPS and Hoses, 
first-class order, £175 each. 

oe FRODINGHAM 18 PILING, in 10/16ft., once 
riven. 

Quantity LARSSEN 3 PILING, in 22ft. lengths, and 
FRODINGHAM 2, in 17/28ft. lengths. Good 
redrivable. 

360 tons FRODINGHAM 4 30 /58't. 
lengths. Once driven. 

10-, 15-, 20- and 30-ton CEMENT SILOS, by 
PORTASILO, ACROW and BLAW KNOX. 
CATERPILLAR D4 2T and 7) TRACTORS, with Dozer 

Equipment. From £700 each. 

CATERPILLAR D4 6U TRACTOR, with Dozer and 
Winch, £1,450. 

BLAW KNOX Mobile BATCHMASTER, 
Mk. 3, 21 cu. yd., 3-compartment, December, 
1956, very good condition, £575. 

B.S.P. 50/6Sft. PILE FRAMES, with 10ft. Leader 
Extension, new October, 1953, three months’ use, 
£1,750 each. 

B.S.P. 7B S.A. HAMMERS, £565 each. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


RANE for SALE, Neals 3-ton Mobile, Lister Diesel, 
32ft. Gin. Swan Neck Jib, nice condition, £450. 
SITE CLEARANCE CO., LTD., Appleton, Warrington. 
Tel.: Stockton Heath 309. 
LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 
modern machines.—2 Burtons Road, Hampton 
Hill, Middx. Tel.: Teddington Lock 1138/9. 


OR SALE or HIRE, Smith s-ton Diesel LOCO. 
CRANE for standard gauge.—A. E. FARR (PLANT 
HIRE), LTD., Westbury, Wilts. Tel. 356. 


PILING, in 


Type BM, 


FOR HIRE 
All Contractors’ Plant 


SLOGGETTS “ramen 


co. LTD 
HAMPTON HILL, MIDDX. Teddington Lock 1138/9 
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LANT 
Thornycroft 5-ton 
base Coles CRANE, 
reconditioned UD6 


FOR SALE. 
MK.VII Long wheel- 
new NR6 Diesel fitted, 
International Diesel on 
generator, electric start, Rope Derricking, 
insurance certificates. In very good order, £2,650. 

8/10-ton Diesel ROAD ROLLER, by Barford-Perkins 
(Pioneer), Type THD. In very good working 
order, £585. 

Two $/3'2 Millar Petrol MIXERS. Very clean, £42 10s. 

Ruston 6yd. SCRAPER, new 1100 x 20 rear tyres. 
In very good condition, £295. 

One 34yd. Johnson Four-wheel DUMPER, Petter Diese! 
Engine, £155. 

Two Broomwade Two-tool COMPRESSOR, 3-cylinder 
Lister Engine, on steel wheels, £195 each. 

One Broomwade Three-tool COMPRESSOR, 4-cylinder 
Lister Engine, on steel wheels, £225. 

Muir-Hill OVERLOADER, Ford 4D Engine, Type SSD, 
1953 machine in outstanding condition, £325. 

Ruston Diesel LOCO, Twin V.S.O.L. Engine for 2ft. 
rails, reconditioned throughout, £145. 

One 1Scwt. Wickham Friction HOIST, powered by 
3-phase Electric Motor. As new, £125. 

One Lister 18-h.p. Twin-cylinder Diesel Stationary 


ENGINE, £85. 
Mobile ARC WELDERS 


Three Lincoin 250-amp. 
(Petrol), from £100 each. 

Three Diesel 300-amp Mobile ARC WELDERS, by 
Murex, Lincoln and Petbow, from £195 each. 
Twenty various Single- and Twin-cylinder Ruston and 

Lister DIESEL ENGINES. Trade inquiries invited. 
G. H. DUNNING, 
Ballards Yard, High St., Edgware. Tel.: Edgware 2572. 


Open week-ends. 


OR immediate SALE, 2T Series Caterpillar 
TRACTOR, maintained in excelient condition and 
fitted with Birtley Hydraulic Angledozer, price £1,675. 


Write Box P.2004, ** The Contract Journal." 


OR SALE, Ruston Diesel LOCO., 2ft. 
25-h.p. Engine. Excellent order. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252 


OR SALE, a good modern Lima 2400, 

with both equipments, and in very good order. 
PLANT SALES, LTD., 25 Castlereagh Street, London. 
W.1. Telephone: Paddington 2663/5. 


C.B. HYDRA-DIGGA. Choice of several; 
* from £850.—W. C. YOUNGMAN, 
Distributors, Wandsworth Works, 
MACaulay 2233. 


ANTED: CATERPILLAR TRACTORS, 
TRAXCAVATORS and EQUIPMENTS: not more 
than five years old.—'Phone Rothwell 3258, or write 


JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 
GTOTHERT AND PITT 28W Vibroll ROLLERS, for 
co 


gauge, 


available 
L7O., j.6.8. 
S.W.8. Tel.: 


immediate delivery, £328 each—ABELSON AND 
(ENGINEERS), LTD. Tel.: SHEidon 2424. 


‘OR SALE, 10RB, No. 10696, £550. — G. R 
YEOMANS, LTD., Oxford Road, Ryton, Coventry. 


RAILWAY MATERIAL 


RAILS OF ALL SECTIONS AND ALL 
ACCESSORIES—CONTRACTORS’ PLANT, 
TOOLS, ETC, 


INSTALLATION OF SIDINGS UNDERTAKEN 


ARMYTAGE & SONS, LTD. 


LEADMILL ROAD, SHEFFIELD, | 


VT sitas 


OR PETRCL CONCRETE le Lee 
EMGINE MIXERS dal 


MORTAR MILLS 


SMEDLEY 
BELPER |mpositpo: DERBYS 


i 


SEES 


Double-rope Grab for operation by double- 
drum cranes. 2 line mobile cranes, excavators, 
etc. Various types and weights to meet 
individual requirements can be supplied. 


JOSEPH WESTWOOD & Co. Ltd. 


Contractors to H.M. Government Departments, Crown 
Agents for the Colonies, British Railways (British 
Transport Commission) etc., etc. Bridge and Con- 
structional Engineers, manufacturers of Pressed Stee! 
Troughing and Sheet Metal Equipment. Steel Stock 
Holders. 


NAPIER YARD, MILLWALL, LONDON, E.14 
Telephone: EASt 1043 


’ Grams : Westwood, Easphone, London 
Cables : Westwood, London 


wESTWOODs 


June 16 1969 


AND MACHINERY WANTED—FOR SALE—FOR HIRE 


(CONSTRUCTION) 
OFFER FOR SALE: . 


ROAD MACHINES me CEMENT PLANT, 14 : 
eceiving Hopper, cwt. Dispense Marge 
oe T, all Piping, 
BLAW KNOX junios WEIGHBATCHERS, 2-com 
ment type, cu. yd. capacity, wi : 
Plates 6/8 cu. yd. ¥ ae 
SPENCER-HOPWOOD No. 
BOILERS. 
BROOMWADE Type _ EH251 495 .f.m ca a 
Stationary COMPRESSOR, 112-h.p. Metrovid 
Electric Motors. ° a 
JONES KL66 6-ton capacity MOBILE CR 
jib, 3 x 10ft. Extensions, Perkins we ’ 
ngine (electric starting), mounted 
tyres, new 1957. On PRemnaeE 
PINGON Model P15 Rail-mounted TOW 
66ft. Saddie Jib and 6-mast Sediean ane 
with travelling undercarriage and arranged {o; 
400/3/50 electric supply, new 1959. , 
WOLF Model T20 Self-erecting TOWER CRA 
Toner and 66ft. Jib, unused since 1338 = 
1954. ? 
JULES WEITZ Model G45'60VH TOWER CRANE 
Telescopic Height and variable length Saddie jib, 
all safety, cut-out and overwind devices, new 
1959. : 
TAYLOR AND HUBBARD 7'2-ton capacit 
Loco. CRANE, SO.t. Jib, Aft. Blain. gauge, Wan 
Safe Load Indicator, new 1951. 
HENDERSON 7-ton capacity Three Drum for Grabbing 
rane Electric DERRICK CRANE, 100ft. Jib, new 
1951. , 
MORGAN 10-ton capacity Steam DERRICK CR 
120ft. Jib, Safe Load Indicators, Two One 
machine, fitted oil-firing equipment, new 1946 
ANDERSON-GRICE 10-ton capacity Steam DERRICK 
CRANE, 120ft. Jib, Safe Load Indicator, Two 
Drum machine, fitted oil-firing equipment, new 


1944. 
38RB 154 cu. yd. capacity EXCAVATOR, Dragline 
Equipments, Ruston 6VPHN 


and Face Shovel 
Diese! Engine, new 1954. 

S4RB 2'2 cu. yd. capacity EXCAVATOR, Face Shove! 
Equipment, extra long, extra wide tracks, Paxman 
Diese! Engine, new 1959. 

110RB 5 cu. yd. capacity EXCAVATOR, Face Shovei 
Equipment, new 1957. 

ACROW FLOOR CENTRES, No. 1 and No. 2, acid tank 
cleaned, oiled, and offered in first-class condition, 

BERKELEY 4-berth CARAVAN, 17ft. 6in. long, full; 
fitted, new 1955. 

ROAD MACHINES MONO-RAIL UNITS, Petrol Engine 
quantity of straight and curvedsrails, points and 
trollies 

SYKES Gin. capacity Centrifugal PUMPS, Mode! 
SPB6, Ruston 2VSH Diese! Engines, very littie 
used, new 1951. 

C.P.0.A.C. CONCRETE PLACER, Transporter, Dis- 
charge Box, 230ft. x 6in. Tubing, various bends, 
Air Receiver, new 1959. 

MUIR-HILL ‘5g cu. yd. capacity LOADING SHOVELS, 
rope operated, Ford 4 Diesel and Perkins P6 
Diesel Engines (electric starting), tyres 10/15 
per cent. worn only, new 1955 and 1956. 

ALBARET 50-ton capacity Rubber-tyred Ballasted 
ROLLER. 

BIRTLEY 70 SCRAPERS, new 1954 and 1955. 

CATERPILLAR D4 TRACTORS, 2T and 7! Series. 
Both with Onions Winches and L.P.C. Dozer 
Equipments. 

VICKERS-VIGOR TRACTORS, new 1960. 

CATERPILLAR D8 TRACTORS, 2U Series, Birtley 
erie Dozers, Model 8A Pump, Model 25 
P.c.U. 

RUSTON CR2 3-tine 3-ton RIPPER. 

EUCLID Rear Dump WAGONS, 22-ton capacity, new 


1956-57. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1. 
Te'ephone: ABBey 5152 (4 lines). 


Wt4caen LTp, 


22 Vertical Multi-tubutap 


THE LATEST 
ROTARY 365 C.F.M. 
COMPRESSORS 
AVAILABLE 

FOR HIRE 


ALSO 


Compressors from 105 c.f.m. to 
600 c.f.m. Extensive range of 
Pneumatic Tools. 


Head Office & Works 


ESKDALE ROAD, INDUSTRIAL ESTATE 
UXBRIDGE, MIDDX. Uxbridge 8644-5-6-7 


NORTH-EASTERN 
Darlington 
Aycliffe 2277 


NORTH-WESTERN 
Manchester 
Ardwick 6192 


ee — 
Bridge 
Bridgend 1170 


MIDLANDS 
Walsall 
Bloxwich 75219 
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Come to Cripps 
with those 
tough jobs 


These three mighty workers—the British built 
International BT D-20 Crawler Tractor, fitted with 
124 H.P. Rolls Royce engine, the International 
B-20K3 Drott Shovel with 3 cu. yd. bucket and 


i: Oo the Scammell Dump Truck, capacity 8/10 cu. yds. 
“<1 U R between them give power and ability enough and 
am to spare, to tackle the biggest jobs. 


The BTD-20 with Drott Skid Shovel with 4 in 1 
- s attachment provides digger, grader, spreader and 


ME, lifter in one. It is highly manoeuvrable, with 

< 6 speeds forward and reverse. The Scammell 

wo Dump Truck, designed especially for its purpose, 
gives tough, reliable service on site and allows 

wel 

-| TEAM 

















maximum legal payload on the road. 
With this equipment at hand and the unrivalled 
Cripps service always promptly available, you can 
be ready for anything. 

Please write for full details and specifications. 


2 
eo 
te 


See us on Stand 
Nos. L90 - L93, 
Building and Public 
Works Exhibition, 
Chester-le-Street 
JUNE 15th- 25th 


ies. 


CRIPPS fr = 


R. CRIPPS & COMPANY LIMITED 
NOTTINGHAM Telephone: 71161 - MANCHESTER Telephone: Trafford Park 1658 - SHILDON Telephone: 
EST. 1891 - CONTRACTORS TO H.M. GOVERNMENT 











Shawnec/ will maintain production in MUD 


Even in the worst weather conditions, rugged, . 


mobile, Shawnee-Poole Haulers maintain high / Poole 


production figures. . . their unique 110° of turn a aatean q ‘ 


cuts cycle times and eliminates expensive site Sys te mo f M 0 B / L | T Y ‘4 


preparation. The Shawnee-Poole System 


saves you up to 50% in total operating costs, AND ECONOMY IN 
and increases production, too. 
’ EARTHMOVING HAULAGE 


Let us show you by means 
of Work-Study on your site. 


STEEL FABRICATORS (CARDIFF) LTD., PENGAM ROAD, CARDIFF. Tel: CARDIFF 44436/7/6/9 





‘ 
e 


# 





! Export enquiries to: STEEL FABRICATORS (OVERSEAS) LTD., | BAKER ST., LONDON W.|. Tel: WELbeck 0751/2 Cables: STEELOADER, LONDON 
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For these and ali 
, other types of Plant 


Phone: GERRARD 2708 - 


ARUP & ARUP LTD., COLQUHOUN HOUSE, BROADWICK ST., LONDON W.I. 
ea ete a as tat ic 


SINCE INTRODUCING THE TECHNIQUE TO THIS COUNTRY 
i AX GB THRUSTBORE TEANS 


’ \ have completed 


13 MILES OF 
HORIZONTAL BORES 
involving the removal of 
55,000 CUBIC FEET OF 
SOIL in sizes ranging from 
10” to 42" DIAMETER 
under 

44 RAILWAYS, 17 ROADS 
AND 16 RIVERS 

AND CANALS 


CONSTRUCTORS JOHN BROWN LIMITED 


CJB HOUSE, EASTBOURNE TERRACE, PADDINGTON, LONDON W.2. Telephone: AMBASSADOR 8080. Cables: CIVANIC, LONDON. 
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Vickers Vigor offers you this choice 


ROLLS-ROYCE OR CUMMINS 
ENGINE-TORQUE CONVERTER 
OR DIRECT DRIVE 


A CHOICE OF ENGINE and a choice of transmission. 
That’s what you are offered in the Vickers Vigor 
tractor today. 

Cummins Service in 190 centres. As an alter- 
native to the Rolls-Royce power unit there is now 
the Cummins turbo-diesel engine. Cummins 
engines are widely used all over the world and 
backed by unrivalled service provided by 
Distributors at 190 centres in I10 countries. Its 
basic parts are interchangeable with those of all 
British and American-built Cummins Engines in 
the same horsepower range designed specially for 
construction equipment. 

Extra efficiency in transmission. Both engines 
are available with either torque converter 
transmissions and 3-speed gearbox or with direct 
drive 6-speed gearbox. The torque converter 
allows full use to be made of engine output by 
providing an infinitely variable torque ratio 
transmission train. 

Fully articulated suspension. The Vigor can 
travel faster over rough ground than any other 
heavy crawler tractor because of its unique, 
springless, self-articulating suspension. This 
allows faster work because it puts less strain on 
man and machine. 

Featherlight control. Fully powered steering 
makes control sensitive, accurate and entirely 
free from fatigue. 


VIGEERS 


VIGOR 


VICKERS LEADS IN FASTER 
EARTHMOVING 















































VICKERS-ARMSTRONGS (TRACTORS) LIMITED - SCOTSWOOD WORKS - NEWCASTLE UPON TYNE s. 






Sole distributors of Vickers Tractors and Equipment in the United Kingdom : 
JACK OLDING & COMPANY LIMITED - HATFIELD - HERTS. 
SCOTLAND: JACK OLDING & COMPANY (SCOTLAND) LIMITED - COUPAR ANGUS . PERTHSHIRE 
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MILLS SCAFFOLD CO LTD., A subsidiary of Guest, Keen & Nettlefolds, Ltd., Head Office: Trussley Works, Hammersmith Grove, London W.$. (RIVerside 3011) 
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Moy Cat mob hot 





PHOTOGRAPHIC 
COMPETITION 


GOO GUINEAS IN PRIZES 


Closing Date: December 31st, 1960 


WE OFFER A FIRST PRIZE OF 250 GUINEAS for the 
best black and white PHOTOGRAPH of a JONES MOBILE 
CRANE operating anywhere in the world. 


There will be a Second Prize of 100 guineas, a Third 
Prize of 75 guineas, a Fourth Prize of 50 guineas, and 
five consolation prizes of 25 guineas each. 


All submissions will be eligible for the main competi- 
tion, but a prize of 5 guineas will be awarded for the best 
photograph submitted each month between now and 
the end of the year. 


We have many photographs of Jones Cranes, showing 
their industrial capabilities and versatility; what we are 
here seeking are pictures in which the accent is on 
photographic art. 


Professional photographers may compete, but there 
must be many keen and talented amateurs in industry for 
whom a Jones Crane would provide an interesting 
subject for photography. 


Entries will be judged by a panel of professional and 
skilled amateur photographers whose decision will be 
final. 


Prints should be on glossy paper and of whole plate 
size (8$” « 6”). Any number of prints may be submitted. 
On the back of each must be the competitor’s name, 
address, business appointment (if any), date, place at 
which the crane was photographed and (if possible) the 
name of its owner and its driver. 


It is a condition of the Competition that we have the 
right to reproduce and exhibit any submitted prints 
either before or after final judging takes place. 


The closing date is December 31st, 1960. Entries should be 


during April, 1961. 





Distributed in the United Kinadom by 
GEORGE 


Designed, Manufactured and Exported by their associates 


oF Companies 





addressed to the Manager, Group Publicity Department 
(P.C.5), The George Cohen 600 Group Ltd., Wood Lane, 
London, W.12. Envelopes should be marked ‘‘Jones Crane 
Photographic Competition” in the top left-hand corner. 
The result will be announced in this and other journals 


Jones cranes 





COHEN SONS AND COMPANY LIMITED 


K & L STEELFOUNDERS AND ENGINEERS LIMITED 





WOOD LANE, LONDON, W.12 


LETCHWORTH, HERTS. 
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For continuous and repetitive use, 
where reliability and speed are 
essential Masonite }” and ,},” 
Tempered Presdwood is the ideal 
form liner made especially for 


concrete work available in sheets 


4’ x 9’ and 8’. 


Large sheets of 
SWEDISH MADE 


MASONITE 
tempered presdwood 


a 7 17 7 
eee Sees ae 


For curved shuttering down : MASON ITE 


to a 9” radius, specify 


Masonite 4” Tempered il SHUTTERI NG 


Presdwood, the ‘companion’ 


shutter board that gives 5 : =¥ 
a smooth form finished : : forms 
concrete and lightens : : : 
shuttering assembly work. : Pen better 
SN, Ty concrete 


Registered Trode Mark 


MASONITE LIMITED 


%, BEVIS MARKS HOUSE, BEVIS MARKS, LONDON, E.C.3. 
Tel : AVEnue 2846 Grams: Etinosam, Fen, London 
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4 
chance 
to 


Pe 


Expanding your business? The opportunities 
certainly exist but those additional contracts may 
mean more modern equipment, and capital 
expenditure. Thisis where MercantileCredit 

can be of real assistance. Take advantage 

of their hire purchase finance and reduce your 

own capital outlay to a minimum. 

Speed, efficiency and a personal approach to your 
particular requirements are the essence of 
Mercantile Credit hire purchase. For details please 


write or ’phone the nearest branch office. 


MERCANTILE CREDIT 
COMPANY LIMITED 


Argyll House, 246-250, Regent Street, London. W.1. Telephone: REGent 7222 
Member of the Finance Houses Association. 


There are Mercantile Credit branches throughout the United Kingdom. 
Please consult your local telephone directory for your nearest branch. 
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SUPPLIERS THROUGHOUT SOUTH WALES & MON. 
RADNORSHIRE & HEREFORDSHIRE FOR THE j ' 
aT SIMPLITE 


DINKUM DIGGER 


MAJTOR: 
yO 


MUDDY WATER, SLUDGE, 
SCREENED SEWAGE, 
CHEMICALS 
PETROL - HAND - ELECTRIC 
A UNIQUE SELF-PRIMING—NO FOOT VALVE REQUIRED 


BAGLAN PLANT DEPOT - PORT TALBOT WM. R. SELWOOD LTD. 


GLAM, Tel: BRITON FERRY 3266 (2 lines) CHANDLER’S FORD, HAMPSHIRE. TEL: 2981 
Marsh Barton Road, Exeter. Tel: 72375 


GET THIS STRAIGHT QUICKLY 


net 


SS Oe ee oe ee SS 
ig tal, UTI A hi Big we) 
=r , lp 


en ee, rere . 
j 


1 ee > 


OUD Lae |B ha | eaa 


& CLOD BREAKER 


The ideal implement for levelling rough ground 
quickly and effectively, particularly suitable for 
the preparation of grass verges, etc. Six 
levelling bars cut in forward position — level 
and smooth in reverse. For mounting to all 
popular tractors on 3-point linkage. Working 
width 8 ft. 6ins., weight 5 cwts. 


Write now for full details 
WATT AMG 


S.K.H. & SON (Salopian-Kenneth Hudson & Son) PREES, WHITCHURCH, SHROPSHIRE. TELEPHONE: PREES 331-5 
Export Office: Kent House, Market Place, Oxford Circus, London, W.| Proprietors : Rubery Owen & Co. Ltd., Darlaston, Staffs. 
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Here’s the machine to 


ce 


A Smith 12 face shovel digging and 


loading limestone for the Harefield Lime Co. Ltd. 
il Rickmansworth 


ALL PURPOSE EXCAVATOR 


The most remarkable thing about the 
SMITH 12 is its high-speed working cycle. It digs 
and dumps more bucket-loads per hour than any 
machine of comparable cost; in fact its output 
—on a time-basis—often exceeds that of much 
larger machines. Excavating pays befter profits one 
when you use a SMITH 12! JUST ADDED! .. . A new dragshovel arm of cranked 


(or gooseneck") design is now available as an alternative 
to the “straight” type. Send for leaflet which explains 
its advantages. 


THOMAS SMITH & SONS (RODLEY) LTD 
CRANE AND EXCAVATOR WORKS: RODLEY: LEEDS 


Tel: Pudsey 2844 Wires: Smith, Rodley, Telex. (Telex. No. 55105) 
re REAR AN IEEE LIE WRIT SEE URE oe te NE ARROYO TN NAN RR i RN BE ACIS ARAN ES ANE EGER 
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cutting job — a new outfall — you’l| 


| A jammed lock gate - a big underwate 


need a first-class diving team on the Spot 


Soave time | 
_A complete 


and cosr 4 eS a la - i | at once. Send for Universal Divers, 
emai @ ae et Pee eee Uni 1 have had i : 
ee pie divin niversal have had experience in every 
g field of submarine work under all 


By using the new 


i. conditions. Universal specialise in 
service underwater surveys, frequently using 


‘* Frogman ” equipment for speed and 


PS ~~ tS 


PRE-CAST CONCRETE /—~ Bee ae) oe ready cheap air transport to overseas contracts, 


BOLT BOX SYSTEM er . gid = ae day-and- The Universal service operates day-and- 


night, too! At each of our three offices, 


The LEESON Bolt Box — saves time, . i divers are available all round the clock, 
labour and materials, eliminating the 
need for timber boxes. Cut in the 
factory, they can be made up into units Ze , f ae > < We 

of any length specially grooved inside and ; " : . . . send for Universal / 
out, ensuring a firm key. It is NOT 

NECESSARY TO STRIP THEM as they 

are integral with the concrete. 


Next time you need a diver in a hurry 


The Locator keeps the bolt central within 
the box, ensuring the grouting space 
is kept clear prior to fixing. 


Iilustrations show the components before 

assembly; the bolts fixed, with the base 

ready for concreting; and the top locators 

removed showing the bolts central in 

the box. 

To fix—the concrete boxes are threaded SURVEYS DEMOLITION CONSTRUCTION MAINTENANCE 
onto the bolt, which is then hung from 


machinery, ete the top locator is re. | Underwater Surveyors. UJ NIVERSAL 
moved. Contractors & Engineers 
RAINBOW INDUSTRIES to Consulting & Civil DI VERS LTD. 


LIMITED Engineers, and County 40 North John St., Liverpool 2 


Rainbow Works, Pollington, | and Local Authorities. Telephone: CENtral 4226 


May we send you full details and prices? Goole, Yorks. Tel: Snaith 312 
It will pay you to investigate 


KEBRIC for 


HERE’S WHY :— 


1. Kebric know the J.C.B.—Whether your re LL, by oo 
need is to discuss how to get the best A & ff ~ 
{ A VY 4 hh . 


out of your digger, whether wou want 


first-class service, whether you require ie A haié Zone 

information on what the performance or i: ‘HYDRADIGGA/[OADALL 
st ies di 
: Rae Dy, Ny 7s 


On Admiralty Lists, Also at Newcastle and Weymouth 


output figures should be on a given 
contract—whatever advice is required, 


Kebric will know. Finest 


Spares and service.—Call to the new ; | ; en be An AYA 
Kebric works (adjacent to Carpenders = ae \ (\ : en se /yy S\ cm 
Park Station) and inspect the compre- 4 . \ ; “TAI e ° ° 
hensive spares stock. On_ service, Fr 

Kebric are second to none. A fleet of \ f uate th a 

— . one yet met and a me (@ hig aa - \ S « 

arge staff of factory trained fitters en- q l 4 — ) , ; a 

sures immediate and expert attention to e 2 y : \ A 7,72 ervice 
service calls. : \ | . . 

Driver-training.—With the ever-increas- 

ing use of J.C.B.s, the need for drivers 

is a continually pressing one. Kebric 

wil] train a driver for any new Kebric- 

supplied J.C.B. The User finds the man, 

Kebric teach him. This is a free service. 


Demonstrations.—Kebric welcome the 
opportunity of giving free demonstra- 
tions on the site of the prospective 
use:—and if in competition with another 
make of digger, so much the better. 
Kebric and the J.C.B. will prove their 
value every time. 

Early Deliveries——There is no waiting 
period if you order your J.C.B. through 
Kebric. Continual orders are kept with 
the Manufacturer and immediate de- 
livery can be offered—with very easy 


ec ope a large fleet of K E B e ‘ Cc e L A a T L T D & aie End 6221/3 


J.C.B. Diggers for hire with all neces- 


sary equipments, including the square 2 to 6 THE MEAD, CARPENDERS PARK, WATFORD, HERTS 


hole digging attachment. 


ea 
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THE HOLDSWORTH ‘Rater 


Water 
> Spot 


rery 





ANCE 





LOWEST COST 







MOVES YOUR TRAXCAVATORS, DOZERS, 
COMPRESSORS, MIXERS, etc., etc. 


® | Built for the job... 


Long and short hauls at 20 m.p.h. 


%* Full Load at * Quickest Loading 
Maximum Speed & Off Loading 

* Low Platform * All Round 
Height Stability 

* Short Overall * Rugged 
Length Construction 


HOLDSWORTH (Yorkshire) LTD. 
10 Park Square, Leeds | — Tel. 3286! 





THE CONTRACT JOURNAL June 16 1969 


itt 


ELGAR 6757 (4 Lines) 


and you're on the right lines for a 


BUS ON et 
& SALES SERVICE 


DIESEL | WE HAVE i. IN NOTIFYING YOU O 
DUMPERS PUMPO 7 
linen TOWER CRANE TRACK DEPT, 


SAW B a, Penal or Dees STRAIGHT a 


Portable, Petrol, Diesel or Electric | Es we TRACK 

22”, 24”, 30” and 33” Circular Saws | Diaphragm 3” and 4” 

COMPRESSORS|STONE CRUSHERS 

CONCRETE MIXERS| WINCHES - CRANES 

POWER BAR BENDERS;|FLOOR SANDERS 

VIBRATING ROLLERS|OVERLOADERS iia 


BLACK & DECKER Electric Tools and Accessories FROM STOCK A) ALDRIDGE 
For further details write to: ; fy \ ni STAFFORDSHIRE 


TU aA ——— 


SCHOOL RD., NORTH ACTON, LONDON, N.W.10 
ALL TYPES OF RAILS AND SLEEPERS IN STOCK 


HUBERT C. LEACH LTD. 


“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMENT 


AIR PUMPS COMPRESSORS FROM 70 TO 650 C.F.M. 
ARMSTRONG-WHITWORTH PNEUMATIC TOOLS AND ACCESSORIES 


write For beETAILs: HUBERT €. LEACH LTD., HIGH STREET, CHESHUNT, HERTS. tei: WALTHAM cRoss 25161 (5 LINES) 
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The Vibroll 42 RD above is the latest in the S & P 
range of vibrating rollers. Powered by an 18 B.H.P. 
twin cylinder, air-cooled diesel engine, it has rolls 
42” wide by 42” diameter and power steering. The 
operator’s cab is one of several optional extras. 





Other Vibroll dynamic force rollers range from the 
11H trench model to the 72T trailer model and 
include those illustrated alongside. 

1. Hand Propelled Roller 24H. 4 cwt. Roll 21” 
diameter by 24” wide. 

2. Power-propelled Hand Guided Roller 28W. 
6} cwt. Roll 224” diameter by 28” wide. 


3. Trailer Roller 54T. 30 cwt. Roll 30” diameter 
by 54” wide. 
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Judge for 
yourself- ae (ween 


VEBROLL 


BRITISH REGD. TRADE MARK 


is tons better 


E 


STOTHERT & PITT LIMITED - BATH - ENGLAND 


FI 


x 


Kl SSS: = 


| 
| 


LONDON OFFICE: 38 Victoria Street, S.W.1 
MIDLANDS OFFICE: Great Western Buildings, 6 Livery Street, Birmingham 3 



















TTY el ara 


rapidly 
ECT y am ae ROLLER 


Ieee er ete 





Narrow pyramid 
of affected area 














Uniformly 
dense to 
full depth 


Wide deep pond of : 
moving materials 





Tons better because you get deeper, more uniform compaction 
of sand, gravel, ballast, asphalt, tarmacadam and dry mix 
concrete with a machine only a fraction of the weight of a 
dead-weight roller. 


The diagrams above emphasise the basic advantage of the 
Vibroll dynamic force roller over the conventional dead-weight 
roller. Compaction carried out. with a dead-weight roller 
decreases rapidly with depth; the vibrating roll of the Vibroll, 
however, creates a wide, deep volume of moving materials 
which ensures uniform compaction to great depth. 
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GREENHAM Howto stop rust 


SELECTED ITEMS FROM STOCK :— at low cost 


MIXER BARGAINS 


5/34 Blaw Knox, Winget, Parker, Stothert and 
Pitt, Petrol, Steel or Tyred Wheels, first-class 
condition. each 
10/7 Stothert and Pitt, Petter Diesel, Hopperfed, 
four steel wheels, working order. 

10/7 Stothert and Pitt, Lister Diesel, Hopperfed, 
four steel wheels, first-class condition. each 
10/7 Rex, Ruston Diesel, Closed Drum, Hopper- 
fed, four steel wheels, first-class condition. 

14/10 Rex, Electric 400-440/3/50, four steel 
wheels, first-class. 

14/10 Rex, Ruston Diesel, Closed Drum, Hopper- 
fed, four steel wheels, first-class condition. 

14/10 Rex, as above, but High Discharge, excellent. 
21/14 Stothert and Pitt, Lister Twin Diesel, Low 
Discharge. 

Ransomes Roller Pan Mixer, Electric, four steel 
wheels, good working order. 


CONCRETE PLANT 


14 cu. ft. Road Machines Double-bucket Swing 
Weighbatcher, overhauled and repainted. 

20-ton Portasilo, good condition, repainted. 
Choice of three. each 
SHOVELS AND TRACTORS 

Weatherill } cu. yd. Bucket, 1955, Fordson Diesel 
Engine, overhauled, tyres good, machines in first- 
class condition. 

Bray BL25, 1 cu. yd. Tracked Loading Shovel, 
1956, Diesel Engine, first-class condition. 
Caterpillar D.8, 2U Series, Birtley Dozer and 
Caterpillar c.c.u., very good condition. 


EXCAVATORS AND EQUIPMENT | For metal surfaces 


33RB, Excavator, Series 15000, with D/L equip- ° ° 
ment, Ruston Diesel Engine; in excellent condi- it pays to choose the right 
tion. £7,500 | adie 

Ruston 3W. Excavator, Series 80Z, 1943, Electric, 1 i i 

90ft. D/L with 24yd. Bucket. Offers bituminous paint 

19RB, Skimmer Bucket only, very good condition. £75 Le, 
19RB, B/A Bucket only, very good condition. £90 EXPERIENCED TECHNOLOGISTS KNOW that for painting 
17/14 Westwood Grab, working order. £90 


HOISTS 


7cwt. Wickham Mobile, J.A.P. Petrol, c/w _ plat- Nice to tiles sain a oe ; 
form and masts. £90 That is why so many firms insist on Presomet. 

7/10cwt. Wickham Static, Petter Diesel, with Because it is absolutely constant, Presomet cannot allow 
masts, good condition. £125 
MONO-RAIL EQUIPMENT 

We have a large selection of Mono-Rail equipment in : S 7 ot 
excellent condition. Power and trailer wagons, straight easily even by unskilled labour and it gives wonderful 
and curved rails, stands. Supplied in complete sets or coverage, forming a fine, glossy black surface that is 


ee istant to wear and rough usage 
resisti oO wear a a Sd Be 
CRANES 5 5 


Buildmaster 60/150 Tower Crane, 1953, Electric, Presomet is manufactured by the National Coal Board, 
415/3/50. at prices well below the average. 

Load Hi/Lift Radius 

24 tons 118ft. 23ft. 

14 tons 110ft. 39ft. 3in. 


a Presomet 
10-ton King Overhead Travelling Crane with 27ft. 


se a Re an ay MANUFACTURED BY THE NATIONAL COAL BOARD 

New Schwing KTK 28 W Climbing Tower Crane, ytseeneanenenenansanenensenees seseenny 
Luffing Jib. Electric. 

Load Hi Radius Three grades of Presomet TECHNICAL ADYEE | 
6 200IE, Core so Piasresih eigamaaael The National Coal Board : 
6,200lb. 6 9ft. 33ft. i ments : a ‘ S : 
Ex Stock Greenford. £4,950 —" : will be glad to give tech 
Presomet is supplied in three ; nical advice and informa- 
GREEN HAM E OU | PMENTS LTD | specific grades—light, medium : tion on the best way :} 
c and heavy. There isa Presomet : use Presomet. Write to: 
CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX | to meet the exact requirements ; National Provincial Bank ; 
of the job you have in hand. : Buildings, Docks, Cardiff. 


Let’s ig TF 4 Vy | 4 1 eH A 651 ‘= * Presomet”’ is a selene Trade Mark 


metal surfaces they must choose a bituminous paint that is 
strongly adherent, non-absorbent, and constant in quality, 


damp to seep through and cause harmful rust. Presomet 
will not crack, bubble or blister. It can be applied very 
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Photograph from “Introducing Animals” published by Spring Books, London 


I'LL GO ALONG WITH THAT... 


In fact, just about everyone goes along with Dunlop hose... 


the marine and mechanical engineers, chemical plant 
managers, industrialists everywhere. So tough and reliable 
is Dunlop hose that it fits their need for years on end. 


Write for full information today ! 


DUNLOP HOSE 


DUNLOP MAKE HOSE BETTER TO LAST LONGER 


DEPT. B.G.2, DUNLOP RUBBER CO. LTD. (HOSE DIVISI@N), EARLSWAY, TEAM VALLEY, GATESHEAD 11 crn/on/1.2 
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100 TONS PER HOUR 
AND BETTER, BRINGS 
REPEAT ORDERS 
MAKING 

3 

GOODWIN BARSBY 
60/90 MOBILE 
ASPHALT PLANTS 

FOR 


LIMMER & TRINIDAD 
LAKE ASPHALT CO. LTD. 


PLANT 


GOODWIN BARSBY 
& GO. LID. 
LEICESTER 


The diagram shows the flow of material through the GOODWIN 60/90 Mobile Asphalt Plant 
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CONTRACTORS’ PLANT DIVISION 
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Firestone Nylon Earthmover tyres are built to keep 
construction jobs up to schedule. They have the extra 
traction and extra strength needed to speed up the work 
and reduce tyre costs. They cope with the toughest 
grading, construction or open cast mining operations. 
Firestone Nylon tyres give the greatest protection 
against damage because nylon cords, being tough and 
resilient, have greater resistance to heat and flexing fatigue 
and are highly resistant to impact and bruise damage. 
Nylon does not absorb moisture, so that nylon tyres are 


EXPERIENCE COUNTS 


“WUMMMMees)/ 


45 Factories throughout the world. 


June 16 1969 


KEE PHOVING on 


immune to damage from water penetration. Firestone 
Nylon Earthmover tread designs give maximum traction 
in the worst conditions and are extra tough to resist 
cutting; double-thick sidewalls give added protection 
against cuts and snags. 

There is a complete range of Firestone Nylon Off-the- 
Highway tyres specially designed for the many different 
types of Earthmoving equipment. They give more hours 
of operating life, they cut down-time and they increase 
your profits. 


Firestone total sales exceed £1,000,000 per day. 
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Concrete 
‘Agitators 
3 Cur ¥d. & 4 Cu. Yd. 


Capacities 


Lj 


Lj 
Wit! yt 


Tilting and 
| 


i 
Now available with 


incorporating 


Forward and Reverse Rotation 


@ Reduced oower requirements 
e@ Low initial cost 

e Reduced Maintenance costs 
@ Complete reliability 


EO N | I EONIT ENGINEERING COMPANY LTD., SLADE GREEN, ERITH, KENT. TELEPHONE: ERITH 33441-4 





WITH 
GEON 


\cities: Water Level 16 cu. ft. Maximum Safe Load 15 cwt. £327.10 wis. 


Thwatites 


THE DIESEL DUMPER SPECIALISTS 





‘NIM 
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Specially developed PETTER AVA 1 
single cylinder air cooled diesel gives 
5/6 h.p. at 1,700 r.p.m. Heavy duty Puro- 
lator lubricating oil filter, replaceable 
paper element air cleaner. Forged steel 
crankshaft with induction hardened bea- 
ring surfaces for maximum bearing life. 


FRAME & CHASSIS 


Massive heavy box section welded steel 
frame gives high torsional rigidity under 
all conditions. Unitized construction with 
mudguards, floor etc., welded integral 
with the frame, avoiding vibration and 
aiding service. 


s ” 
%. 


SMALL TURNING CIRCLE 


Shorter wheelbase makes Nimbus much 
more manoeuvrable, turns easily in 16 ft. 
toad without shunting. Finger-tip steering 
an rear wheels. 
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3 SPEED GEAR BOX 

Heavy duty 3 speed constant mesh, change- 
on-the move box. 1st 2/24 m.p.h. Top 9/12 
m.p.h. Reverse 2 m.p.h. gives the dumper a 
faster working cycle with more payloads per 
day under all conditions. 


HEAVY DUTY SKIP 


Strongly reinforced skip 5° heavy steel 
plate construction with hand lever 
locking catch. Loading height under 
36°. Capacity 15 cwt. maximum load. 
Water level 16 cu. ft. struck off 18 cu. 
ft. Heaped 22 cu. ft. 


STABILITY 
Low centre of gravity and even weignt dis- 
tribution on all wheels gives better holding 


qualities, higher performance under rough 
site conditions. 


Forward position of operator gives im- 
proved all-round vision. 


9 
T.3. 


THWAITES ENGINEERING CO. LTD. CUBBINGTON * LEAMINGTON SPA 


INGTON 3089 
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GLOVERS 
know the ropes 


Steel Wire Ropes of the highest 
quality and of every type— 
designed and manufactured to 
meet the specific needs of every 
industry—and built for smooth, 
continuous working under all 
conditions. 


GLOVER BROTHERS (MOSSLEY) LTD. 


Mossley, Near Manchester. 
Tel. Mossley 444/445/446. Grams. ‘Ropes, Mossley” 


MEMBERS OF THE GLOVER GROUP 


British Ropeway Engineering Co. Ltd. 
Drag Scraper & Conveyor Co. Ltd. 
Glover Brothers (Mossley) Ltd. 

Wn. Jas, Glover & Co. Led. 
Ropeways Ltd. 
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VERSATILITY 
CUTS 


COSTS 


and versatility is the key to the David Brown range of 
industrial tractors and attachments, 

Shown here in a variety of applications, the sturdy 60 TD 
Diesel Crawler is designed to give maximum reliability 
under the toughest conditions. An example of this is easy 
to find: a landscape contractor in Hampshire, working a 
70-hour week, recorded 1,278 hours in 4 months, using the 
50 TD with a David Brown 4 yard hydraulic scraper (as 
illustrated). 45,000 cubic yards were moved on the 15-acre 
site—average scraper haul 80 yards: this in the winter of 
1968/9, inc onditions of light top soil, peat bottom sub-soil 
on chalk. The user states “for the size of the equipment, 
output could not have been bettered”. 


full details and specifications on request from 


DAVID BROWN 
CONSTRUCTION EQUIPMENT LIMITED 


A subsidiary of the David Brown Corporation Limited 
Meltham - Huddersfield - Yorkshire 
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IN Serviced 


AERO MR LRTRLE TE ee 
‘< 


This 22-RB cambered-boom dragshovel is shown excavating 4 
basement in heavy boulder clay in Switzerland. To ensure continuous 
reliability of components under all conditions of field duty, itis 
essential that materials used in manufacture should be 
of the correct specification and tested against the limits of 
stress and strain to be encountered. 
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npmes from - of engineering 


BCH iRacthicntr een FON MEY C12) 
eos: piece on an AVERY tensile test 
machine, one example of the physical 
and chemical checks made in the Ruston-Bucyrus 
metallurgical laboratory to Pac that: 
materials are correct to specification and up to the 


high standards of reliability required. 


TON = 
iN tote 


RUSTON-BUCYRUS LIMITED, EXCAVATOR SPECIALISTS, LINCOLN 


Sales and Service Depots at Warrington and Taunton 
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» INTERNAL VIBRATOR” 


Multi-tool 
Electric Generator 


Small Electric 
Generator 


CONTRACTORS CAN NOW ENJOY 
THE ADVANTAGES OF THIS 
ALL BRITISH MACHINE ! 


NEW—FITTED WITH OVERLOAD AND ANTI SINCLE-PHASE 
SWITCHING DEVICE FOR FYEN CREATER RELIABILITY 
Light but very powerful. No flexible shaft yet 
extreme flexibility inoperation. Safe low work- 
ing voltage. Frequency of 12,000 R.P.M. combined 
with large amplitude. Proved exceptionally high 
compaction of very harsh mixes. Vibrators can 
operate over 200 feet away from generators 
avoiding movement of heavy equipment. 

Now available with hand tools — comprising Grinders/ 
Sanders/Circular Saws/Chain Saws/Planes. ” 


Only 4-Core Cable between Vibrator Switch and Generator 


Send for further details of the full range: 


STRANGFORD, LTD., Belfast and Dublin, 
A. GUNN AND CO., Altrincham, 


ae ee de 
132-135 SLOANE STREET, S.W.!. TELEPHONE: SLOane 9976 (5 lines) itt eam 


SCOTLAND. 39 CAVENDISH STREET, GLASGOW. C.5. TELEPHONE: SOUTH 0186 aba MiNGR SPs sina 


Consistently the best ! 


You have our modern, scientifically controlled Direct Oil- 
Fired Tunnel Kiln to thank for the complete uniformity and 
competitive prices of WINDMILL Tiles. Consistent in strength, 
colour and size—they are the result of advanced and highly 
effective production methods and conform to British 
Standard 1286 : 1945 Type A. 


SpeciFy rich, dark red or brown fleck WINDMILL Quarry Tiles 
for your next flooring contract. Available in standard sizes 
and suitable for flooring Hospitals, Schools, Kitchens, 
Sculleries, Canteens, Dairies, etc. WINDMILL dust pressed 
floor tiles and fittings are also available. 


A NEW “WINDMILL” PRODUCT 


We have pleasure in announcing that we can now offer 
CERAMIC CILLS in both Red and Brown Fleck, in 
6” x 74” x}3” — 6" x 8” x 3” — 6"x 9 x 3” 


All the more reason for specifying 


i call 
“ies or ask for our representative to W I N D I Ll 
end your enquiries 
THE ALLIED BRICK AND M 


ORKS LTD. 
ae veut LONDON, E.C.4 QUARRY TILES 


_7 QUEEN ST 
. Tele:~ CITY = a ARROGATE AND: Have you seen our new 
APTON-ON-THE-HILL, RAMSDELL ““Brown Fleck” Quarry Tiles? 


SEND NOW FOR SAMPLES AND BROCHUR: 


Works at” N 
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C.6 - Unrivalled Performance 


The advanced design of the C.6 Crawler 
Tractor brings new standards to this field. Take a 


DF DVD i 


look at these items: 217 hp through torque con- 
verter and Torqmatic Transmission... Full power 
shift... Three speed ranges torward and reverse, 
up to 7.9 mph... Greater stability with more track 
length to overall length... Seven-roller track trame 
«++ Full hydraulic, automatic track tensioning.. 





: Greater service accessibility... Convenient controls 
: .». Good visibility .. Rear-mounted cooling system 
) .++QOil-cooled power-actuated steering clutches... 


Less operator fatigue. .. Independently suspended 
final drive... All adding up to a NEW HIGH IN 
TRACTOR WORK-ABILITY ! 


Why not have Blackwood Hodge, our United 
Kingdom Distributors, arrange a demonstration 





tor you ? 


MOVES THE EARTH 


EUCLID (Great Britain) LIMITED - NEWHOUSE - SCOTLAND 
OLR LIE EE EN EE ELIE ALLE EE 
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Raising one of the 126ft. precast prestressed Concrete Beams 


rei hs 


LY, 


A» 


Md 


LS 


eS eee 


EO" 
4 
Ot aaah 


LY ¥yY 


. 


7 


MAIN CONSULTANTS: 
Messrs. Merz & McLellan. 
Photograph *A* shows one of the Precast Prestressed 
ASSOCIATED CIVIL concrete roof beams and anchor plate details. 
CONSULTANTS: 
Messrs. Rendel, Palmer 
& Tritton. 


CONTRACTORS FOR 
THE SUPERSTRUCTURE: 
John Morgan (Builders) Ltd. 7 ; 

Photograph ‘B’ shows the Hydraulically operated 
; ERECTION BY: anchor plates suitable for use with 250 No. 0267 
CONSTRUCTORS John Brown Ltd. inch wires giving a total prestressing force 
Precast Prestressed concrete approaching 1,000 tons. : 
units Manufactured by Photographs reproduc ed by a 
courtesy of the Central Electricity 


DOW-MAC (Products) Limited. Generating Board, Midlands 
Project Group. 


DEPENDABLE IN THE WORLD OF WIRE 


RYLANDS BROTHERS LIMITED WARRINGTON ENGLAND 
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tvery day, everywhere, working with maximum efficiency 

and minimum fuss the TRENCHMASTER power rammer is 
proving itself an invaluable aid to faster, cheaper site 
preparation. 


filling with an impact force of 9,000 Ib. through 20” fifty times 
aminute it swiftly and solidly compacts earth, hardcore, 
tubble and every other type of loose material. 


Simple to operate and cheap to run it brings to site 
preparation all the advantages of heavy rolling at a fraction of 
the cost. Robust, easily transportable and requiring 
minimum maintenance, it is the ideal tool for all compacting. 


find out more about the cost-cutting TRENCHMASTER 


TRENGHMADTER 


AT ITS LEVEL BEST 


ON ROUGH 


GROUND 


ae Ver io, per Ts 
UNIT 


. Pen 





A Pelapone Demonstration Unit ready to operate on site. A call 
to PELAPONE will bring this unit to your site to demonstrate 
the TRENCHMASTER’S ability to operate under all conditions. 


DIRECT-FUEL INJECTION ENSURES PERMANENT, TROUBLE-FREE PERFORMANCE 


PELAPONE LIMITED 


SALES DIVISION: 38/40 BRUTON STREET, LONDON, W. | 


CABLES ‘“‘PELAPONE-LONDON" TELEPHONE MAYFAIR 


WORKS: P.O. BOX 4, DERBY TELEGRAMS ‘“‘PELAPONE-DERBY” TELEPHONE DERBY 45436 
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Stet yin 
COMPONENTS 


WITH CANADIAN 
FIR PLYWOOD 


Design data available 


The standardised manufacture of Canadian Douglas Fir 
Plywood is an important reason why designers use itin the 
development of structural components. 

Complete technical information is available on the 
strength characteristics of Canadian Fir Plywood. 

Fir Plywood is an ideal material for prefabricated panels, 
box beams, folded plate roofs and other engineered com- 
ponents which depend for their strength on a stressed 
skin or web. Strong, lightweight Fir Plywood panels 
marked PMBC EXTERIOR are bonded permanently with 
waterproof and boilproof phenolic resin glue. 

Large, clear-span portal frames like those used in the 
building illustrated above are easily fabricated and 
erected with Fir Plywood. 


yy ° Ps > 
Technical Service 
Fir Plywood design fundamentals, section constants for 
selected plywood constructions and recommended ply- 
wood working stresses are available free from the 
Plywood Manufacturers Association of British Columbia. 
This technical service is administered by qualified 
specialists who will welcome enquiries from architects, 
engineers, designers, contractors and manufacturers. 

WR \ NN ‘ iy “ \ 
Qe Oy | me fi 


W8° 


DOUGLAS FIR PLYW 


For all information about anehinanies 
Fir Plywood write to: —— 
PLYWOOD MANUFACTURERS ASSOCIATION 
OF BRITISH COLUMBIA, 

4 Carmelite Street, London, E.C.4. 


SS 


HAS WATERPROOF GLUE 





( PMBC EXTERIOR ) | 
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for 


CONCRETE REINFORCEMENT 


a 


is ! | (tn UL hi i 7 ? 
7 = wf 7 
ait 3 + oth 


nt 
Aine 


An electrically welded 
mesh manufactured in 
accordance with B.S.S. 
1221/1945 Part ‘A’ from 
High Tensile Steel Wire 
drawn in our own mill, 
Oblong or square meshes 
for concrete reinforce. 
ment in floors, found- 
ations, roofs, roads, 
etc. Standard size sheets 
and rolls always in stock. 
Spencer Mesh can also 
be supplied galvanized. 
Small meshes are ideal 
for partitions, fencing, 
screens, guards and many 
other applications. 
Available, if required, in 
small panels cut to your 
own specifications. 
We also specialise in 
designing reinforced 
concrete, 


io 


SPENCER WIRE 


COMPANY LIMITED e WAKEFIEL 


ne + WAKEFIELD O11! (/0 lines) + Telegrams + SPENCER WAKEFIELD TELEX 


ee eS Lt 
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SAFETY-RAIL FENDERS 
















Safety-rail fenders 
provide maximum protection for the motorist 
on high speed motorways. 

A safeguard to life and property at 

all danger points. 


Photographs show 
Safety-rail fenders 
erected on the 
LONDON— 
BIRMINGHAM 
MOTORWAY 


Photographs by courtesy of 
John Laing and Son Limited 





DORMAN LONG (STEEL) LIMITED, AYRTON ROLLING MILLS, MIDDLESBROUGH 


Branch Offices 
LONDON, BELFAST, BIRMINGHAM, BRISTOL, GLASGOW, LEEDS 
MANCHESTER, NEWCASTLE AND NOTTINGHAM 


DORMAN LONG 
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Compact and flat -W R / G he ss 
Unfold flat 2RQ >. tobendtoshape. Used by 


to transport T 
in seconds Py leading manufacturers. | 


Bae RIGID WELDED MATS 

Patent No. 15375/54 
increase concrete post 
‘VEERITE’ HINGED AND FOLDED senile nai ale 
fo 
2 2 f 7 M t Supplied flat in any 

el n orcing a S length or section for easy 
" SNAPON (REGD.) 
Split Concrete Snap-on Bar 
Spacers. Regd. Design. Pat- 
ent applied for. Immediate 
No costly handling ! delivery. 


PROVISIONAL PATENT 34826/58 
No awkward curling ! 
, me? Used by the leading concrete 


VEERITE mats will manufacturers throughout the country. 
speed up your jobs 


V. WRIGHT (LEEDS) LTD. and save you money. ff Send for full particulars and samples. 


STILLHOUSE WI 
STILLHOUSE WIREWORKS, = Aiisizes, V WRI 
WATERLOO ROAD, LEEDS, 16  “! ‘7s-Sendusyour 9, uy, WATERLOO ROAD, LEDS, 


Telephone : 76018/9 enquiry. 


transport and storage. 
Take only 20 SECONDS 


from STOCK 


International 


DROTT 


9K3 


Skid Shovels 


with 4 in I 
bucket I+ cu. yard 


A limited number of these famous 
versatile Shovels available for 
delivery. BUY NOW to prepare 
for future operations. 


(TRACTORS) LIMITED A Company of the LUMLEY-SAVILLE Organisation. 


STRATFORD-ON-AVON LONDON CARDIFF 


Telephone: 4242 (15 lines) Tel: ASHFORD (Middx.) 4191 (10 lines) Tel: CARDIFF 33572/3 | ae 
Telex. Birmingham 31633 Telex. London 24117 Telex. Cardiff 49250 a 
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In dams of this type—the very hub of extensive hydro-electric schemes— 
waterstops have a triple function to perform: seepage must be rigorously A NO TH E, R 
combatted, movement of concrete mass must be allowed for and future 
repairs obviated by the waterbars being resistant to corrosion. 
As in the case of the dam shown here, Expandite waterstops, whether 
Rubber or Polyvinyl Chloride, have proved to be unsurpassed in performance J Ol N Tl N G 
where problems such as these have to be taken into consideration. Expandite 
have also developed an extremely economical Hydrofoil (PVC) having a 
unique profile: various widths are available. P RO B L £ M 
These form only a section of the complete range of Expandite Products, 


sufficiently varied to solve joint-filling or sealing problems that occur in any 


form of constructional undertaking. 

The Expandite Technical Service Department offers advice — without any S$ L L VE D 
obligation — to architects, civil engineers and builders on all questions of 
‘joints-that-move ! ’ 


Specialists in the manufacture and use of Joint-Fillers, Sealing and Waterproofing 


Compounds, Concrete Additives, Anti-Corrosion Treatments and Mechanical Appliances. 
re): NDI / E CHASE ROAD, LONDON, N.W.10. TELEPHONE: ELGAR 4321 (14 lines) 
Northern Depot: Trafford Park Road, Manchester 17. Eire: Expandite (Ireland) Limited, Greenhills 


a | aa | | TED Road, Walkinstown, Dublin 


ASSOCIATES AND DISTRIBUTORS THROUGHOUT THE WORLD 
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The RUBBER Fail 


that EVERYONE wants 


Virtually indestructible, this RubbaTex Pail 
stands up to the toughest treatment without 
losing its shape, NEVER dinges or cracks, is 
easy to clean, and unaffected by the strongest 
disinfectants. It is resistant to many liquids in- 
cluding acid and sea water, cannot damage 
paintwork or polished surfaces, and is absolutely 
noiseless! Residues of cement, mortar, plaster 
or distemper easily removed, simply by pressing 
the sides. Made in 2, 3 and 4 gallon capacity, 
with plastic covered wood 

grip, steel or brass handles. | 2 / 6 
Available in Black, Red, 

Blue or Green. Prices from each 


Ma 


RUBBER PAIL 


Used by Builders everywhere, and in Municipal 

Buildings, Hospitals, Laboratories, Housing 

Estates, Transport Departments, Canteens, 
Laundries. 


S. & J. H. SWINNERTON LTD. 
DERBY WORKS - BURY - LANCASHIRE 


OLPANIT 


ROLLER PAN MIXERS “™ 


The original... 
and still the best 


for 8 good reasons! 


@ Mixes sand-lime mortar, cement-sand mortar, 
haired plaster and breeze and clinker. 

@ High Strength Mortar in one minute mix. 

@ Maximum crushing strength in one minute, 

© Rolpanit mixes mortar eight times faster. 

@ Mortar is absolutely uniform every batch. 

@ 25% more bricks laid with Rolpanit Mortar. 

© Rolpanit Mortar goes 334% further. 

© There is no wastage with the Rolpanit. 


ROLPANIT MIXERS 
SPEED THE JOB—LOWER THE COST! 


There's a size for your requirement 
..- ask for detalis w 


a 


Xx 
HIRE PURCHASE TERMS—ONLY 10% DEPOSIT 


rT Please send full details of items marked ‘ X’ 


| © ROLPANIT MIXER © HOPPER FED T.D. MIXER © HYDRAULIC HT. MOR | 
© PORTASAW © HAND FED T.D. MIXER O ROUGHAIDER DUMPER | 


Name eee reece 


| I scniisy crite i iain ia | 
7 am 


see 


THE LINER CONCRETE MACHINERY CO. LTD. 


-, 
274 PARK ROAD, GATESHEAD, 8. Phone: 72501. Grams: “ Liner, Gateshead " 
London Office & Showrooms: Liner House, Lexden Road, Acton, W.3. 
Phone: ACOrn 8931 
Also at Birmingham, Manchester, Liverpool, Bristol, 
Leeds, Grantham, Accrington, Torquay, Glasgow, Dundee, Belfast, etc- 
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DOORS 


straight off the shelf 
from ample stocks to 


your building site 


MAGNET 


JOINERY LIMITED 


CAN DELIVER WINDOWS AND 
DOORS ANYWHERE IN THE COUNTRY 


THE MAGNET WALL CHART 


a | 


FROM THESE THREE CENTRES seurtee <\ sy Doors—Door Frames—French 


YORKSHIRE Whitley Street, Bingley, YORKS. Tho gas Frames—Wings and 
Phone: Bingley 4401 (5 lines) ee eit i mege SO Vestibule Frames—Standard 
BIRMINGHAM Love Lane, Aston, BIRMINGHAM Wr \ Gaeta \-s22 qe: and Stock Windows—Splays 
Phone: Aston Cross 3291 (3 lines) ¥ ‘ n: : and Circular Bays—Bay 


ESSEX London Road, Grays, ESSEX ren = Window Details. 
Phone: Grays Thurrock 4774/78 


FOR STANDARD DOORS AND WINDOWS CONTACT MAGNET JOINERY LIMITED 
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UININIPAR Es 


by the makers of Kinylon and Kinrod Grilles 


sol ve the problem il s at lower cost... 
eect es § ae “LUBRITHER 


accommodate the rise of the road, to ensure CONCRETE INTERLAY 
good closure and complete weather 
‘LUBRITHENE’ is a new and revolutionary solid lubricant Specially 
developed by British Cellophane Limited for use as a concrete interlay, 


*‘LUBRITHENE’ reduces the coefficient of friction between raft and base 
to a constant minimum of less than *5 (compare the figures for 
polythene film — ‘75, and paper — 1°5). 


“LUBRITHENE’ thus brings about improvements and economies jp 
concrete-laying. It considerably reduces the danger of early, uncon. 
trolled cracking, and makes it possible to use cheaper mixes, thinner 
slabs, fewer joints and less steel. 


‘LUBRITHENE’ is backed by a comprehensive technical service, 


For free literature and advice about ‘Lubrithene’, 
we warmly invite you to get in touch with us, 


VE (ust) BRITISH CELLOPHANE LIMITED 


ARTHUR L. GIBSON & CO. LTD. TWICKENHAM, MIDDX. PLASTIC FILMS DIVISION 


Telephone: Popesgrove 2276 — Birmingham: Highbury 2804 . : 
Glasgow : Halfway 2928. Manchester: Central 1008. Cardiff: $1428 Henrietta House, 9? Henrietta Place, London, W.I. (MUSeum 8311) 


* a member of the Courtaulds group of companies 


*‘LUBRITHENE!’ is a registered trade mark of British Cellophane Limited and 
denotes their brand of concrete interlay. Its use in the construction of concrete 
eafts is the subject of a pending patent application. 


The Plant Hire 
Ga zeway » Service that goes 


one better... 


TRACTOR SHOVELS 
and BULLDOZERS 


mc 5/34 to 21/14 MIXERS 
ae oe ith WEIGHGEAR 
| OS 4 LOADERS 


= . 
esas Ue 
a 


- 
<a 


MPRESSORS2/6 Y 6}cwt. to 10 ton 
re MOBILE orSTATIC ee. ROLLERS 


At Gazeway we are available 24 hours a day to meet your Y 
requirements, so remember — whatever plant or equipment you GAZEWA 


need _to_buy or hire, contact Gazeway first. PLANT HIRE 
: LIMITED 


See our advertisement on the classified Plant pages One of the GAZE Group of Companies 
Portsmouth Road, Thames Ditton, Surrey. Telephone: EMBerbrook 5511 & 6147 (Night 6147) 
eet es 


TODAY’S WAY IS THE GAZEWAY 
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BEDFORDSHIRE 
waOON HILL QUARRIES (ELLIS AND EVERARD), 










TD., near Leicester. (Tel.: Coalville 1226/7/8; or 
: don: viGilant 2530.) (For details, see Leics.) 
LongoieLD, F. J. _& CO. LTD., 261A Finchley 
DANGER Fee on, N.W.3. (Tel: HAMpstead 8044/8.) 







. d aggregates, kerbs, setts. (See London.) 
foeAND AGGREGATES, LTD... Northampton 
FERRE Quarries, Rushden (2354/5). (See Northants.) 
VEL PRODUCTS (HUNTS.), LTD., St. Neots, 
Hunts. (Tel.; St. Neots 123.) Pits at Little Paxton, 
ar St. Neots. (Tel.: St. Neots 308.) Deliveries 

S Beds., Hunts. and South Cambs. 

‘ives SAND AND GRAVEL CO., LTD., 22 The 
st, WWESway, St. Ives, Hunts. (Tel.: St. Ives 2441/2/ 
(See Huntingdonshire for details.) 

68, G.» CAMBRIDGE, 35 Magrath Avenue, 
Wer ambridge. (Tel. 3969, 4353, 59966.) (See Cambs.) 
ELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel.: 4587/8/9.) Largest producers of 
all grades of washed aggregates in Bedfordshire 
and Northamptonshire. Regular deliveries anywhere. 
WINFIELD, HENRY, LTO., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at: Leighton Buzzard. Bedford. Building sands. 


BERKSHIRE 


" GREGATES, LTD., Lower Wootton, Boars 

mM Oxford. (Tel.: Oxford 35421—10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: ‘Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton. (Tel.: Cogenhoe 464) for washed 
and graded aggregates to B.S.S. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

pull BROS., S. and L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 

COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: Ascot 1026/7.) Sand, all 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 

cuRTIS, J. AND SONS, LTD., Botley Works, Oxford. 
(Tel: Oxford 41081/2/3.) Sand and all grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) : 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
for all road aggregates, kerbs, setts. (See London.) 

GRUNDON, S. (EWELME), LTD., Eweime, Oxon. 
(Tel.: Ewelme 20.) London Office (Tel.: Uxbridge 
4156). All grades washed aggregates. Path 
hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. : 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulldozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington S064.) 
55A Porchester Terrace, North Paddington, W.2. 

POOLE (LECHLADE), LTD., Gravel Pit, Burford Road, 
Lechiade, Glos. (Tel.: Lechlade 219.) 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 

WRAYSBURY SAND AND GRAVEL CO., LTD., 
Station Road, Theale, Reading. (Tel.: Theale 373.) 


BRECKNOCKSHIRE 



























































NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SLOP =SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel. 961), Salop. 

BUCKINGHAMSHIRE 

AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 

Hill, Oxford § (Tel.: Oxford 35421—10 lines.) Pits 







at Dry Sandford, near Abingdon, Suttcm Courtenay, 
near Abingdon. (Tel.; Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.; Clifton Hampden 236.) Billing, 
Northampton. (Tel.: Cogenhoe 464) for washed 
and graded aggregates to B.S.S. 

ASPHALTE CARPETS, LTO., 38 Buckingham Palace 
Road, London, S.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of all grades 
of gravel bitumen macadam, gravel asphalt and 
cold asphalt at Gerrards Cross. 

MARDON HILL QUARRIES (ELLIS AND EVERARD), 
L1D., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (Foi details, see Leics.) 
























WESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audiey 238.) Manu- 
facturers and suppliers of all grades limestone, 






tarmacadam, dry, pitching stone, hardcore, etc. 
COPF, HARRY A., LTD., Buckhurst Hil, Cheapside, 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 
OANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (S$ te London.) 


















ORINKWATER, W. W. (WILLESDEN), LTD., Rush 
Green, Denham, Bucks. (Tel.: Denham 2241/2/3.) 
GUNDON, S. (EWELME), LTD., Ewel.ne, Oxon 
(Tel: Ewelme 20.) London Office (Tel.: Uxbridge 
4156). All grades washed aggregates. Path 

hoggin, broken stone, building sand. ; 
» H. (WITNEY), LTD., Oxford Road, Witney. 






(Tel.: Witney 42.) All grades washed aggregates, 
core, pitching and broken stone, Cotswold 
building and walling stone. 

WALL AND CO., LTD., Brentford, Middlesex. (Tel.: 
Isleworth 4455), and Coronation Road, High 
Wycombe (Tel.: 4360/1) and at Gerrards Cross. 
Pits at Wraysbury (Middx.), and Ivor (Bucks.). 

AND CO., LTD., 2C Buckingham Avenue, 
lh. Sand aggregates, hardcore, ashes, bulldozing 
bulk excavation. (Tel.: Slough 20361/2/3.) 
BALLAST CO., LTD. (Tel.: Paddington 5064.) 
SSA Porchester Terrace North, Paddington, W.2. 
















OW SAND AND GRAVEL CO., LTD., 
Westhorpe Pit, Little Marlow, Bucks. (Tel.: 
Mariow 379.) 


SWART MACEY, LTD., Gordon Road, High Wycombe. 
(Tel: High Wycombe 2591/2.) 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedtord. (Tel. 4587/8/9.) (See Bedfordshire.) 


CAMBRIDGESHIRE 
MARDON HILL QUARRIES (ELLIS AND EVERARD), 


LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 
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CAMBRIDGESHIRE 
DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 


For all road aggregates. kerbs, setts. (See London.) 
DARBY'S SAND AND GRAVEL CO., LTD., The 
Brook, Sutton, Ely. (Tel.: Sutton 391/3.) All grades 
of washed sand and gravel, ready-mixed concrete. 
Pits: Mepal and Chippenham, Cambs. 
DICKERSON, M., LTD., Teversham Corner, Newmarket 
Road, Cambridge. All grades washed sand and 


gravel, reject stone, hoggin, breeze, clinker, 
“Terlite’ crushed granite, foamed slag, concrete 
and brick. hardcore, ready-mixed concrete—all 
Grades. (Tel.: Cambridge 56973/4.) 

FRECKENHAM GRAVEL CO., LTD., The Brook, 
Sutton, Ely. (Tel.: Sutton 391/3.) Washed sand 
and gravel. 


MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all toB.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 

NORTH ROAD GRAVEL WORKS, LTD., The Brook, 
Sutton, Ely. (Tel.: Sutton 391/3.) All grades 

washed sand and gravel, ready-mixed concrete and 

spun-concrete pipes. Pit: Wimblington. 

IVES SAND AND GRAVEL CO., LTD., 22 The 

Broadway, St. ives, Hunts. (Tel.: St. Ives 

2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Avenue, 
Cambridge. (Tel.: Cambridge 3969, 4353, 59966.) 
Supplier, at keenest rates, of ‘‘Finest Quality Only” 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. All to 86.S. 
Specifications. Delivered to any site in East Anglia. 


sT. 


WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel.:; 4587/8/9.) (See Bedfordshire.) 
CARDIGANSHIRE 
NASH ROCKS STONE AND LIME CO., LTD., 

Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 
SALOP SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel.: 961), Salop. 
CHESHIRE 
BUCKTON QUARRY, broken stone, all grades. (Tel.: 


Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Pennant End Quarry, Whaley Bridge. (Tel.: Whaley 


Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD., Pistyll 
Gwyn Quarry, Lianarmon, near Mold. (Tel.: 
Lianarmon-yn-lal 27.) Crushed limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Llanarmon-yn-lal 43.) Hard, broken 
limestone, dry and coated, to 8B.S.S. Inquirles 
to registered offce—Market Chambers, Tower 


Square, Tunstall, Stoke-on-Trent. 


Trent 88094.) 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Tean_ 393.) Manchester Office 


Staffs. (Tel.: 
Glackfriars 3766/7. Plant capacity, 2,000 tons per 


ay. 
DUNNING AND SON, LTD. (See Shropshire.) 


HARPER AND THOMAS, LTD., Bayston Hil! Quarry, 
Shrewsbury. (See Shropshire for details.) 
HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 
PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 


(Tel.: Stoke-on- 


eae . Any quantity per day; immediate delivery 

ex stock. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 


(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 
TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) _All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 
WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 





Gravel filling a speciality. 
CORNWALL 
PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 


Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting, building, 
plastering and asphaiting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BROOMBYS, LTD., Sandside, Miinthorpe (Tel. 3251/2), 
Westmoriand. (See Westmorland.) 

ESK MANUFACTURING CO., LTD., Dalston Road, 
Carlisie, Cumberland. (Tel. Carlisle 2-4941.) Ailjl 
grades washed, crushed gravel and concreting sand 
to B.S. Specification. Precast concrete products 
and partition blocks. Sand lime coloured facing 
an¢ common bricks. Ex works or delivered. 


DENBIGHSHIRE 


SALOP SAND AND GRAVEL 





SUPPLY CoO., 
Admaston, Wellington (Tel.: 961), Salop. 
DERBYSHIRE 
BALLIDON QUARRIES. LTD., Ballidon, near Ash- 


bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dr~ limestone to 8.S.S., all sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output; reliable deliveries. 
BURROWS BROTHERS (EXCAVATIONS), 
Market Place Chambers. West Bars, 
(Tel.: Chesterfield 7130.) Red shale, black ashes, 
graded clinker, filter media, stone slag, sand, 
gravel and hogging filling. Bulk quantity supplies. 
GRAVEL HILL SAND QUARRIES, LTD. Tel.: Ashby 
Leics.) 79. (See Leicestershire for details.) 
HILTON GRAVEL, LTD., Hilton, Derby. (Tel.: 
Etwall 422.) Also at Mercaston. (Tel.: Brailsford 
316.) And at Willington. (Tel.: Repton 3215.) 


LTb., 
Chesterfield. 


DERBYSHIRE 


HOVERINGHAM GRAVEL co., Hoveringham. 
Nottingham. (Tel.: towdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadie 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 


Manchester, 21. (Tel.: Choriton 2274/5.) 
SALISBURY AND WOOD, LTD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 


gravel and sand; kerbs, slabs, blocks, posts, recon- 
structed and natural stone; lime and ground 
limestone. Lightweight aggregates, ashes, red shale. 


DORSET 


BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester (Tel. 2264). (See Hampshire.) 

DANGERFIELD, F. J. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials, 
limestone for all purposes and to al! gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 


GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 
HALL AND CO., LTD., 8 Commercia} Road, Parkstone 
(Tel.: 5379). - 
MOREYS (VERWOOD), LTD., Verwood, “ mdorne, 
Dorset. (Tel.: Verwood 234.) Concrete aggre- 
gates, building sand, hoggin, path gravel. 
DURHAM 
BRAITHWAITE, A., and CO., LTD., Knaresborough 
Yorks. Quarry at Catterick. (Tel.: Old Catt. 157.5 
(For details see Yorkshire.) 
ESSEX 
ALRESFORD SAND AND BALLAST CO., LTD., 
Alresford Creek, near Colchester, Essex. 


(Tel.: 

Wivenhoe 341.) Pits at Alresford Creek, Brightling- 
sea, Stoke-by-Nayland, Bures and Holland. Ajll 
grades of washed shingle, concreting sand and 
building sand. Road and water transport. 

BAKER, F. AND E., LTD., 73 High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore, ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BENT-MARSHALL (LEYTON), LTD., 665-667 High 
Road, Leyton, E.10. (Tel.: Leytonstone 4047/8.) 
Sand, ballast, brick and concrete hardcore delivered 


all areas. 

DANGERFIELD, F. J., & CO., LTD., 261A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fencepiece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-ie-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, also hardcore and ashes. 

HALL AND CO., LTO., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Aveley, Boreham aid 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 


HUNNABLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘gin. to rejects; washed 


concreting sand and washed soft building sand. 
Classified sand for asphalt. Pits at Braintree, 
Bocking, Beasley End, Hedingham and Alphamstone. 
LEIGH BUILDING SUPPLY CO., LTD., Head Office: 
956 London Road, Leigh-on-Sea, Essex. (Tel.: 
78264—-5 lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 
PETERS AND BARHAM, LTD., 309 South Street. 
Romford. (Tel.: Romford 44141—7 lines.) Washea 
and crushed gravel, all sizes; sand. Pits at Asheid- 
ham, Chignall St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West Thurrock. 
READ, P. T., LID., Fairlop Airfield, Forest Road, 
Ilford. (Tel.: Hainault 6111/2/3.) High-grade 
sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 
IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. Ives 2441/ 
2/3/4.) (See Huntingdonshire for details.) 
STANWAY CONTRACTS, LTD., Upper Edwards Hall, 
Ea_cwood, Southend-on-Sea. (Tel.: Eastwood $5161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 
WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford (Tel. 4587/8/9). Washed and graded 
aggregates. Local Office and pits: Tillingham 287. 
WIVENHOE SAND, STONE AND GRAVEL CO., 
LTD., Wivenhoe, near Colchester, Essex. (Tel.: 
Wivenhoe 231.) High-quality washed aggregates 
of all grades. 


GLOUCESTERSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford. (Tel.: Oxford 35421—10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay. 
near Abingdon. (Tel.: Sutton Soerenee 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton. (Tel.: Cogenhoe 464) for washed 
and graded aggregates to 8.S.S. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

COKE, T. F. (CHELTENHAM), LTO., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks, fence posts, etc. etc. 

CROMHALL QUARRIES, LTD., Cromhal!, Wotton- 
under-Edge, Glos. (Tel.: Falfield 346/7.) Concrete 
aggregates, pre-graded In large quantities. Tar- 
macadam, tarpaving, bituminous macadam and 
cold asphalt to 8.S.S. for hand or machine laying. 

FLOYD AGAR AND CO., LTD., Sherston, Malmesbury, 
Wilts. (Tel.: Sherston 237.) Cotswold building 
stone, hardcore, etc. (Details under Wiltshire.) 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materiais. 


ST. 


Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 


MALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

POOLE (LECHLADE), LTD., Gravel Pit, Burford 
Road, Lechiade, Glos. (Tel.: Lechlade 219.) 
TAYMAC, LTD., Wootton Bassett, Swindon. (Tel.: 

Wootton Bassett 391—S lines.) (See Wiltshire.) 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD.. 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concretu 


aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rall. 


HAMPSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford. (Tel.: Oxford 35421—-10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) 
Dorchester, Oxon. (Tel.: Clifton Hampden 236.) 
Billing, Northampton (Tel.: Cogenhoe 464) for 
washed and graded aggregates to B8.S.S. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own_ pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and_ Totton. 

OANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GILSON, S. C.. AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LTO., Baltic Wharf, Marine Parade 
Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Totton. Gravel aggregate, concreting, plastering 
and building sand. 

HASKINS, G., ANO SONS, Queen Street, Emsworth. 
For washed sands and graded aggregates, path 
and road gravels, hoggin, clinker, ashes. (Tel.: 
Emsworth 2271.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 
Road, New Milton, Hants. (Tel.: 37 and 566.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 
sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 
and graded filter media, etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 

WESSEX SAND AND GRAVEL CO., 126 Hillside 
Avenue, Southampton. (Tel. 56616.) Pits at 
Romsey and Fair Oak. Concrete aggregates, 
hoggin, building sand, etc. 

WRAYSBURY SAND AND GRAVEL CO., LTD., 
Station Road, Theale, Reading, Berks. (Tel.: 
Theale 373.) 


HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre- 
gates, road metaliling, pitching stone, hardcore and 
coated macadam. 

HARPER AND THOMAS, LTD., Bayston Hill Quarry, 
Shrewsbury. (See Shropshire for details.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 

OLD RADNOR TRADING CO., LTD., Kington. 
(Tel. 11.) Granite and limestone aggregates, 
coated macadam, concrete products. 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admastor, Wellington (Tel. 961), Salop. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9.) (See Gloucestershire.) 

HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DANGERFIELD, F. j.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTO., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Paimers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
bullding sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel.: 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and buliding sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 3S Magrath Avenue, 
Cambridge. (Tel. 3969, 4353, 59966.) (See Cambs.) 

WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at: Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
buliding sand. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

FERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., St. Neots, 
Hunts. (Tel.: St. Neots 123.) Pits at Little 
Paxton, near St. Neots. (Tel.: St. Neots 30%.) 
Deliveries in Beds., Hunts. and South Cambs. 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/S). Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. Ives 
2441/2/3/4.) Producers of all grades of washed 
sand and gravel. Ready mixed concrete. Precast 
concrete of every description. 

WEBB, G., CAMBRIDGE, 35 Magrath Avenue, 
Cambridge. (Tel. 3969, 4353, 59966.) (See Cambs.) 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel.: 4587/8/9.) (See Bedfordshire.) 


KENT 


BRASTED SAND PITS, Brasted, Kent. (Tel. 586). 
London office: 10A Ellery Street, S.E.15. (Tel.: 
New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 


ashes, etc. 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
shingle, hardcore, clinker, 


330.) Sand, ballast, 

breeze blocks, etc. 

CLUBB, j., LTO., Dartford, Kent. (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 
aggregates. concreting and building sand. 

DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners; tarmacadam, bitu- 
minous macadam and dry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old Bailey, 
London, €.C.4. (Tel.: City 7001—10 lines.) 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
Owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Maling 3444.) 

HALL AND CO., LTD., Canning Street, Maldstone. 
(Tel.: Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield. Gravel 
aggregates, concreting, plastering and building 
sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 


TILBURY CONTRACTING AND DREDGING CO., 
LTD., Postiey, Maidstone. (Tel.: Maidstone 55401/ 
2/3.) Suppliers of tarred, bituminous and dry 
Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 


LANCASHIRE 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 3251/2), 
Westmorland. (See Westmorland.) 
BUCKTON QUARRY. Broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Trows Lane, Castleton, nr. Rochdale. (Tel.: Castle- 
ton 57100.) Lee Quarries, Bacup. (Tel.: Bacup 
287.) Washed pit sand, crushed washed stone 
aggregates; pitching stone. 

CROFT GRANITE RICK AND CONCRETE CO., 
LTo., West ank, Widnes (Tel. 2656). 
** Kubitized "" granite aggregate to 8.S.S., tarred 
and bituminous macadam, cold asphalt, ‘* Croft- 
matite '' Wet Mix, filter media, concrete products. 


CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office. 
Zens 3766/7. Plant capacity, 2,000 tons per 


ay. 

DUNNING AND SON, LTD. (See Shropshire.) 

HARTLEY, JOHN W., LTO., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 
gates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool! Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton. 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15 
(Tel.: Sefton Park 7261.) 
Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.:_ Trafford Park 3830.) 

ROUND-O QUARRIES, LTO., Helsby Street, Warring- 
ton (Tel. 35451—4 lines). Building and concrete 
sand and shale. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice-washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford (Tel. 4587/8/9). Local Office and pits: 
Chorley 3923. 

WITHERS LIMESTONE, LTD., Black Lane Quarry, 
Carnforth. (Tel.: Carnforth 327.) Graded limestone 
aggregate to B.S.S., all sizes. Immediate delivery 


ex stock. 

X.L. GRANITE (INGLETON), LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. A\jl sizes and gradings 


of Ingleton granite aggregate. . 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8:; or 
London Office—ViGilant 2530.) Best Leicester- 
shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 
rail/road delivery. 

BRUNTINGTHORPE GRAVELS, LTD., Gilmorton, near 
Rugby. (Tel.: Lutterworth 46.) All sizes gravel 
aggregate, building and concrete sand to 8.5S.S., 
scientifically balanced ballast. 

CLIFFE HILL GRANITE CO., LTD., Markfield, 
Leicester. (Tel.: Markfield 561/2/3.) Granite 
aggregates to B.S.S. All sizes. Tarred and bitu- 
minous granite, concrete slabs and kerbs. Transit- 


mixed concrete. 

CROFT GRANITE, BRICK AND CONCRETE CO., 
LTD., Croft, near Leicester. (Tel.: Narborough 
2261—4 lines.) ‘' Kubitized"’ granite aggregate 
to B.S.S., tarred and bituminous macadam, cold 
asphalt, ‘“* Croftmatite"" Wet Mix, filter media, 
concrete products. 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: SBrixworth 278 and 298; 
Duston 50S.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 
LTD., 21 New Walk, Leicester (Tel. 56682). 
Quarries at Enderby. London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb, 1141.) 

GRAVEL HILL SAND QUARRIES, LTD., Prior Park, 
Ashby-de-la-Zouch. (Tel.: Ashby 79.) Works: 
Hartshorne, Derbys. Yellow screened plastering 
and building sand, all to B.S.S. 

HILTON GRAVEL, LTD., Hemington Fields, 
Shardiow, Derby. (Tel.: Shardiow 266.) 


near 


near 


LEICESTERSHIRE 


HOVERINGHAM GRAVEL CO., Hoveringham, 
ham. (Tel.:, Lowdham 3171—15S lines.) 
details, see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTD., 21 New 
Leicester (Tel. 56682). Quarries at Moy 
near Loughborough. 'gin. pink granite a S$Peciality, 
London Office: 29 Dorset Sq., N.W.1. (Amb, 1141,) 

WANLIP GRAVELS, LTD., Wanlip Road Syston, 
Leicester. Any size or grading, sclentifically 
balanced ballast. All to B.S.S. (Tel: Syston 
2327 and 2797.) 

WELFORD GRAVELS, LTD., Head Office: Golgi 
Bedford (Tel. 4587/8/9). (See Northamptonshire} 

WREAKE VALLEY GRAVELS CO., LTD, Melton 
Mowbray. (Tel.: Pits—-Rotherby 205 or head 
Melton 2488.) All grades washed aggregates ang 


sand. 
LINCOLNSHIRE 


BURROWS BROTHERS (EXCAVATIONS), Tp. 
Market Piace Chambers, West Bars, C 4 
(Tel. 7130). (For details, see Derbyshire.) 

CONINGSBY SUPPLY CO., LTD., Registered Office. 
The Broadway, Woodhall Spa, Lincs. (Tel.: w, i 
Spa 3150.) Screened limestone, hardcore, pitching 
filling, flint, hoggin. Ex quarries or delivered, 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamforg 
All grades of washed sand and gravel. (yj, 
Market Deeping 2301.) . 

EAST MIDLANDS BUILDERS' SUPPLY CO., 21 Castic. 
dyke West, Barton-on-Humber, Lincs. (Tel: Barton 
2189.) All grades washed sand and gravel, roag. 
stone, hardcore, washed silica sand. 

GIBBONS, F. B., AND SONS, LTD., Registered Ofice: 
Welby House, Market Deeping, near Peterborough, 
(Tel.: Market Deeping 3321/2383.) Pits at Lang. 
toit, near Peterborough. (Tel.: Market 
2210.) All grades washed sand and aggregates. 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting. 
ham. (Tel.: Lowdham 3171—15S lines.) (For 
details, see Nottinghamshire.) 

PETERBOROUGH QUARRIES, LTD.,  Sandylands, 
Maxey, Peterborough. (Tel.:; Market Deeping 
2355—3 lines.) Quarry at Ropsley, ali grades of 
hardcore and broken stone. (See also Northants.) 

POLLARD, C., AND SON (TALLINGTON), LTD, 
Walk House, Langtoft, Peterborough. Pits a 
Tallington, near Stamford, Lincs, (Tel: Market 
Deeping 2140.) All grades washed sand and 
aggregates. For ‘* Supercrete"’ ready mixed 
concrete, ‘phone Market Deeping 3132. 

TRENTFORD GRAVELS, LTD., Head Office: Deansgrove 
Grimsby. (Tel.: Grimsby 5354.) Washed and graded 
gravel and sand, roadstone, hardcore, slag, tarmac, 
ashes, etc. Pits and quarries throughout the county, 


LONDON 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; o 
London: ViGilant 2530.) (For details, see Leics.) 

COX, H., AND SONS, LTD., 

33 Southampton Way, 
Camberwell, S.E.S. 
(Tel.: Rodney 2215—3 lines.) 

CROFT GRANITE BRICK AND CONCRETE CO, 
LTO., 128-136 High Street, Edgware, Middlesex. 
(Tel.: Edgware 0076/7 and 1246.) “ Kubitized’ 
granite aggregate to B.S.S., tarred and bituminow 
macadam, cold asphalt, ‘* Croftmatite"’ Wet Mix, 
filter media, concrete products. 

CANGERFIELD, F. J., AND CO., LTD., 261A Finchiey 
Road, N.W.3. (Tel.: HAMpstead 8044-8. )Granite 
limestone or slag, coated or dry, all sizes and 
pitching, granite kerb and setts, felspar quartz and 
other minera’s by road or rail, or ex London stock. 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.: Portland 2207/8.) (For 
details, see Dorset.) 

DRINKWATER, W. W. (WILLESDEN), LTD., Dudden 
Hill Lane, Willesden, N.W.10. (Tel.: GlAdstone 
6400/5.) Pits: Rush Green, Denham, Bucks. (Tel. 
Denham 2241/2/3.) Also Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounsiow 6222/3.) 

GABRIEL, C., LTO., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates ant 
building sand. Pits at Enfield and Hertford. 

HALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1 (Tel.: Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre 
gates, concreting, plastering and building sand. 

KEEN, W. J., AND SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingle and hardcore supplied. 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
5S5A Porchester Terrace North, Paddington, W2 

READ, P. T., LTD., Gales Gardens, Bethnal Greer, 
E.2. (Tel.: Shoreditch 9128/9.) All sands, bal 
and shingles supplied and delivered; also 
mixed concrete. Pits: Fairlop Airfield, Forest Roa, 

(Tel.: Hainault 6111/2/3. 

ROADS RECONSTRUCTION (1934), LTD., Stockley 
Lane, West Drayton, Middlesex.  (Tel.: West 
Drayton 3041.) All sizes broken limestone, 
and coated to British Standards. 


MERIONETHSHIRE 


SALOP SAND AND GRAVEL SUPPLY (0. 
Admaston, Wellington (Tel. 961), Salop. 


MIDDLESEX 


CROSS, GEO. C., AND CO., LTD., Uxbridge Roa. 
Southall. (Tel.: Southall 2264/5/6.) ions. 
aggregates, hardcore, excavations, demolit 

DRINKWATER, W. W. (WILLESDEN), LTD. sar) 
Rd., Hounslow Hth., Middx. (Hounslow 62 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx 
(Tel.;: HOWard 4351/2/3.) Washed aggregates 
building sand. Pits at Enfield and Hertford. 

GRUNDON, S., 79 Harlington Road, Hilliegte 
Middlesex. (Tel.: Uxbridge 4156.) Sand, : 
shingle, hardcore, ashes, excavation and demolition 

HALL AND CO., LTD., Chantrey House, Ce 
Street, S.W.1 (Tel.: Sloane 7122), and at Ahn. 
and Brentford. Pit at Bedfont, near and 
Gravel aggregates, concreting, plastering 
building sand. 064) 

LONDON BALLAST CO., LTD. (Tel.: Paddington a 13 
55A Porchester Terrace North, Paddington, ™ 


\lford, Essex. 
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MIDDLESEX 


READ, P. T., LTD., Gales Gardens, Bethnal Green, 
£.2. (Tel.: Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready- 
mixed concrete. Pits: Edmonton Gravel Pit, 
Montagu Road, N.9 (Tel.: Shoreditch 9128/9), 
and Fairlon ne Forest Road, Ilford (Tel.: 
ault : 
QUART MACEY, LTD., Gordon Road, High Wycombe. 
(Tel.: High Wycombe 2591/2.) 
1HAMES SAND AND GRAVEL CO., LTD., Fordbridge 
Road, Shepperton. (Tel.: Walton-on-Thames 23616.) 
Gravel seeresetes, concreting, plastering and 
jiding sand. 
AYSBURY SAND AND GRAVEL CO., LTD. Pits 
at Wraysbury. (Tel.: Wraysbury 164.) Gravel 
aggregates, concreting, plastering and buliding sand. 


MID-WALES 


seNGRY AND SONS, LTO., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
See details under Herefordshire.) 
HARPER AND THOMAS, LTD., Bayston Hill Quarry, 
Shrewsbury. (See Shropshire for details.) 
ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 
op RADNOR TRADING CO., LTD. Quarries in 
(See Herefordshire.) 


Radnorshire. (Kington 11.) 
stop = SAND AND GRAVEL SUPPLY CO., 
LTo., 


Admaston, Wellington (Tel. 961), Salop. 

TeRN HILL SAND AND GRAVEL CO., 
Almington Quarries, near Market Drayton, Staffs. 

(Tel.: Hales 261/2/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


situ CONCRETE, LTD., Victoria Works, Ebbw Vale 
(Tel. 3032), and Phoenix Works, Cardiff (Cardiff 
63311), for limestone and slag aggregates, ready- 
mixed concrete, tarmacadam, media, filling, etc., 
kerbs and pavings. 

MONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Head Office: 38 Chepstow Road, Newport, Mon. 
(Tel.: Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metalling, pitching 
stone, tarmacadam and bituminous macadam in 
limestone, dolomite and blue pennant stone. 
Quarries throughout the county. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9). (See Gloucestershire.) 


MONTGOMERYSHIRE 


HARPER AND THOMAS, LTD., Bayston Hil! Quarry, 
Shrewsbury. (See Shropshire for details.) 

WASH ROCKS STONE AND LIME CO., LTIDO., 
Presteigne, Radnor. (Tei.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 


NORFOLK 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

FRECKENHAM GRAVEL CO., LTD., The Brook, 
Sutton, Ely, Cambs. (Tel.: Sutton 391/3.) Washed 
sand and gravel. Pit: Feitwell. 

JOHNSON, P. C. H., LTD., Station Road, Terrington 
St. Clement, near King's Lynn. (Tel.: Terrington 
St. Clement 248.) Washed and screened gravel, 
roadstone, washed sharp and fine sands. 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Pits at Snetterton. Concrete 
aggregates, building sand. 

(HORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 332434.) Washed and graded 
aggregates, stone and gravel delivered to all parts 
of Norfolk and Suffolk. 


NORTHAMPTONSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford. (Tel.: Oxford 35421—10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.: Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton (Tel.: Cogenhoe 464) for washed and 
Graded aggregates to B.S.S. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
rp Uta ish) ieee en 1226/7/8; or 

mn: ilant le or details, see Leics.) 

SCESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 238.) Manu- 
facturers and suppliers of all grades limestone 
tarmacadam, dry, pitching stone, hardcore, etc. 

BILLING GRAVEL CO., LTD., Station Road, Billing, 
Northampton. (Tel.: Cogenhoe 219.) London Office: 
23 Berkeley Square, W.1. (Tel.: Mayfair 6341.) 
YBROOK, E. W., LTD., Newton Road, Higham 
Ferrers, Northants. (Tel.: Rushden 3344 and 3345.) 
All grades of washed and graded aggregates to 
8.S.S., building sand, hardcore. 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamford. 
All grades of washed sand and gravel. (Tel.: 
Market Deeping 2301.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) Producers of building and walling 
stone roadstone, hardcore, broken stone, ashes, 
sand, gravel and hoggin. immediate delivery 

' throughout Northamptonshire. 

ERRERSAND AGGREGATES, LTD., Northampton 
Road Quarries, Rushden, Northants. (Tel.: Rushden 
2354/5.) Largest producers in the county of all 
frades of high-quality concrete aggregate to B.S.S. 
eliveries throughout Northamptonshire and ad- 

@ joining counties. 

BRON, F. B., AND SONS, LTD., Welby House, 
larket Deeping, Peterborough. (Tel.: Market 

worgening 3321/2383.) (See Lincolnshire for details.) 
RINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.: Lowdham 3171—-15 

wergital's. see Nottinghamshire.) 
‘ON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamford. (Tel.: Ketton 206.) Hardcore, 
foadstone, crushed stone, top soil, silica clay. 

macuarries at Ketton. 
CKANESS, A. j., LTD., Ransome Road, North- 
unoton. (Tel.: Northampton 589.) Producers of 
u Qrades of washed aggregates. Building sand. 

wane ixmortar (lime/sand mortar). Prompt deliveries. 
o BARGE AND LIGHTER CO., LTD., Market 
Enambers, Peterborough (Tel. 5534/5), and Ship 
wo Quarries, Wansford, near Peterborough (Tel.: 
ansford 384/5). Roadstone, hardcore, broken 
Stone, ballast, ashes, silica clay and sand. 


lines.) (For 


NORTHAMPTONSHIRE 


NEWARK (PETERBOROUGH) SAND AND GRAVEL 
CO., LTD., 127 Eastfield Road, Peterborough. (Tel.: 
Peterborough 2091.) All grades washed and 
screened gravel and sand. 

PETERBOROUGH QUARRIES, LTD.,  Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Eight quarries supplying all grades of hard- 
core and broken stone. Also Wetmix at Yarwell, 

— Wansford. All grades gravel and sand at Maxey. 
LLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Market 
Deeping 2140.) (See Lincoinshire for details.) 

WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel.: 4587/8/9.) Largest producers of 
all grades of washed aggregates in Northampton- 
—— — apeateraanire. feower deliveries ay- 

. cal office an : le 3 
Welford 282.) pits: Fortly Ford (Te 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD., Pistyll Gwyn 
Quarry, Lianarmon, near Mold. (Tel.: Lianarmon- 
yn-lal 27.) Crushed limestone and tarred macadam, 


cuesmime 
AND NORTH WALES TARRED 
MACADAM co., LTD., Lianarmon, near Mold. 
(Te!.: Lianarmon-yn-Yale 43.) Hard, broken lime- 
stone; dry and coated to B.S.S. Inquiries to 
ponetered on tue Chambers, Tower 
» Tunstall, Stoke-on-Trent. Tel.: -on- 
Trent 88094.) ‘ — 
ENSTON BROS., Liwyn Isaf Quarry, Clynnog Fawr, 
Caernarvon. (Tel.: Clynnon Fawr 297/8.) All 
sizes crushed, washed natural sand and gravel. 
Highest quality. Precast concrete products, ex our 
Griffiths Crossing Factory, Caernarvon. (Tel.: 
Caernarvon 2535/6.) Crushed granite ex our 
quarry, Pengwern and Gwydyr Quarries, Ltd., 
Trefriw, Llanrwst, Denbighshire. (Lianrwst 38.) 
PENMAENMAWR AND WELSH GRANITE CO., LTO. 
Quarries _at Penmaenmawr (Tel. 2256/8), and at 
Trevor (Tel.: Clynnogfawr 223), Caernarvonshire. 
All sizes and gradings of crushed granite aggre- 
gate. Any quantity per day; immediate delivery 
ex stock. Coated granite also available. 
RUTHIN AND DENBIGH TARMACADAM CO., 
LTD., Denbigh. (Tel.: Denbigh 75.) Lime, time- 
stone, carbonate of lime, tarmacadam, etc. Also 
inquiries to Lunt Bros., Ltd.. 23 Colmore Row, 
Birmingham. (Tel.: Central 7408—4 lines), and 
Lunt Bros., Ltd., Stourbridge (Tel. 5201—6 lines). 


TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for detalls.) 


NOTTINGHAMSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 


BURROWS BROTHERS (EXCAVATIONS), LTD., 
Market Place Chambers, West Bars, Chesterfield. 
(Tel. 7130.) (For details, see Derbyshire.) 

GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed 
and graded stone, concreting sand, building sand, 
plastering sand and crushed gravel; could be 
collected ex quarry or delivered. 

GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- 
ham 77357; and Works: Lowdham 2131.) (An 
associate company of T. C. Campbell, Ltd.) All 
grades washed gravel and sand to B.S.S. 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.: Lowdham 3171-——15 lines.) Quarries 
at Hoveringham, Holme, Pierrepont Colwick 
Bleasby and Newark. All grades of washed gravel 
and sand to any specification. Crushed quartzite 
for surface dressing of roads a speciality. Plant 
capacity 8,000 tons per day. 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove Street, New Balderton, Newark, Notts. (Tel.: 
Newark 401.) All grades washed sand and aggre- 


gates. 
NORTH NOTTS. GRAVEL CO., LTD., 
(See Yorkshire.) 


Retford, Notts. 
LTD., Matlock. 


Belimoor. 
SALISBURY AND WOOD, (Tel.: 
272/273.) (For details, see Derbyshire.) 


OXFORDSHIRE 

AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxiord. (Tel.: Oxford 35421—-10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.:_ Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton (Tel. Cogenhoe 464) for washed and 
graded aggregates to 8.S.S. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

BICESTER STONE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 238.) Manu- 
facturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. 
(Tel.: Oxford 41081/2/3.) Sand and all grades of 
washed aggregates. Pits at Radiey, near Abingdon. 
(Tel.: Abingdon 441.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DIX, G. H., AND SON, LTD., Freeland, Oxon. (Tel.: 
Freeland 234.) 

DUSTON STONE QUARRIES, LTD., New Duston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 

GRUNDON, S., (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Eweilme 20.) London Office (Tel.: Uxbridge 
4156.) All grades washed aggregates. Path 
hoggin, broken stone, building sand. . 

HAINES, H., (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and_ walling stone. 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 
sted 1208/9.) Roadstone, Cotswold building and 
walling stone 

WRAYSBURY SAND AND GRAVEL CO., LTD., 
Theale, Reading, Berks. (Tel.: Theale 373.) 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 


RADNORSHIRE 


NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD. Quarries in 
RERROTENES. (Tel.: Kington 11.) (See Hereford- 
shire.) 

SALOP SAND AND GRAVEL SUPPLY CO., Admaston, 
Wellington (Tel. 961), Salop. 


RUTLAND 


GIBBONS, F. B., AND SONS, LTD., Welby House, 
Market Deeping, Peterborough. (Tel.: Market 
Deeping 3321/2383.) (See Lincolnshire for details.) 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.: Lowdham 3171——15 lines.) (For 
details. see Nottinghamshire.) 

KETTON STONE CO. (Prop.: Andrew's Garage), 
Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
core, roadstone, crushed stone, top soil, silica clay. 
Quarries at Ketton. 

PETERBOROUGH QUARRIES, LTD., Sandylands, 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Quarry at Greetham, all grades of broken 
stone and hardcore. (See also Northamptonshire.) 


POLLARD, C., AND SON (TALLINGTON), 
Walk House, Langtoft, Peterborough. (Tel.: Markef 
Deeping 2140.) (See Lincolnshire for detalls.) 


SCOTLAND 


KEIR AND CAWDER, LTD., Kirkintilloch Road, 
Bishopbriggs. (Tel.: Bishopbriggs 3200.) All grades 
washed sand and gravel aggregates. 


SHROPSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix: large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
‘See details under Herefordshire.) 

DUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre- 
gates and coated macadam. All to 8.S.S. Any 
tonnage available for immediate delivery. 

HARPER AND THOMAS, LTD., Bayston Hill Quarry. 
Shrewsbury. (Tel.: Bayston Hill 351.) High quality 
roadstone, chippings, concrete aggregates, hardcore 
and coated macadam. Large tonnages always avail. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD., Kingston. (Te! 
11.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel. 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTD., tordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.: 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

DANGERFIELD, F. Jj.. AND CO., LTD.. 216A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
concreting, plastering and building sand. 

ROADS RECONSTRUCTION (1934), LTD., Stoneleigh 
House, Frome. (Tel.: Frome 2361.) All_ sizes 
broken limestone, dry and coated, to British 
Standards. Precast concrete products. 

WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
Mallet. (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


SOUTH SCOTLAND 


ESK MANUFACTURING CO., LTD., Carlisle. (Tel.: 
Carlisle 2-4941.) (For details see Cumberland.) 


SOUTH WALES 


IN-SITU CONCRETE, LTD., Victoria Works, Ebbw Vale 
(Tel. 3032), and Phoenix Works, Cardiff (Cardiff 
63311), for limestone and slag aggregates, ready- 
mixed concrete, tarmacadam, media, filling, ete. 
kerbs and pavings. 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) All sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. (Tel. 
1086/7.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
Producers of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Office: P.O. Box 8, Beaufort Buildings, 
Swansea. (Tel. Swansea 53071.) Sand and gravel 
merchants, builders’ merchants, Pennant Quarry 
owners, slag, hardcore, ashes, filling, graded 
clinker, filter media. Depots: Cardiff, Newport. 
Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 


STAFFORDSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.. Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes, 
coated limestone to 8.S. 802 and 1621 and wet- 
mix: large output: reliable deliveries. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Lel 

CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Tren 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Seeenesers 3766/7. Plant capacity, 2,000 tons 
per day. . 
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STAFFORDSHIRE 


DUNNING AND SON, LTD., Wood End Gravel Pits, 
Hednesford. (Tel.: Hednesford 302/325.) Washed 
sand and gravel. All to 8.S.S. High-quality road- 
stone, concrete aggregates and coated macadam 
from our Haughmond Quarry, near Shrewsbury. 
(See Shropshire.) 

GRAVEL HILL SAND QUARRIES, LTD. Tel.: Ashby 
(Leics.) 79. (See Leicestershire for details.) 
HARPER AND THOMAS, LTD., Bayston Hill Quarry, 

Shrewsbury. (See Shropshire for details.) 

HILTON GRAVEL, LTD., Cheadle, Staffs. (Tel.: 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Burton-on- 
Trent (Tel.: Burton 6061). 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

SALISBURY AND WOOD, LTD., Matlock. (Tel. 
272/273.) (For details, see Derbyshire.) 

SHIRE OAK GRAVELS, LTD., Lichfield Road, Walsall! 
Wood, Staffs. Washed crushed gravel and washed 
sand. (Tel.: Brownhills 3253.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, 
and all grades of washed crushed gravel. Hardcore, 
clinkers, ashes and hoggin. 

TRENTHAM GRA “Lt CO., LTD., Lordsiey Quarries, 
Willoughbridg. ear Market Drayton, Salop. (Tel.: 
Pipe Gate 304/5.) All sizes crushed or natural 
washed gravel. Twice washed sharp concreting 
Sond Plastering sand. Plant capacity 2,000 tons 
per day. 

WINDMILL SAND AND GRAVEL QUARRIES, LTD., 
Cannock Road, Wolverhampton. (Tel. 31108.) 
Concrete aggregates, plastering, building and 
asphalt sand. All to B.S.S. 


SUFFOLK 


ALRESFORD SAND AND _ BALLAST CO., LTD., 
Alresford Creek, near Chichester, Essex. (Tel.: 
Wivenhoe 341.) Suffolk area pits at Bures and 
Stoke-by-Nayland. All grades washed aggregate 
sand, also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DARBYS' SAND AND GRAVEL CO., LTD. Pit at 
Chippenham, Cambs. (See Cambs.) 

DICKERSON, M., LTD., Teversham Corner, Newmarket 
Road, Cambridge. (Tel. 56973/4.) (See Cambs.) 

FRECKENHAM GRAVEL CO., LTD. Pit at Frecken- 
ham. (See Cambs.) 

HALL AND CO., LTD., West End Road, Ipswich. 
(Tel.: Ipswich 55593/4.) Pits at Kesgrave and 
Homersfield, near Harleston. Gravel aggregates, 
concreting, plastering and building sand. 

MACLAREN BROS. (KENNETT), LTD., Station Road, 
Kennett, Cambs. (Kentford 333/4.) (See Cambs.) 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. ives, Hunts. (Tel.: St. Ives 2441/ 
2/3/4.) (See Huntingdonshire for details.) 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. 
(Tel.: Norwich 33243/4.) (See Norfolk.) 

WEBB, G., CAMBRIDGE, 35 Magrath Avenue, 
Cambridge. (Tel. 3969, 4353, 59966.) (See Cambs.> 


SURREY 


COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) 
DANGERFIELD, F. J.,. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOOD SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, near Egham. (Tel.: 
Egham 3121.) Producers and distributors of all 
grades of washed aggregates. 

GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 

HALL AND CO., LTD., Victoria Wharf, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Reigate. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete. precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., Kingston Road, 
Leatherhead, Surrey. (Tel. 3497.) (See Sussex.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand, aggregates, hardcore, ashes, bull- 
dozing & bulk excavation. (Tel.: Slough 20361 /2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064.) 
55A Porchester Terrace North, Paddington, W.2. 

MARCO (AGGREGATES), LTD. Pit: Norlands Lane, 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- 
ducers and distributors of high-grade washed sand, 
shingle, ballast, etc. 


SURREY 


MARCO (CROYDON), LTD., Hampton Road, West 
Croydon. (Tel.: THOrnton Heath 4236/7/8.) All 
building and road aggregates. 

WELLS, A. L., AND SON, LTD., Builders’ Merchants, 
Garlands Road, Leatherhead. (Tel. 3018/9.) Sand 
aggregates, hardcore, ashes, cement. Clinker block 
manufacturers. 

WINTON, WM. R., LTD., Send, Woking. (Tel.: Ripley 
2454/5.) All grades sand, shingle, ballast, hoggin 
and ashes. Clinker block manufacturers. 


SUSSEX 


AVANN, F., Cavendish Avenue, Eastbourne. (Tel. 
4969/70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, clinker, 
tarmac, etc., supplied. 

GILSON, S. C., AND SONS, LTD., Holcombe, near 
Bath. (Tel.: Stratton-on-the-Fosse 243.) 


HALL AND CO., LTD., 16 Chapel Road, Worthing. 
(Tel.: Worthing 7840.) Other main depots at 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove and Seaford. Pits at 
Washington, Crumbles, near Eastbourne, Chichester, 
Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and build- 
ing sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., West Station Goods 
Yard, Bexhill (Tel. 61); Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel. 
2211); Station Goods Yard, Haywards Heath (Tel. 
1750); Crawley Road, Horsham (Tel. 3366); The 
Hornet, Chichester (Tel. 4181). All grades aggre- 
gates, hardcore, clinker, ashes, etc. 

WRIGHT, C., AND SONS, (B'TON), LTD., 19 Bristol 
Gardens, Brighton, 7. (Tel.: Brighton 63357 and 
62406.) All-in ballast, washed and crushed shingle, 
sand, ashes, hardcore, chalk, bricks, etc. 


WARWICKSHIRE 

BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graced dry limestone to B.S.S., all sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix; targe output reliable deliveries. 

BRUNTINGTHORPE GRAVELS, LTD., Gilmorton, near 
Rugby. (Tel.; Lutterworth 46.) All sizes gravel 
aggregates, building and concrete sand to 8B.S.S., 
scientifically balanced ballast. 

COOPER, Jj. A. (TRANSPORT), LTD., Hurley, near 
Atherstone, Warwicks. (Tel.: Huriey 225.) Shale 
pit at Newdigate Colliery, Bedworth, near Coventry. 
Shale, hardcore and clinker ash as dug or graded. 
Delivered to site or loaded into customers’ own 
vehicles by arrangement. 

DUSTON STONE QUARRIES, LTD., New ODuston, 
Northampton. (Tel.: Brixworth 278 and 298; 
Duston 505.) (See Northamptonshire.) 


HALL AND CO., LTD., 188 Lichfield Road, Four Oaks, 
Sutton Coldfield. (Tel.: Four Oaks 356.) Gravel 
aggregates,» concreting, plastering, building sand. 

HARRABIN, W. H., AND SONS, LTD., Navigation 
Bridge, Stoney Stanton Road, Coventry. (Tel. 
89439.) All materials, granites, hardcore, kerbs 
and flags, gravels, sands, ashes, setts, etc. 

JUDKINS,. LTD., Granite Quarries, Tuttle Hill, 
Nuneaton. (Tel.: Nuneaton 3411—10 lines.) All 
sizes washed granite aggregate, tarred and bitu- 
minous macadam. Slab mix a speciality. 

SHIRE OAK GRAVELS, LTD. (See Staffordshire.) 


WELFORD GRAVELS, LTD., Head Office: Goldington, 
Bedford. (Tel. 4587/8/9.) (See Bedfordshire and 
Northamptonshire.) 


WESTMORLAND 


BROOMBYS, LTD., Sandside, Milnthorpe, Westmor- 
land. (Tel.: Milnthorpe 3251/2.) All grades 
washed crushed gravel sand, limestone, granite 
chippings, pitching, tarmacadam, rockery stone, etc. 

ESK MANUFACTURING CO., LTD., Carlisie. (Tel.: 
Carlisle 2-4941.) (For details, see Cumberland.) 


WILTSHIRE 


AMEY'S AGGREGATES, LTD., Lower Wootton, Boars 
Hill, Oxford. (Tel.: Oxford 35421—-10 lines.) Pits 
at Dry Sandford, near Abingdon, Sutton Courtenay, 
near Abingdon. (Tel.:_ Sutton Courtenay 275.) 
Theale, near Reading. (Tel.: Theale 358.) Dorches- 
ter, Oxon. (Tel.: Clifton Hampden 236.) Billing, 
Northampton (Tel.: Cogenhoe 464) for washed 
and graded aggregates to B.S.S. 


WILTSHIRE 


BULL BROS., S. AND L., LTD., 126A High St 
Winchester. (Tel. 2264.) (See Hampshire.) rem, 

COKE, T. F. (CHELTENHAM), LTD., 267 Glou 
Road, Cheltenham. (Tel. 4717/4874.) (See Glen 


DANGERFIELD, F. J., AND CO., LTD., 2 
Road, London, N.W.3. (Tel.: HAMostead sang? 
For all road aggregates, kerbs, setts. (See Longe? 
FLOYD AGAR AND CO., LTD., Sherston, Malmes : 
Wilts. (Tel.: Sherston 237.) Finest quality Cot me 
building stone and walling stone for sale, ‘aly 
hardcore and quarry waste for road me 
Delivered or ex quarry at keen prices, 7 
GILSON, S. C., AND SONS, LTD., Holcombe 
Bath. (Tel.: Stratton-on-the-Fosse 243.) "*# 
MOREYS (VERWOOD), LTD., Verwood, Wimbo 
Dorset. (Tel.: Verwood 234.) Concrete aggreg, —_ 
building sand, hoggin, path gravel. ae 
POOLE (LECHLADE), LTD., Gravel Pit, Burford R 
Lechiade, Glos. (Tel.: Lechlade 219.) eee, 
TAYMAC, LTD., Wootton Bassett. (Tel. 391—~5 jin, 
Pits at Lacock (Tel. 304), Wiilts.; Fairtora 
and Poulton, Glos. (Tel.: Fairford 365/6.) Washed 
crushed and graded aggregates. Washed and 
screened building Graded clinker media 


WORCESTERSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Asn. 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes 
coated limestone to B.S. 802 and 1621 and wet. 
mix: large output; reliable deliveries, 

BENGRY AND SONS, LTD., Longmoor, Kingsiang 
Leominster, Herefordshire. (Tel.: Kingsland 301/4,} 
(See details under Herefordshire.) = 

OUNNING AND SON, LTD. (See Shropshire.) 

HARPER AND THOMAS, LTD., Bayston Hill Quarry 
Shrewsbury. (See Shropshire for details.) 

NASH ROCKS STONE AND LIME CO., LID. 
Presteigne, Radnor. (Tel.: Presteigne 352.) (Se 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD, 
(Tel. 11.) (See Herefordshire.) 


YORKSHIRE 


BRAITHWAITE, A., AND CO., LTD., Conyngham Hall 
Knaresborough. (Tel.: Knaresborough 2286.) 
Quarries at Knaresborough (Tel.: Knares, 2286) 
and Catterick (Tel.: Old Catt. 157). Washed 
crushed and graded concrete aggregates to BS. 
Specification. Output 2,000 tons daily. Ready. 
mixed mortar and concrete also available. 

BURROWS BROTHERS (EXCAVATIONS), LTD., 
Market Place Chambers, West_ Bars, Chesterheld 
(Tel. 7130). (For details, see Derbyshire.) 


DENNIFF, ALAN S., LTD., Kiveton Park, nr. Sheffield, 
(Tel.: Kiveton 446/7/8.) Truck-mixed and pre- 
mixed concrete, washed and crushed gravel, con- 
creting sand, bldg. sand, crushed and graded stone. 

GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotherham. (Tel.: Rotherham 5223.) Crushed and 
graded stone, concreting sand, building sand, 
plastering sand and crushed gravel could be 
collected ex quarry or delivered. 

HOVERINGHAM GRAVEL CO., Hoveringham, Notting- 
ham. (Tel.: Lowdham 3171-——-15_ lines.) (For 
details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD., Bellmoor, 
Retford, Notts. (Tel.: Retford 2219—3 lines.) 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Bellmoor 
and Lound, near Retford and Worksop. Truck- 
mixed concrete plants at Retford, Notts., Ossett, 
Yorks., and Wath-on-Dearne, Yorks. 

SALISBURY AND WOOD, LTD., Matlock.  (Tel.: 
272/273.) (For details, see Derbyshire.) 


STANLEY FERRY GRAVEL CO., LTD., Norwich 
Union Building, City Square, Leeds, 1. (Tel. 
Leeds 26361.) Washed, crushed and natural graded 
sand and gravel. Supplies to_ specification, large 
daily production. Centre of Yorks. West Riding 
market. Pit: Wakefield. 

WELBECK SAND AND GRAVEL CO., Parkhill, Wake- 
field. (Wakefield 4454.) Washed sand and gravel. 

WEST RIDING GRAVEL CO., Norwich Union Building, 
City Square, Leeds, 1. (Tel.: Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and soft 
sands. All aggregates to specification. Competitive 
Yorks. West Riding to Lancs. border. Pit: Wakefield. 

WHITAKER, B., AND SONS, LTD., Elland Road, 
Leeds. (Tel.: Leeds 75207.) Washed, graded sand 
and gravel. Aggregates supplied to specification. 
Quarries at Wakefield, Ripon, Masham. 

X.L. GRANITE (INGLETON), LTB., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 
of Ingleton granite aggregate. 
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SUBSCRIPTION ORDER FORM 


To THE CONTRACT JOURNAL CO. LTD., 
32 SOUTHWARK BRIDGE ROAD, LONDON, S.E.! 


Please forward “THE CONTRACT JOURNAL” each week for which 


I/we enclose £ .... 


SUBSCRIPTIONS 
£5-4-0 
per year, post free 


£2-12-0 
half-yearly, post free 


Payable in Advance 


Name... 
(BLOCK LETTERS) 


Full postal address 


(BLOCK_LETTERS) 


Occupation] Business 


(For Readership Classification Purposes Only) 


THE INDEX TO DISPLAYED ADVERTISEMENTS WILL BE FOUND ON PAGE 1364 


London: Printed and published by the Proprietors, The Contract Journal Company, Ltd., 32 Southwark Bridge Road, S.E.I. 


Thursday, June 16, 1960. 


Registered at the General Post Office as a newspaper. 
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‘Superlative’ Gloss and “Murisan’ Latex Emulsion paints well 
deserve recognition for a lifetime of first class protection and 
decoration. Master Painters agree on their quality and 
recommend them for years of lasting service in a host of 
interior and exterior applications. 


% New building materials create new problems for the Decorator; our 
Technical Advisory Service can often be of assistance in overcoming such 
problems as they arise. 


BRITISH PAINTS LIMITED 


PORTLAND ROAD, NEWCASTLE UPON TYNE, 2. 
NORTHUMBERLAND HOUSE, 303-306 HIGH HOLBORN, LONDON, W.C. I. 
31 WAPPING, LIVERPOOL. 


an 
BRITISH PAINTS LIMITED 


Belfast, Birmingham, Bristol, Cardiff, Glasgow, Leeds, Manchester, Norwich, Plymouth, Sheffield, 
Southampton, Swansea and all principal towns. 


‘SUPERLATIVE’ GLOSS PAINT 


A ‘bloom’—free, toughand durable coating 
specially recommended for both interior 
and exterior wood and metal surfaces. 
Available in 52 standard colours ‘Super- 
lative’ dries in 8/10 hours to give a long 
lasting finish of exceptional beauty... 
and supreme water/weather resistance. 


‘MURISAN’ LATEX EMULSION 


Readily available in a wide range of 
colours—and Matt or Eggshell finishes 
—‘Murisan’ excels for quick painting on 
all interior surfaces. Easily applied with 
large wall brushes ‘Murisan’ can be 
second-coated in one hour . . . and gives 
an extremely smart (and washable) finish 
of remarkable durability . . . ‘Murisan’ 
conforms to the Factories Act require- 
ments permitting § years’ exemption 
from repainting. 
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When conditions are arduous and 
schedules ‘tight’, discerning contrac- 
tors specify NEAL—the quality crane 
with robust, direct diesel-mechanical 
transmission. Rugged and reliable, 
these cranes provide fast, safe 
handling for every task. 

Big contractors have discovered that 
NEAL cranes—simple to operate, 
easy to maintain and thoroughly 
reliable — promote vast savings in 
time, money and labour and ensure 
maximum efficiency on site. Why 
not profit by their experience... 
specify NEAL! 


R. H. NEAL & COMPANY LIMITED 7 
\ + AL Head Sales Office: 143, Sloane Street, London, S.W. 1. 4 
Sales & Service: London, Birmingham, Manchester, Bristol, Newcastle, Leeds, Glasgow. 


MOBILE CRANES 


& 
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. . - but for complete protective cover 


JOHN SMITH 


TARPAULINS—SHELTERS—COLLAPSIBLE LORRY TILTS 


> \Su.4 
ws J 
“s sunt 


JOHN SMITH & CO. (LONDON) LID. 
Head Office & Works: Hainault Works, Chadwell Heath, Romford, Essex. Telephone: Seven Kings 6070 (10 lines) 
Branch Office & Works: Lower Holmes Street, Cadoxton, Barry, Glam. Telephone: Barry 2372 
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Year after Year... 
WITH NEGLIGIBLE MAINTENANCE 
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Se en vn 


A photograph of High Holborn, 
taken in 1929 


As itis today 


By courtesy of: K. C. Iliffe, Esq., L.L.B., A.M.I.C.E., M.Inst. Mun.E., 
Borough Engineer & Surveyor, Holborn Borough Council. 


Laidin the spring of 1929, this section of High Holborn, 
London, is of concrete construction reinforced with 
BRC Fabric. Although this road has had to take its 
full share of the terrific increase in London's traffic, 
the only maintenance has been the laying of an 


asphalt.carpet on top of the reinforced concrete. It WE a D e D FA i? rd iC 


is as capable of bearing the heavy loads of today as 


when it was first laid more than 31 years ago. FO R R OAD &S 


THE BRITISH REINFORCED CONCRETE ENGINEERING CO. LTD., STAFFORD a 

London, Birmingham, Bristol, Leeds, Leicester, Liverpool, Manchester, Newcastle, Cardiff, Glasgow, Dublin, Belfast, 

Bulawayo, Calcutta, Johannesburg, Singapore, Vancouver. Export Sales: 54 Grosvenor Street, London W.I © 
> es vewaet ol 








